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LAW  AUTHORIZING  THE  COMMISSION, 


An  Act  authorizing  the  President  to  appoint  commissioners  to  examine  and 
report  upon  the  Sutro  tunnel  in  the  State  of  Nevada. 

Be  it  enacted  by  the  Senate  and  House  of  Representatives  of 
the  United  States  of  America  in  Congress  assembled,  That  the 
President  of  the  United  States  is  hereby  authorized  and 
requested  to  appoint  a  board  of  three  commissioners,  two 
of  whom  shall  be  officers  of  engineers  of  the  army  and 
one  a  mining  or  civil  engineer,  to  examine  and  report  upon 
the  Sutro  tunnel  in  the  State  of  l^evada",  authorized  to  be 
constructed  by  an  act  of  Congress,  approved  July  twenty- 
five,  eighteen  hundred  and  sixty-six,  with  special  refer(^nce 
to  the  importance,  feasibility,  cost,  and  time  required  to 
construct  the  same;  the  value  of  the  bullion  extracted  from 
the  mines  on  the  Comstock  lode;  their  present  and  proba- 
ble future  production;  also  the  geological  and  practical 
value  of  said  tunnel  as  an  exploring  work,  and  its  general 
bearing  upon  our  mining  and  other  national  interests  in 
ascertaining  the  practicability  of  deep  mining.     ' 

Approved  by  the  President  of  the  United  States  April 
4,  1871. 
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LETTER 

FROM 

TIE     SECRETARY    OF    ¥AR, 


TRANSMITTING 


The  report  of  the  commission  to  examine  and  report  upon  the  Sutro  Tunnel, 

in  Nevada, 


January  9, 1872. — Eeferred  to  the  Committee  on  Mines  and  Mining  and  ordered  to 

be  printed. 


War  Department, 

January  6,  1872. 
The  Secretary  of  War  lias  tlie  honor  to  submit  to  the  Uuitecl  States 
Senate  and  House  of  Eepresentatives  the  report  of  the  commission 
appointed  by  the  President,  under  act  of  Congress  approved  April  4, 
1871,  to  examine  and  report  upon  the  Sutro  Tunnel,  in  Nevada. 

'   WM.  W.  BELKNAP, 

Secretary  of  War. 


Office  of  the  Chief  of  Engineers, 

Washington^  D.  C,  January  4,  1872. 

Sir  :  I  transmit  herewith  the  report  and  accomi)anying  papers  of  the 
commission  appointed  under  the  authority  of  the  act  of  Congress 
approved  April  4,  1871,  ''  to  examine  and  report  upon  the  Sutro  Tunnel, 
in  the  State  of  Nevada,  authorized  to  be  constructed  by  an  act  of  Con- 
gress approved  July  25,  18G6,  with  special  reference  to  the  importance, 
feasibility,  cost,  and  time  required  to  construct  the  same  ;  the  value  of 
the  bullion  extracted  from  mines  on  the  Comstock  lode  ,•  their  present 
and  probable  future  production ;  also,  the  geological  and  practical  value 
of  said  tunnel  as  an  exploring  work,  and  its  general  bearing  upon  our 
mining  and  other  national  interests  in  ascertaining  the  practicability  of 
deep  mining." 

The  report  i)resents  the  views  of  the  commission  briefly  and  clearly. 

Under  the  head  of  importance  of  the  tunnel,  the  commission  is  of  the 
opinion  that  the  tunnel  is  not  a  necessity  for  ventilation  or  drainage, 
but  that  any  scheme  Y>'hich  promises  increased  economy-  in  working  the 
mines  and  rendering  valuable  the  vast  amount  of  now  worthless  low- 
grade  ores  in  the  Comstock  lode,  becomes  of  national  importance. 
Whether  the  Sutro  Tunnel  project  fulfills  this  condition  of  economy 
depends,  in  the  opinion  of  the  commission,  upon  the  practicability  of 
securing  a  sufficient  water-power  from  the  Carson  Eiver,  at  all  seasons, 
for  the  reduction  of  the  ores,  and  upon  the  efficacy  of 'the  methods 
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employed  in  Germany  and  other  conntries  in  Europe  for  the  concentra- 
tion of  ores.  On  the  first  point  the  commission  has  no  doubt.  On  the 
second  it  has  not  been  able  to  obtain  the  desired  information. 

On  the  feasibility  of  the  tunnel  j  the  opinion  of  the  commission  is  in  favor 
of  the  entire  feasibility  of  the  project,  so  far  as  its  construction  is  con- 
cerned. 

The  cost  of  tJie  tunnel^  the  branch  and  all  the  shafts,  is  estimated  at 
$4,418,329  50  in  gold. 

The  time  of  completion  is  estimated  at  three  and  one-half  years,  which 
may  be  reduced  to  two  and  one-third  years,  if  machinery  be  judiciously 
employed. 

The  value  of  the  hullion  extracted  from  the  mines  of  the  Comstock  lode, 
according'  to  the  information  the  commision  was  able  to  gather,  is 
$125,000,000. 

The  pr^esent  annual  production  the  commission  place  at  $15,000,000. 

As  regards  the  probable  future  yield,  the  commission  says : 

No  claim  can  be  made  to  anything  like  accuracy,  except  in  the  few  instances  in 
■whicli  ore-bodies  are  now  developed.  The  commission  has  already  stated  its  belief  in 
•the  lode  being  what  is  known  as  a  true  fissure- vein,  or  as  continuing  downward  indefi- 
nitely in  the  crust  of  the  earth  ;  but  whether  the  vein  will  continue  to  be  ore-bearing  can- 
not be  predicted  with  any  degree  of  certainty.  It  is  a  matter  of  opinion,  to  be  based, 
however,  upon  probabilities  and  the  actual  results  experienced  in  deep  mining  in  other 
parts  of  the  world.  These,  in  the  judgment  of  the  commission,  favor  tlie  finding  of  ore 
down  to  the  lowest  depths  that  can  be  reached  ;  and  that  this  opinion  is  shared  by 
most  of  the  mining  authorities,  seems  to  be  shown  by  their  continued  downward 
search. 

The  report  concludes  with  the  opinion  that,  as  an  exploring  work  for 
deep  mining,  the  Sutro  Tunnel  may  justly  claim  favorable  consideration. 
The  information  to  be  obtained  from  an  examination  by  a  commission 
of  the  methods  followed  in  the  mines  of  Germany  and  England,  appears 
to  be  of  such  importance  as  to  recommend  itself  to  the  favorable  con- 
sideration of  Congress. 

Very  respectfully,  your  obedient  servant, 

A.  A.  HUMPHEEYS, 
Brigadier  General  and  Chief  of  Engineers. 
The  Hon.  the  Secretary  of  War. 


EEPORT  OF  THE  SUTRO  TUNNEL  COMMISSION. 

Office  Sutro  Tunnel  Coimimission, 

New  YorlCj  December  1,  1871. 

General  :  I  have  the  honor  to  forward  herewith  the  report  of  the 
Sutro  Tunnel  commission,  and  in  separate  packages,  the  following: 

Package  containing  maps,  plans,  and  drawings,  marked  from  1  to  11, 
inclusive. 

Package  containing  estimate,  circular  letter,  reports  of  superintend- 
ents of  mining  companies,  &c.,  marked  from  A  to  L,  inclusive. 

The  special  information  asked  for  by  Mr.  Sutro  was  received  in  time 
to  be  used  in  making  the  report ;  but  the  papers  which  he  was  requested 
to  furnish,  inasmuch  as  the  opponents  of  the  project  had  been  invited 
to  do  the  same,  has  not  come  to  hand.    It  may  be  expected  daily,  and 
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■when  received  will  be  forwarded  witli  request  that  it  be  added  to  tlvev 
papers  accompanying  the  report. 

Yery  respectfully,  your  obedient  servant, 

II.  G.  WRIGHT, 
Lieutenant  Colonel  of  Engineers^  Brevet  Major  General^ 

Senior  Officer  of  Commission, 
Brigadier  General  A.  A.  Humphreys, 

Chief  of  Engineers,  United  States  Army, 

Washington,  JD.  C, 


Office  Sutro  Tunnel  Commission, 

New  Yorh,  November  30,  1871. 

General:  The  commission  appointed  under  the  authority  of  the  act 
of  Congress  approved  April  4,  1871,  '^  to  examine  and  report  upon  the 
Sutro  Tunnel  in  the  State  of  Kevada,"  having  completed  the  duties 
assigned  to  it  under  said  act,  has  the  honor  to  submit  the  following 
report : 

The  members  of  the  commission  met  in  this  city,  in  pursuance  of 
your  instructions,  on  the  9th  of  June,  and  after  organizing  and  making 
the  necessary  preliminary  arrangements,  including  a  visit  to,  and  exami- 
nation of  the  Hoosac  Tunnel  in  Massachusetts,  proceeded  to  Nevada, 
arriving  at  Virginia  City  on  the  29th  of  that  month,  and  at  once  entered 
upon  the  duties  with  which  they  were  charged.  From  that  date  to  the 
7th  of  August  the  commission  was  constantly  occupied  with  its  inves- 
tigations, during  which  period  it  examined  pretty  thoroughly  the  mines 
on  the  Comstock  and  other  lodes  in  the  vicinity,  the  country  in  the 
neighborhood  within  a  general  radius  of  fifteen  miles,  with  a  view  to 
ascertaining  its  topographical  and  geological  character,  and  conferred 
with  the  mining  authorities,  miners,  and  others  interested  in  the  great 
and  almost  sole  industrial  interest  of  that  section  of  Nevada. 

Every  facility  was  afforded  the  commission  by  the  mining  authorities 
and  the  people  generally ;  the  desire  seeming  to  be  on  all  hands  to  give 
the  opportunity  for  a  full  and  complete  investigation  of  a  subject  in 
which  the  entire  community  was  so  deeply  interested.  To  the  superin- 
tendents of  the  various  mines  the  commission  is  especiallj^  indebted  for 
the  large  mass  of  information  afforded  by  them,  both  verbally  and  in 
writing,  in  relation  to  the  mines  under  their  control.  The  latter  portion 
will  be  found  in  their  reports  in  the  appendix,  made  in  response  to  the 
interrogatories  of  the  commission,  a  copy  of  which  is  also  appended. 
To  those  papers  frequent  reference  will  be  made  in  the  course  of  this 
report.  Mr.  Sutro,  the  projector  of  the  tunnel,  was  also  present  during 
most  of  the  time  the  commission  was  in  Nevada,  and  was  always  ready 
to  afford  information,  and,  from  his  familiarity  with  the  subject,  to  sug- 
gest ready  means  for  obtaining  information  from  other  sources. 

The  duties  of  the  commission,  as  prescribed  by  the  law  under  which 
it  was  appointed,  were,  "to  examine  and  report  upon  the  Sutro  Tunnel, 
in  the  State  of  Nevada,  authorized  to  be  constructed  by  an  act  of  Con- 
gress approved  July  25,  186G,  with  special  reference  to  the  importance, 
feasibility,  cost,  and  time  required  to  construct  the  same  j  the  value  of 
the  bullion  extracted  from  the  mines  on  the  Comstock  lode ;  their  present 
and  probable  future  production ;  also,  the  geological  and  practical  value 
of  said  tunnel  as  an  exploring  work,  and  its  general  bearing  upon  our 
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mining  and  other  national  interests  in  ascertaining  tlie  practicability  of 
deep  milling." 

To  the  above  points  the  investigations  of  the  commission,  although 
naturally  embracing  a  wide  range,  were  i)articularly  directed,  and  to 
them  this  report  will  be  strictly  confined,  treating  of  them  in  the  order 
in  which  they  are  given  in  the  act  above  quoted. 

IMPOKTANCE  OF  THE  TUNNEL. 

m  treating  of  the  importance  of  this  work,  it  seems  proper  to  give  a 
brief  general  description  of  the  Oomstock  lode,  referring  for  an  account 
of  its  geological  character  to  that  part  of  the  report  which  treats  of  the 
"  geological  and  practical  value  of  said  tunnel  as  an  exploring  work." 

The  term  lode  is  applied  to  "  any  regular  vein,  whether  metallic  or 
not,  but  commonly  to  a  metallic  vein,"  and  will  in  this  report  be  con- 
sidered as  applying  to  that  fissure  in  Nevada  which  traverses  Virginia 
City  and  Gold  Hill,  and  is  generally  known  as  the  '^  Oomstock."  This 
fissure  or  rent  in  the  earth  has  an  extent  not  yet  fully  developed,  but 
which  reaches  certainly  from  the  Ophir  mine  on  the  north  to  the  Uncle 
Sam  and  Overman  on  the  south,  a  distance  of  12,000  feet.  Beyond  these 
points  the  lode  is  supposed  to  extend  to  the  north  and  south  to  the 
Seven-mile  Canon  in  the  former  direction,  and  to  the  American  Flat  in 
the  latter.  It  may,  therefore,  be  said  that  while  the  fissure  itself  is 
believed  to  have  been  traced  from  the  diggings  known  as  the  Utah 
mines  on  the  north  to  the  locality  known  as  the  American  Flat  or 
*' American  City"  on  the  south,  a  length  of  about  22,000  feet,  yet  the 
portion  of  the  lode  now  worked  is  comprised  between  the  Ophir  on  the 
north  and  Overman  on  the  south,  or  a  distance  of  about  12,000  feet,  or, 
say,  two  and  one-quarter  miles.  This  portion  of  the  lode  may,  as  is  usu- 
ally done,  be  divided  into  three  groups,  the  "  Ophir,"  the  "  Gould  & 
Curry,'^  and  the  "  Gold  Hill."  The  two  former  may  be  considered  as 
, within  the  limits  of  Virginia  City,  the  last  being  in  the  town  of  Gold 
Hill  J  the  two  towns  being,  however,  so  connected  that  the  stranger  is  at 
a  loss  to  determine  where  one  ends  and  the  other  commences.  Both  of 
these  towns  rest  absolutely  upon  the  lode,  and  the  mine-shafts  rise 
directly  in  the  midst  of  the  streets  and  houses.  The  lode  has  a  dip  or 
angle  of  inclination  to  the  east  of  about  45^,  varying  in  either  direction 
some  10°.  This  variation,  as  might  be  expected,  often  occurs  within 
small  limits  of  extent  of  the  vein,  but  generally  keeps  within  those  of 
380  and  55^  of  inclination  to  the  horizon. 

The  croppings  or  surface  indications  of  the  lode  are  generally  west 
of  the  towns  of  Virginia  City  and  Gold  Hill,  which,  as  before  remarked, 
are  in  most  part  over  the  workings  of  the  lode. 

In  the  earlier  days  of  mining  upon  the  Comstock,  the  work  was  pros- 
ecuted to  some  extent  by  means  of  adits  or  horizontal  tunnels  -,  but  as 
depth  was  attained,  this  process  was  necessarily  abandoned  owing  to 
the  configuration  of  the  country  immediately  about  it,  and  working  by 
means  of  vertical  shafts  was  exclusively  followed.  All  the  mines  of  the 
lode  now  worked  are  operated  in  this  manner — that  is,  a  vertical  shaft 
is  sunk  in  the  '^'  east  country  "  rock,  which,  at  a  depth  that  can  be  pretty 
closely  estimated,  will  reach  the  lode,  and  after  passing  through  it  into 
the  "west  country"  rock,  is  generally  continued  in  the  latter  upon  an 
angle  corresponding  with  the  inclination  of  the  west  wall  at  the 
point  of  junction.  From  these  shafts  at  various  depths  or  "levels," 
usually  about  100  feet  apart,  drifts  or  small  tunnels  are  run  horizontally 
in  various  directions  through  the  lode  to  ascertain  its  ore-bearing  char- 
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acter;  and  through  them  the  ore  and  debris  are  brought  to  the  shafts 
and  raised  to  the  surface  by  steam-power.  The  water  met  with  in 
the  workings  is  pumped  to  the  surface  through  these  shafts  by  the 
agency  of  the  steam  machinery,  and  air  for  ventilation  is  forced  by 
blowers  down  the  shafts,  through  w^ooden  boxes,  and  distributed  through 
pipes  to  the  various  working  headings. 

The  ore  thus  brought  to  the  surface  is  taken  from  the  H  dumps,"  in 
which  it  is  first  deposited,  by  wagons  or  railway-cars,  and  transported 
to  the  mills  for  reduction.  These  mills  are  scattered  over  the  country 
wherever  water  is  to  be  found,  the  greatest  distance  being  about  eigh- 
teen miles.  With  the  exception  of  those  on  the  Carson  Kiver,  which  are 
run  by  water-power,  these  mills  are  worked  by  steam ;  the  water  to  be 
obtained  being  sufficient  for  the  purposes  of  reduction  only,  and  not  for 
power.  Indeed  many  of  these  steam-mills  were  idle  during  our  visit, 
for  the  want  of  water,  and  the  water-mills  on  the  Carson  Eiver  were 
generally  working  up  to  a  part  only  of  their  capacities  for  the  same 
reason. 

In  the  early  days  of  mining  on  the  Comstock  lode,  several  excellent 
wagon-roads  of  easy  grades  were  constructed,  leading  to  the  mill-sites 
and  to  the  sources  of  supply  of  the  lumber  and  the  fuel  needed  in  the 
working  of  the  mines;  but  these  are  now  in  a  great  degree  sui)planted 
by  a  railroad  recently  constructed  from  Virginia  City  to  Carson  City, 
passing  through  Gold  Hill,  and  having  branches  leading  to  the  priTicipal 
reduction-works.  By  this  road  a  large  part  of  the  ore  extracted  from 
the  mines  is  transported  to  the  mills,  and  most  of  the  lumber  and  wood 
used  for  mining  purposes  is  brought  back  on  the  return  trips.  This 
road,  which  is  a  tine  example  of  railway  engineering  over  a  difiicult 
country,  is  about  twenty-two  miles  in  length,  not  including  its  branches, 
and  is  reported  to  have  cost  about  $2,000,000.  It  is  about  to  be  con- 
nected with  Reno,  a  station  on  the  Central  Pacific  Eailroad,  by  an  exten- 
sion from  Carson  City  to  the  latter  point,  but  at  the  time  of  our  visit 
its  principal  business  was  the  transportation  of  ore  from  the  mines  to 
the  mills,  and  of  lumber  and  fuel  for  the  supply  of  the  mines. 

One  of  the  objects  of  the  tunnel,  as  will  be  seen  further  on,  is  to 
change  almost  wholly  the  mode  of  working  the  mines  just  described. 
The  tunnel,  which  is  to  be  nearly  rectangular  in  cross-section,  having 
a  height  of  12  feet,  with  a  width  at  bottom  of  14  feet,  and  at  top  of  13 
feet,  commences  at  a  point  in  the  valley  of  the  Carson  Eiver,  and  run- 
ning in  a  direction  nearly  perpendicular  to  the  Comstock  ledge,  is  to 
intersect  it  at  a  level  of  1,898^  feet  below  the  point  of  the  croppings, 
marked  A  on  the  map,  to  which  the  various  levels  of  the  mines  are 
referred.  At  or  near  this  point  of  intersection  a  cross-tunnel  of  similar 
dimensions  is  to  run  along  the  ledge,  and  to  communicate  with  all  the 
mines.  A  commencement  of  70  feet  only  in  length  has  been  made  on 
the  main  tunnel,  more  with  a  view  to  showing  what  is  designed  than 
for  any  other  purpose,  and  a  drift  six  feet  by  seven  in  cross  section  had 
been  extended  under  the  intervening  mountains  about  2,300  feet  at  the 
time  of  our  visit.  It  is  understood  that  this  length  had  been  increased 
to  2,530  feet  on  the  14th  of  November.  The  map  No.  1,  herewith,  of  the 
country  in  the  vicinity  of  the  Comstock,  shows  the  positions  and  direc- 
tions of  the  main  and  cross  tunnels,  and  the  sheet  marked  Ko.  2,  a  sec- 
tion and  profile  of  the  grounds  on  the  line  of  the  tunnel.  TJie  cross 
section  of  the  tunnel  and  of  the  drift  or  i)reliminary  tunnel,  u])oii  which 
work  is  at  present  prosecuted,  are  shown  on  sheet  marked  No.  3.  Tbe 
length  of  the  main  tunnel  will  be  19,790  feet,  or  about  three  and  three 
quarter  miles,  and  the  cross  tunnel,  if  extended  only  so  far  as  to  include 
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the  mines  now  being  worked,  about  12,000  feet,  or  about  two  and  one- 
quarter  miles.  Should  the  led^e  north  of  the  Ophir  and  south  of  the 
Uncle  Sam  and  Overman  be  aj^ain  worked,  the  cross-tunnel  must  be 
increased  in  length  correspondingly.  In  our  estimates  of  costs  we  have 
considered  the  main  and  cross  tunnels  separately,  and  have  restricted 
the  latter  to  the  limits  of  the  Ophir  on  the  north  and  the  Uncle  Sam 
and  OvermufU  on  the  south.  Drawings  exhibiting  plans  of  all  the  mines 
within  the  above  limits  will  be  found  with  this  report,  marked  4,  5,  G, 
7,  8,  9,  10,  and  11. 

Tlie  principal  advantages  of  the  proposed  tunnel  in  relation  to  the 
mines,  as  claimed  by  Mr.  Sutro,  may  be  stated  briefly  as  follows. 

1st.  The  improved  ventilation  of  the  mines,  resulting  from  the  current 
of  air  which,  entering  the  tunnel  at  its  outer  extremity,  and  passing 
through  it  and  up  into  the  mines  and  out  at  their  present  shafts,  will 
so  cool  and  purify  the  heated,  stagnant  atmosphere  of  the  drifts  and 
stopes  as  to  preserve  the  health  of  the  miner,  and  enable  him  to  accom- 
plish a  greater  amount  of  labor  than  would  otherwise  be  possible. 

2d.  The  drainage  of  the  mines  above  the  level  of  the  tunnel — an 
object  which  is  now  accomplished  by  means  of  costly  machinery  and  at 
great  expense.  On  the  connection  of  the  tunnel  with  a  mine,  the  water 
in  the  latter  would  discharge  itself  without  the  intervention  of  machin- 
ery and  without  cost. 

3d.  A  largely  increased  economy  in  the  working  of  the  mines  by  tak- 
ing the  ore  through  the  tunnel  to  reduction  works  at  its  mouth,  instead 
of  raising  the  same  to  the  surface  and  transporting  it,  often  to  a  much 
greater  distance,  to  the  mills  now  established. 

4th.  Its  value  as  an  exploring  work  in  cutting  at  considerable  depths 
several  mineral  veins  or  lodes  known  to  exist  to  the  eastward  of  the 
Comstock,  all  of  which  have  been,  and  at  some  points  continue  to  be, 
worked  for  the  precious  metals 5  also,  in  a  geological  point  of  view,  in 
determining  the  depth  at  which  precious  ores  will  be  found  in  our  coun- 
try in  what  may  be  considered  as  true  fissure- veins. 

These  claims  on  the  part  of  the  advocates  of  the  tunnel  will  be  con- 
sidered in  the  order  in  vfhich  they  have  been  stated,  with  the  exception 
of  the  last,  which  can  be  more  properly  treated  under  the  head  of  ''the 
practical  value  of  said  tunnel  as  an  exploring  work." 

VENTILATION. 

At  the  time  the  tunnel  was  projected,  and  the  act  of  Congress  of  July 
25, 1866,  was  i)assed,  the  mines  on  the  Comstock  lode  were  undoubtedly 
much  embarrassed  in  their  operations  by  the  lack  of  proper  ventilation. 
The  atmosphere  in  their  stopes  and  drifts  was  hot  and  stagnant,  and 
any  relief,  such  as  was  promised  by  the  tunnel,  might  well  be  viewed 
as  indispensable  by  the  mining  authorities  and  miners  to  the  further 
prosecution  of  their  search  for  the  precious  metals.  A  stagnant  atmos- 
l^here  and  a  temperature  of  over  one  hundred  degrees  might  well 
occasion  misgivings  of  success  in  their  attempts  upon  the  lower  and 
therefore  hotter  levels.  At  that  time  each  mine  was  worked  independ- 
ently of  the  others,  upon  its  own  ground,  with  its  single  shaft  forming 
the  only  communication  between  its  stopes  and  drifts  and  the  surface. 
Without  the  aid  of  mechanical  ventilation,  it  is  not  surprising  that,  at 
a  depth  of  three  or  four  hundred  feet  even,  the  air  of  the  mines  should 
have  severely  taxed  the  miner's  powers,  and  induced  the  belief  that 
further  search  into  the  heated  bowels  of  the  earth  would  be  impossible, 
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unless  some  artificial  aid,  sucli  as  the  proposed  tunnel  promised  to 
afford,  should  be  provided. 

But  this  very  necessity  for  an  improved  and  increased  ventilation  in- 
dicated one  of  the  means  by  which  it  might,  in  a  great  degree  at  any 
rate,  be  accomplished.  The  drifts  of  contiguous  mines  were  connected 
together,  an  air  current  was  established  down  the  shaft  of  one  and  up 
the  other,  passing  in  its  transit  through  such  of  the  drifts,  stopes,  and 
winzes  as  were  between  them,  thus  i)urifying  and  cooling  the  atmosphere 
in  those  parts  of  both.  For  the  portions  of  the  mines  which  were  influ- 
enced imperfectly  or  not  at  all  by  the  current  of  air  thus  established, 
recourse  was  had  to  blowers  operated  by  the  steam-power  employed 
in  hoisting.  By  means  of  these  blowers  air  could  be  forced  through 
pipes  to  all  parts  of  the  mines  not  affected  sufficiently  by  the  natural 
ventilation  established  by  the  subterranean  connection  just  alluded  to. 
At  the  time  of  our  visit,  the  mines  were  generally  well  ventilated,  and 
the  miners  with  whom  we  conversed  did  not  complain  5  and  in  the  cases 
in  which  a  more  effective  change  of  air  was  needed,  steps  were  being 
taken  to  accomplish  it. 

It  is,  therefore,  the  opinion  of  the  commission  that,  while  the  proposed 
tunnel  would  increase  and  improve  the  ventilation  of  the  mines  and 
l)ossibly  dispense  with  the  use  of  some  part  of  the  means  for  artificial 
A'entilation  now  employed,  it  is  not  a  necessity  for  ventilation.  Even 
with  all  the  aid  that  the  tunnel  can  be  expected  to  afford,  it  is  the  opinion 
of  the  commission  that  mechanical  ventilation  by  blowers,  operated  by 
steam  or  other  power,  would  still  be  needed  at  the  headings  and  in  the 
stopes  where  the  air  from  the  tunnel  would  not  penetrate. 

According  to  natural  laws  as  at  present  understood  and  received,  the 
air  entering  the  proposed  tunnel  would  pass  through  it  and  up  the 
shafts  of  the  mines  by  the  easiest  and  therefore  by  the  most  direct  chan- 
nels, thereby  conferring  little  if  any  benefit  upon  the  stopes  and  drifts 
not  in  the  line  of  such  direct  transit.  Hence  the  necessity  which  is 
assumed  for  a  continuance  of  mechanical  ventilation  for  certain  portions 
of  the  mines  after  the  completion  of  the  tunnel. 

And  here  it  may  be  proper  to  allude  to  certain  anomalies  observed  in 
the  ventilation  of  the  mines  on  the  Comstock  lode,  as  well  as  in  mines 
upon  lodes  lying  to  the  eastward.  According  to  the  received  laws  of 
ventilation  it  would  have  been  assumed  that,  in  the  case  of  two  shafts 
connected  at  bottom  by  drifts,  the  air  current  would  pass  down  the  lower 
and  through  the  drifts  up  the  higher,  and  that  this  rule  would  be  with- 
out exception  where  not  influenced  by  circumstances  of  situation  or 
artificial  causes ;  that,  in  the  case  of  a  long  adit  or  tunnel,  the  inner 
extremity  of  which  was  connected  with  the  surface  by  a  shaft,  the  outer 
being  directly  upon  the  side  of  the  mountain,  the  current  would  be 
through  the  the  tunnel  and  up  the  shaft.  In  the  former  case  the  cur- 
rent was  found  to  be  sometimes  in  one  direction  and  sometimes  in  the 
other,  it  having  been  permanently  changed  in  one  instance,  after  the 
occurrence  of  a  fire  in  one  of  the  mines  thus  connected  j  the  down- 
draught  having  been  through  the  shorter  shaft  before  the  fire,  and 
through  the  longer  ever  since.  In  the  latter  case,  which  applies  to  two 
tunnels  visited  by  the  commission,  the  down-draught  was  into  and 
downward  through  the  shafts  and  out  of  the  tunnels  in  a  very  strongly 
perceptible  current.  In  view,  therefore,  of  these  anomalies,  it  would 
seem  uncertain  whether  the  current  of  air  would  pass  through  the  pro- 
posed tunnel  into  the  mines  and  out  through  the  shafts,  or  the  reverse. 
So  far  as  the  ventilation  is  concerned,  it  will  be  of  little  importance 
which  way  the  current  should  pass.     Probably  the  mines  would  be  the 
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more  benefited  by  its  passing  downward  througli  thein  and  out  of  the 
tunnel  than  in  the  reverse  direction. 

DRAINAGE. 

In  the  early  days  of  mining  upon  the  Corastock,  much  trouble  was 
experienced  from  water  which  accumulated  in  the  mines,  and  occasioned 
the  necessity  for  powerful  and  expensive  machinery  for  drainage.  When, 
therefore,  the  tunnel  was  proposed,  it  was  looked  upon  as  an  important 
accessory  to  further  mining  operations  in  affordmg  a  ready  and  elfective 
means  of  draining  the  ledge  without  the  recourse  to  costly  mechanical 
contrivances.  It  was  then  assumed,  naturally  enough,  that  the  lower 
the  depth  the  greater  the  amount  of  water  to  contend  against,  and  seri- 
ous doubts  appear  to  have  been  entertained  of  the  possibility  of  freeing 
the  mines  from  water  by  mechanical  means.  The  construction  of  the 
tunnel  seemed,  therefore,  a  necessity.  But  as  greater  depths  were  at- 
tained it  was  discovered  that  the  water,  instead  of  permeating  the  earth 
to  an  indefinite  extent,  was  mainly  confined  to  near  the  surface ;  that 
below  a  few  hundred  feet  it  was  struck  in  limited  quantities  only.  It 
was  also  discovered  that  this  water,  instead  of  being  generally  diftused, 
was  collected  in  i^ockets  bounded  by  impermeable  seams  of  clay,  which, 
w^heu  pierced,  had  only  to  be  drained  to  exhaust  the  supply.  As  the 
mining  operations  have  increased  in  depth,  these  pockets  or  reservoirs 
have  become  less  frequent  and  formidable,  till  in  many  of  the  deepest 
the  water  is  not  only  not  troublesome,  but  is  found  in  less  quantity  than 
is  needed  for  the  purposes  of  the  mines  themselves,  thus  necessitating 
the  purchase  of  water  from  the  company  which  furnishes  the  same  to  the 
inhabitants  of  Gold  Hill  and  Virginia  City,  or  from  other  and  wetter 
mines.  By  reference  to  the  statements  of  the  superintendents,  appended 
to  this  report,  it  will  be  seen  that  the  cost  of  pumping  for  all  the  mines 
did  not,  probably,  exceed  $150,000  for  the  past  year,  and  that  in  some 
of  them  there  was  no  water  at  all.  This  sum  exceeds  that  arrived  at  by 
the  commission — viz,  $124,074 — which  was  obtained  by  taking  the  cost's 
as  given  for  the  mines,  so  far  as  reported,  and  estimating  for  the  others. 

Taking,  then,  the  observations  of  the  commission  in  connection  with 
the  statements  of  the  superintendents  of  the  mining  companies,  we  are 
of  the  opinion  that  the  tunnel  for  this  purpose  alone  is  not  a  necessity 
for  the  drainage  of  the  Oomstock  lode.  That  it  will  eflectively  drain  all 
those  with  which  it  shall  be  connected  is  obvious  ,•  but  the  same  result 
can  be  attained  by  present  means  at  less  cost — a  cost  which,  moreover, 
promises  to  become  still  smaller  as  the  mines  progress  in  depth. 

ECONOMY  OF  WORKING,  ETC. 

Under  the  present  system  of  operating  the  mines,  the  ore  and  the 
refuse  rock  are  raised  to  the  surface  through  the  shafts  by  steam-power, 
the  ore  being  transported  to  the  mills  by  wagons  or  by  the  railroad  be- 
fore alluded  to,  and  the  refuse  rock  deposited  at  the  dumps  contiguous 
to  the  shafts.  The  items  of  expense,  as  given  by  the  superintendents, 
vary  somewhat,  as  might  have  been  expected,  in  view  of  the  different 
circumstances  in  each.  The  average  of  certain  of  the  more  important 
of  them  may,  however,  be  stated  with  sufficient  accuracy,  as  follows : 

Cost  per  ton  of  hoisting  from  depths  varying  from  1,250  to  1,750  feet,  being 
the  average  reported  for  seven  of  the  principal  mines  of  the  lode |0  51. 17 

Cost  of  pumping  for  the  year  ending  June  30,  1871,  as  arrived  at  by  the 
commission,  by  taking  the  cost  of  the  mines  as  far  as  reported  and  esti- 
mating for  the  rest  124,674  00 
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The  superintendent  of  the  Ophir  mine,  a  very  intelligent  man,  estimates 
the  total  cost  for  pumping  on  the  Comstock  lode  for  the  past  year  as  not 
exceeding ^150,000  00 

If  we  assume  what  ai)pears  from  the  reports  and  from  other  sources 
as  an  average  yield  of  the  mines — viz :  3G5,G00  tons  annually — the  cost 
for  certain  items  of  expense  by  the  present  method  of  working  will  be 
as  follows : 

Hoisting  365,G00  tons  of  pay  ore,  at  51.17  cents $187, 077  52 

Transportation  of  same  to  mills,  at  $1  50 548, 400  00 

Pumping  for  last  year,  (connnission's  estimate) 124,  674  00 

Hoisting  and  lowering  3,000  miners,  at  8  cents  each  way,  or  IG  cents 

each 175,000  00 

Total 1,035,151  52 


In  the  above  statement  the  cost  of  hoisting  the  refuse  rock  from  the 
drifts,  winzes,  &c.,  is  not  included,  as  the  quantity  is  wholly  indeter- 
minate, being  the  greatest  in  those  mines  where  prospecting  alone  is 
being  carried  on,  and  the  least  in  those  which  are  working  upon  ore 
bonanzas.  Indeed,  in  the  latter  the  amount  of  debris  is  inconsiderable. 
It  would  be  of  the  highest  importance  to  a  full  and  accurate  comparison 
of  the  cost  of  working  the  mines  by  the  present  method  and  by  the 
tunnel,  to  introduce  this  item,  as  it  is  very  considerable,  and  the  ex- 
I)enditure  per  ton  for  hoisting  it  is  the  same  as  for  ore ;  but  this  seems 
quite  impossible,  owing  to  the  indefiniteness  of  the  quantity  of  refuse 
removed  from  the  mines. 

In  considering  the  cost  of  operating  the  mines  by  the  tunnel,  it  must  be 
stated  that,  under  the  provisions  of  the  act  of  Congress  aj)proved  July 
25  1866,  the  tunnel  company  is  authorized  to  collect  from  all  the  com- 
panies mining  upon  the  Comstock  lode  a  royalty  of  $2  i)er  ton  for  each 
and  every  ton  of  ore  taken  from  the  mines  after  the  tunnel  shall  be  con- 
nected with  them,  whether  the  tunnel  be  used  by  the  mines  or  not ; 
that  a  tariff  of  25  cents  per  ton  per  mile  (or  such  lesser  sum  as  may  be 
agreed  upon)  for  the  transportation  through  the  tunnel  may  be  estab- 
lished ;  also  a  charge  of  25  cents  each  way  for  every  man  connected  with 
the  mines  who  is  carried  through  the  tunnel.  The  cost  of  working  the 
mines  through  the  tunnel,  as  compared  with  the  same  items  as  given 
a|)ove  for  working  by  the  present  method,  may  then  be  stated  as  fol- 
lows: 

Lowering  365, 600  tons  pay-ore  to  tunnel  level,  at  10  cents $36, 560  00 

Transportation  of  same  an  average  of  live  miles,  at  $1  25 457, 000  00 

Transportation  of  3, 000  workmen,  at  50  centszz4l,  500  per  day 547^  500  00 

1,041,060  00 
To  this  should  be  added  the  royalty  of  $2  per  ton,  which  for  the  average 
production  of  365, 600  will  amount  to 731,200  00 

Which  makes  a  total  of 1,772,260  00 

The  item  of  drainage  is  not  included  in  the  above,  as  the  tunnel  will 
thoroughly  drain  all  the  mines  connected  with  it  without  cost.  This 
is  not  a  favorable  showing  for  the  economy  of  working  by  the  tunnel, 
but  it  should  be  stated  that  while  the  act  of  Congress  authorizes  the 
tunnel  company  to  make  a  charge  of  25  cents  per  ton  per  mile  for  trans- 
portation of  ore,  rock,  debris,  &c.,  it  is  claimed  by  Mr.  Sutro  that  such 
transportation  can  be  done  profitably  at  10  cents  per  ton,  and  that  no 
higher  tariff  will  be  demanded.  It  is  also  understood  that  a  similar 
diminution  will  be  made  in  the  charge  for  transportation  of  workmen. 
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Such  reductions  in  tariff  would  make  a  material  change  in  the  estimate 
given  above,  which  would  then  stand  as  follows : 

Lowering  305,000  tons  pay-ore  to  tunnel  level,  at  10  cents $36, 560 

Transportation  of  same  an  average  of  live  miles,  at  50  cents 182,800 

Transportation  of  3, 000  workmen  at  20  cents,  or  $600  per  day 210, 000 

438, 360 
Eoyalty  on  365,600  tons  ore,  at  $2 731,200 

Total 1,169,560 


Even  with  this  reduction  in  tariff,  the  balance  would  be  against  work- 
ing through  the  tunnel  when  the  royalty,  which  is  the  most  important 
item,  is  included,  (at  lower  levels  the  comparison  would  be  more  favor- 
able ;)  and  were  there  no  other  considerations  to  be  taken  into  account, 
the  opinion  of  the  commission  would  necessarily  be  against  the  tunnel  in 
the  point  of  economy  of  operating  the  mines. 

Before  presenting  these  other  considerations  it  should  be  stated  that 
not  one  of  the  superintendents  of  mines  has  expressed  himself  in  fa- 
vor of  a  change  in  the  present  mode  of  working;  and  that  some  of 
them  have  given  the  opinion,  in  effect,  that  should  the  tunnel,  when 
completed,  with  all  its  drifts  and  branches,  be  offered  free  of  charge, 
not  one  mine  on  the  Com  stock  would  be  operated  through  it,  for  the 
reason  that  the  present  mode  of  working  would  be  cheaper  and  more 
expeditious.  This  opinion  is,  no  doubt,  founded  upon  the  supposition, 
as  it  is  indeed  stated  in  one  of  these  reports,  that  the  ore  taken  through 
the  tunnel  to  its  mouth  is  afterward  to  be  transported  to  the  present 
mills,  thereby  involving  a  cost  for  transportation  about  equal,  perhaps, 
to  what  is  now  paid  for  carrying  the  ore  from  the  mouths  of  the  shafts  to 
the  mills.  Were  the  present  mills  to  be  employed  for  the  reduction  of 
the  ore  brought  out  through  the  prox)osed  tunnel,  this  opinion  would, 
no  doubt,  be  correct,  and  the  tunnel  project  would  have  to  be  condemned. 
But  it  is  a  part,  and  an  essential  part,  too,  of  the  scheme  to  have  re- 
duction w^orks  at  the  mouth  of  the  tunnel,  to  be  operated  by  the  water- 
power  of  the  Carson  Kiver,  by  which  the  cost  of  the  further  transporta- 
tion of  the  ore  alluded  to  above  will  be  saved.  This  plan,  which  is  one 
of  the  considerations  to  which  we  have  referred,  would  involve  the  sup- 
pression of  the  present  mills,  or  at  any  rate  such  of  them  as  now  draw 
their  supplies  of  ores  from  mines  which  would  use  the  tunnel,  and 
also  seriously  injure  financially  the  railroad  leading  to  Carson  City, 
which  was  built  lor,  and  mainly  depends  upon,  the  carrying  of  the  ores 
to  the  reduction  works.  So  far  as  the  milling  interests  are  concerned 
this  would  be  of  comparatively  small  consequence,  and  the  machinery 
requires  renewal  in  large  part  every  two  or  three  years,  and  the  mills 
would  be  maintained  in  the  interval  with  a  view  to  their  abandonment 
on  the  completion  of  the  tunnel  or  to  the  transfer  of  their  machinery  to 
new  sites  at  its  mouth.  To  the  railroad,  however,  the  results  would  be 
more  injurious,  as  the  interests  outside  of  the  transportation  of  ore, 
timber,  and  other  supplies  for  the  mines,  would  probably  not  be  suffi- 
cient for  its  maintenance.  How  far  these  injuries  to  vested  interests 
should  influence  action  in  regard  to  the  construction  of  the  proposed 
tunnel,  is  not  for  the  commission  to  determine.  It  is  clear,  however,  that 
the  successful  working  of  the  tunnel  would  have  an  effect  upon  the  rail- 
road similar  to  that  which  the  latter  has  produced  upon  the  very  excel- 
lent and  costly  wagon -roads  Avhich  were  constructed  to"  facilitate  trans- 
portation in  the  earlier  days  of  mining  upon  the  Comstock. 

As  has  been  stated,  the  tunnel  project  includes,  as  an  important  and, 
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indeed,  inseparable  adjunct,  the  establishment  of  mills  at  its  mouth,  for 
the  reduction  of  the  ore ;  and  in  order  that  these  should  be  separated 
cheaply  and  successfully,  a  sufficiency  of  water-power  is  necessary. 
WaterJ  to  some  extent,  may  be  counted  upon  from  the  drainage  through 
the  tunnel,  a  quantity  sufiicient,  perhaps,  for  purposes  other  than  mo- 
tive power,  but  not  for  running  the  mills,  the  power  for  which,  suppos- 
ing water  only  is  to  be  used,  is  to  be  had  from  the  Carson  Eiver  alone. 

This  stream,  which  has  its  sources  in  the  Sierra  Nevada  Mountains, 
and  is  fed  almost  entirely  from  its  melting  snows,  is  not  at  all  times  to 
be  depended  uj)on  in  its  natural  condition  for  a  supply  of  power.  Art 
is  here  necessary  in  aid  of  nature.  At  certain  seasons  of  the  year  this 
river  becomes  a  rushing  torrent,  overflowing  its  banks  and  covering  its 
valley  opposite  the  mouth  of  the  tunnel  for  a  considerable  extent ;  at 
others,  it  is  reduced  to  a  comparatively  insignificant  rivulet.  When  the 
commission  was  in  Nevada,  it  was  represented  to  be  at  about  its  lowest 
stage,  and  all  its  water,  when  led  into  the  flumes,  was  insuflicient  to  run 
the  mills  established  along  its  valley  to  their  full  capacity. 

In  carrying  out  fully  that  part  of  the  project  which  requires  the  es- 
tablishment of  mills  at  the  mouth  of  the  tunnel,  it  will,  therefore,  be 
necessary  to  secure  by  artificial  aid  an  adequate  suppl3^  of  Avater  for 
running  them  at  all  seasons  of  the  year — at  those  times  in  which  the 
flow  is  insuflicient,  as  well  as  those  in  which  the  supply  is  far  beyond 
what  is  necessary.  This,  it  is  believed,  may  be  accomplished  by  the 
construction  of  a  high  dam  across  a  narrow  gorge  of  the  Carson  Eiver, 
some  five  miles  above  the  mouth  of  the  tunnel,  which,  by  damming 
back  its  waters,  shall  form  a  lake  or  reservoir  that  will  alford  a  supply 
during  all  seasons  of  the,  year,  for  oi)erating  all  the  mills  required  for 
reduction  of  the  ore  which  can  be  taken  from  the  Com  stock  and  from  the 
other  lodes  which  may  be  intersected  by  the  tunnel.  That  this  can  be 
accomplished,  the  commission  does  not  entertain  a  doubt ;  yet  it  should 
be  understood  that  this  opinion  is  based  upon  observation  alone,  and 
not  upon  its  actual  survey.  It  should  be  here  stated,  by  way  of  expla- 
nation of  the  reasons  why  the  commission  did  not  institute  surveys  for 
ascertaining  exactly  all  the  points  involved  in  this  connection,  was  that 
it  did  not  come  within  the  original  project  of  the  Sutro  Tunnel  scheme, 
and  its  importance  was  not  so  clearly  seen  while  the  commission  was  in 
Nevada,  as  it  is  at  the  writing  of  this  report,  when  the  various  data, 
upon  which  many  of  its  conclusions  are  founded,  have  been  fully  ex- 
amined and  compared.  The  opinion  we  have  expressed  is,  however, 
borne  out  by  the  rather  imperfect  examinations  made  since  our  visit  by 
the  tunnel  company,  through  the  agency  of  the  surveyor  general  of  Ne- 
vada. The  commission  is,  however,  of  the  belief  that  his  results  are 
less  favorable  to  the  project  than  a  more  detailed  survey  would  have 
shown.  The  report  of  the  surveyor  general,  furnished  by  the  tunnel 
company  to  the  commission,  will  be  found  in  the  appendix. 

But  should  the  foregoing  be  practicable,  it  still  seems  necessary  to  the 
economical  working  by  the  tunnel,  as  against  the  present  mode  of  oper- 
ating the  mines,  that  an  improved  system  of  concentration  of  ores 
should  be  established.  It  is  claimed  by  the  advocates  of  the  tunnel 
that,  with  an  abundant  supply  of  water,  concentration  works  may  be 
put  up  after  the  methods  followed  in  the  mining  regions  of  Germany 
and  England,  by  which  the  refuse  matter  may  be  mechanically  separated 
from  the  valuable  ores,  so  that  only  one  ton  in  fifty,  perhaps,  need  be 
subjected  to  the  process  of  reduction  for  securing  the  i^recious  metals. 
According  to  the  accounts  received  of  the  workings  of  the  German 
mines,  ores  assaying  less  than  |5  per  ton  are  mined  with  profit,  and  that 
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in  tlie  English  mines,  in  Cornwall,  one  is  worked  which  produces  only 
three  ounces  of  silver,  or  say  $3  90  per  ton  of  ore,  and  two  others  which 
yield  six  ounces  and  ten  ounces  respectively,  and  all  at  a  profit,  through 
improved  methods  of  concentration.  The  commission  has  exercised 
much  diligence  toward  ascertaining  the  actual  facts  in  regard  to  these 
statements,  as  they  are  of  the  highest  importance  in  connectiou  with 
the  question  under  consideration ;  and  it  has  visited  the  Passaic  mine, 
at  Franklin,  New  Jersey,  and  the  Lehigh  mine,  near  Bethlehem,  Penn- 
sylvania, where  machines,  claimed  to  be  constructed  after  the  models 
employed  in  Germany  and  England,  are  used  in  the  concentration  of  the 
ores  of  zinc,  but  has  found  nothing  that  is  applicable  to  the  concentra- 
tion of  the  ores  of  the  Com  stock  lode. 

The  loss  of  precious  metals  in  the  reduction  by  the  German  and  Eng- 
lish methods  is  represented  to  be  not  exceeding  5  per  cent.,  while  in 
Nevada  it  is  not  far  from  35  per  cent,  in  milling,  with  a  saving  of  per- 
haps 10  per  cent,  more  in  the  subsequent  workings  of  the  tailings  and 
slimes,  making  less  than  75  per  cent,  in  all.  The  actual  loss  in  reduction, 
therefore,  appears  to  be  more  than  25  per  cent.,  which  for  a  production 
of  $15,000,000  per  annum,  entails  a  loss  of  the  precious  metals  exceeding 
five  millions  of  dollars,  or  a  loss  beyond  what  would  result  from  the 
methods  referred  to,  by  which  95  per  cent,  is  saved,  of  at  least  lour  mil- 
lions of  dollars  annually. 

It  would  appear  to  be  very  singular  that  this  saving  should  not  be 
made  in  the  working  of  the  most  important  mines  in  our  country,  if  the 
statements  just  referred  to  are  reliable.  But  it  is  denied  by  some  of 
the  mining  authorities  upon  the  Comstock  that  this  statement  is  correct, 
and  it  was  asserted  that  large  sums  had  been  offered  in  vain  for  pro- 
ducing like  results.  Indeed  it  seems  quite  impossible,  from  the  informa- 
tion we  have  been  able  to  obtain,  to  speak  positive  upon  tlie  subject. 
A  personal  examination  of  the  foreign  mines  referred  to  by  one  or  more 
competent  individuals  is  the  only  sure  mode  of  ascertaining  the  actual 
facts,  as  applicable  to  the  treatment  of  the  ores  of  the  Comstock.  Yet 
some  better  mode  of  reduction  than  is  now  practiced  in  Nevada  may 
undoubtedly  be  devised,  which  shall  secure  a  part  at  least  of  the  large 
amount  now  lost  in  the  separation  of  the  precious  ores  from  the  refuse 
matter. 

Still  another  consideration  appeals  strongly  for  this  economy  in  the 
working  of  the  ores — in  the  saving  of  a  large  percentage  of  metal  now 
lost  in  reduction.  Of  the  bodies  of  ore,  other  than  those  of  low  grade, 
now  known  to  exist  in  the  Comstock,  the  greater  part  will  be  worked 
out  before  the  tunnel  will  be  completed.  Whether  other  bodies  will  be 
discovered  is  a  matter  of  conjecture.  That  the  lode  is  a  true  fissure 
vein  is,  in  the  opinion  of  the  commission,  beyond  question.  But  Avhether 
the  vein  will  continue  to  be  metal-bearing  to  indefinite  depths  cannot 
be  stated  with  any  degree  of  certainty,  though,  in  the  opinion  of  the 
commission,  the  weight  of  reasoning  and  the  experience  in  mining  in 
other  parts  of  the  world  largely  favor  such  continuance.  But,  supposing 
that  no  further  deposits  of  the  precious  metals  should  be  discovered, 
the  tunnel,  if  constructed,  would  have  to  depend  upon  the  Avorking  of 
the  large  bodies  of  low-grade  ores,  which  have  thus  far  been  passed 
over  as  unprofitable  under  the  present  expensive  system  of  mining  and 
reduction.  That  such  ores  exist  in  large  quantities  in  the  mines,  con- 
taining from  eight  or  ten  to  twenty-five  dollars  per  ton,  is  generally 
admitted,  and  seems  to  be  undeniable.  Only  one  of  the  mining  super- 
intendents with  whom  we  conferred  doubted  this,  and  his  opinion, 
we  are  satisfied  from  other  testimony,  is  erroneous.    Ores  milling  less 
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than  about  S20  per  toD,  or  assaying  less  tlian  about  $30,  cannot  be 
mined  Avitli  profit  under  the  present  imperfect  process  of  reduction  and 
the  high  price  of  labor  which  prevails  in  the  mining  districts  of  Nevada. 
Economy  must,  therefore,  bo  sought  for  before  the  immense  amount  of 
low-grade  ores  can  be  profitably  worked ;  and  this  economy  is  to  be 
found  in  improved  modes  of  reducing  the  ores,  including  concentration; 
in  the  general  application  of  water-power,  and  in  the  more  general  sub- 
stitution of  machinery  for  manual  labor,  rather  than  m  a  reduction  of 
the  present  rates  of  wages.  A  saving  of  95  per  cent,  of  the  gold  and 
silver  contained  in  the  ore,  as  is  asserted  to  be  the  case  in  the  German 
mines  of  similar  character  to  the  Comstock,  would  go  far  toward  giving 
value  to  the  millions  contained  in  the  low-grade  ores  which  have  been 
thrown  aside  or  passed  over  as  w^orthless.  While  it  is  not  assumed  that 
mining  can  be  carried  on  as  cheaply  here  as  in  Europe,  owing  to  the 
higher  value  of  labor  in  our  country,  it  is  not  seen  why,  in  other  respects, 
the  cost  to  us  should  be  greater,  provided  we  adopt  the  same  or  im- 
proved means  in  the  reduction  of  the  ores.  If,  therefore,  ores  assaying 
but  $5  per  ton  can  be  there  mined  and  reduced  at  a  profit,  we  do  not 
see  why  ores  of  the  same  character  assaying  $10  may  not  be  profitably 
worked  with  us,  with  our  higher  rates  of  labor.  This  w^ould  render 
valuable  the  vast  amount  of  now  worthless  low-grade  ores  in  the  Com- 
stock, and  add  millions  to  the  world's  circulation.  Hence  the  importance 
to  the  nation  of  any  scheme  which  j)romises  increased  economy  in  the 
working  of  mines. 

Whether  the  Sutro  Tunnel  project  fulfils  this  condition  of  economy 
depends,  in  the  opinion  of  the  commission,  upon  the  practicability  of 
securing  a  sufficient  water-powder  from  the  Carson  Eiver,  at  all  seasons, 
for  the  reduction  of  the  ores,  the  possibility  of  which,  though  not  fully 
proved  by  accurate  surveys,  no  doubt  is  entertained,  and  upon  the 
efficacy  of  the  methods  employed  in  Germany  and  other  countries  of 
Europe  for  the  concentration  of  ores,  of  which  we  are  unable  to  vouch. 

Assuming  the  correctness  of  these  two  points,  of  abundant  water  and 
of  concentration  of  ores,  we  would  express  an  opinion  favorable  to  the 
tunnel  and  its  accessories  as  an  economical  mode  of  working  the  mines 
of  the  Comstock ;  otherwise,  we  should  advise  that  the  mines  continue 
to  be  operated  as  at  present  practiced. 

FEASIBILITY  OF  THE  TUNNEL. 

Of  the  practicability  of  the  project  there  is  no  doubt.  It  is  a  question 
of  cost  alone.  So  many  tunnels  have  been  run  in  this,  as  well  as  in  other 
countries,  through  material  much  more  difficult,  that  no  reasonable 
grounds  exist  for  questioning  the  feasibility  of  the  one  we  are  con- 
sidering. So  far  as  surface  indications  are  to  be  relied  upon,  the  rocks 
to  be  penetrated  do  not  difl'er  materially  from  those  which  are  met  with 
in  the  operations  on  the  Comstock,  in  the  shafts,  drifts,  and  winzes 
which  have  been  opened  in  those  mines  in  the  search  for  the  precious 
metals.  While  it  is  quite  impossible  to  predict  with  any  degree  of  cer- 
tainty exactly  what  kinds  of  rock  will  be  met  with  in  the  progress  of  the 
tunnel,  or  in  what  proportions,  it  is  safe  to  assume  that  nothing  will  be 
encountered  which  will  ofier  any  serious  obstacle  to  the  miner.  We, 
therefore,  dismiss  this  portion  of  the  investigation  with  the  expression 
of  the  opinion  of  the  commission  in  favor  of  the  entire  feasibility  of  the 
tunnel  project,  so  far  as  its  construction  is  concerned. 
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COST  OF  THE  TUNNEL. 


In  making  the  estimate  of  cost,  the  commission  has  been  governed 
mainly  by  costs  of  shafts  and  drifts  in  the  mines  on  the  Comstock,  and 
by  the  actnal  expenditures  as  reported  by  the  tunnel  company  in  run- 
ning its  preliminary  tunnel  or  drift,  which,  as  has  been  stated,  has 
already  penetrated  over  2,500  feet  under  the  mountains  lying  between 
its  mouth  and  the  lode.  Taking  all  these  elements  of  information  into 
consideration,  an  average  of  cost  per  foot  of  length  has  been  deduced, 
which,  in  the  judgment  of  the  commission,  is  as  reliable  as  any  that  can 
be  arrived  at  for  an  estimate  for  a  tunnel  which  is  to  run  for  so  great  a 
length  through  rocks,  the  character  of  which  can  only  be  judged  of,  and 
then  only  imperfectly,  by  surface  indications.  This  cost,  which  is  given 
for  the  main  tunnel  and  its  shafts  separately  from  that  of  the  cross  or 
branch  tunnel,  is : 

For  the  main  tunnel  and  four  shafts .  — $2, 707, 595  15 

For  the  branch  tunnel  and  two  shafts  . 1, 710, 734  35 


Total  in  gold 4, 418,329  50 


This  estimate,  the  details  of  which  are  given  in  the  appendix,  em- 
braces all  the  expenditures  supposed  to  be  necessary  for  the  completion 
of  the  work,  including  machinery,  fuel,  shelter,  superintendence,  &c. 
It  is  but  proper  to  remark,  however,  that  its  correctness  will  depend  in 
a  large  degree  upon  the  character  of  rock  met  with,  and  may  be  either 
too  large  or  too  small  as  the  difficulties  shall  be  found  to  exceed  or  fall 
short  of  the  supposition  upon  which  the  estimate  is  based.  The  jjrices 
stated  are  in  gold,  which  is  the  only  basis  of  value  recognized  in  Nevada. 

TIME  REQUIRED  FOR  THE  CONSTRUCTION  OF  THE  TUNNEL. 

Our  estimates  are  based  upon  the  progress  nftide  in  the  shafts  and 
drifts  in  the  mines  of  the  Gomstock  lode,  and  also  upon  the  actual  prog- 
ress in  the  construction  of  the  i^reliminary  tunnel  so  far  as  it  has  been 
prosecuted,  all  of  which  have  been  executed  by  manual  labor.  Under 
this  supposition  of  progress  it  will  require  1,186  days,  or  about  three  and 
one-fourth  years,  for  the  completion  of  the  main  tunnel  after  the  work 
shall  have  been  fairly  commenced  at  all  the  shafts ;  and  if  the  cross  or 
branch  tunnel  be  commenced  at  the  same  time,  as  it  may  be,  and  pushed 
forward  correspondingly,  the  whole  may  be  completed  in  nearly  the 
same  time ;  that  is,  in  about  three  and  four-tenths  years  after  vigorous 
operations  shall  have  been  undertaken  upon  all  parts.  But  if  ma- 
chinery be  judiciously  employed,  there  seems  to  be  no  doubt  that  the 
tunnel  may  be  completed  in  two  and  three-tenths  years.  Considerable 
attention  has  been  given  to  the  subject  of  the  application  of  machinery 
to  this  object,  resulting  in  the  conviction  that  the  time  needed  for  the 
completion  of  the  tunnel,  beyond  what  would  be  required  if  manual 
labor  alone  were  employed,  may,  by  its  use,  be  shortened  at  least  one- 
third. 

THE  VALUE  OF  THE  BULLION  EXTRACTED  FROM  THE  MINES  ON  THE 

COMSTOCK  LODE. 

To  ascertain  with  perfect  accuracy  the  total  value  of  the  bullion 
extracted  from  the  mines  of  this  lode  is  quite  impossible,  owing  to  the 
almost  total  absence  of  records  during  the  early  days  of  mining.    The 
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commission  has,  however,  obtained  a  statement  of  the  bullion  sent  by 
express,  by  which  it  has  been  mainly  transported,  amounting  for  the  ten 
years  from  18G1  to  1870,  both  inclusive,  to  $123,607,278;  and  it  is  the 
opinion,  of  those  well  informed  upon  the  subject,  that  the  product  of 
the  mines  previously  to  1861,  including  bullion  taken  away  by  private 
parties,  will  swell  the  total  production,  from  1859  to  1871,  to  $125,000,000. 

PRESENT  AND  PROBABLE  FUTURE  PRODUCTION. 

The  mines  which  are  now  productive  are  given  below,  with  the  amount 
of  bullion  for  the  last  year  so  far  as  ascertained;  all  the  other  mines 
on  the  ledge  being  engaged  in  prospecting  only : 

i:  Savage $818,216  50 

2.  Hale  &  Norcross 1,632,500  03 

3.  ChoUar  Potosi 3,455,423  08 

4.  Yellow  Jacket 2,000,000  00 

5.  Kentiick Not  reported. 

6.  Crown  Point Do. 

7.  Belcher Do. 

The  present  annual  production  may,  it  is  believed,  be  taken  with  suf- 
ficent  accuracy  at  $15,000,000. 

As  regards  the  probable  future  yield,  no  claim  can  be  made  to  any- 
thing like  accuracy,  except  in  the  few  instances  in  which  ore-bodies  are 
now  developed.  The  commission  has  already  stated  its  belief  in  the 
lode  being  what  is  known  as  a  true  fissure  vein,  or  as  continuing  down- 
ward indefinitely  in  the  crust  of  the  earth;  but  whether  the  vein  will 
continue  to  be  ore-bearing  cannot  be  predicted  with  any  degree  of  cer- 
tainty. It  is  a  matter  of  opinion,  to  be  based,  however,  upon  proba- 
bilities and  the  actual  results  experienced  in  deep  mining  in  other  i:>arts 
of  the  world.  These,  in  the  judgment  of  the  commission,  favor  the 
fiuding  of  ore  down  to  the  lowest  depths  that  can  be  reached;  and  that 
this  opinion  is  shared  by  most  of  the  raining  authorities  seems  to  be 
shown  by  their  continued  downward  search. 

Some  few  of  the  mines,  as  the  Crown  Point,  Belcher,  Hale  &  Norcross, 
and  Yellow  Jacket,  have  ore  enough  in  sight  to  occupy  them  for  three 
or  four  years  to  come ;  others,  like  the  Savage,  will  exhaust  all  known 
bodies  in  a  shorter  time,  while  others  still  will  have  to  depend  for  their 
future  upon  the  success  of  the  prospecting  in  which  they  are  engaged, 
or  upon  the  low  grade  ores  which  have  been  jjassed  over  or  thrown 
aside  as  not  paying  for  the  cost  of  w^orking ;  this  last  involving  the 
necessity  for  a  large  economy  beyond  what  is  now  practical  in  the 
working  of  the  mines  and  in  the  transportation  and  reduction  of  the 
ores. 

ON  THE  '^GEOLOGICAL  AND  PRACTICAL  VALUE"  OF  THE  SUTRO  TUN- 
NEL "AS  AN  EXPLORING  WORK." 

In  view  of  the  limitations  contained  in  the  law,  the  commissioners 
confined  their  geological  investigations  to  the  line  of  the  tunnel  and  its 
immediate  vicinity. 

To  the  works  of  Baron  Eichthofen,  who  devoted  many  months  to  a 
careful  examination  of  the  rock  formations  of  the  Washoe  district ;  to 
Professor  Whitney,  who  determined  by  barometrical  measurements  the 
elevation  of  the  mountaius  and  valleys,  and  determined  the  geologic 
age  ot  the  deposits  near  Dayton  ;  and,  finally,  to  the  able  report  of  Mr. 
Clarence  King,  recently  issued  from  the  Government  press,  we  ackuowl- 
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edge  our  obligations.  With  tlic  extended  labor  of  these  gentlemen  on 
the  general  geology  of  the  country,  it  is  not  a  subject  of  regret  that 
economic  geology,  with  its  special  application,  forms  the  limit  of  our 
investigation. 

The  entfre  region  in  the  vicinity  of  Virginia  City  gives  the  evidence 
of  an  extensive  dynamical  disturbance,  continued  through  a  long  period 
of  time  with  more  or  less  activity.  Volcanic  action  to  an  extent  and  of 
an  intensity  not  met  with  in  modern  times,  has  played  an  important 
part  in  the  formation  of  numerous  mountain  peaks,  and  in  giving  to  the 
scenery  a  broken  and  rugged  aspect,  which  is  heightened  by  the  ster- 
ility of  the  soil.  Without  a  tree  or  shrub  to  relieve  the  eye,  excepting 
the  sickly-looking  artemesia  or  sage-brush,  struggling  for  existence,  the 
broken  and  jagged  trachytic  rocks  impart  a  character  of  Aviklerness  to 
the  country,  and  the  name  of  "Devil's  Gate,"  given  to  one  of  the  passes, 
indicates  the  feeling  which  prompted  the  first  rude  settlers  to  bestow 
such  a  name  to  the  rugged  scenery.  Passing  from  Virginia  City  east- 
ward for  a  distance  of  four  miles  in  a  right  line,  we  reach  the  compara- 
tively fertile  valley  of  the  Carson,  while  within  the  range  of  vision  to  the 
northward  the  sand  clouds  may  be  seen  sweeping  over  the  desert  region 
known  as  the  Sink  of  the  Humboldt.  We  do  not  design  giving  a  full 
topographical  description  of  this  interesting  but  sterile  country,  but 
desire  to  convey  the  idea  of  the  worthlessness  of  these  mountains  except 
for  the  boundless  wealth  in  minerals  which  they  contain. 

The  various  ages  and  modes  of  deposit  of  the  rock  formations  have 
an  important  practical  bearing,  and  require  our  special  attention. 

Mount  Davidson,  from  its  height  and  position,  as  well  as  from  its  litho- 
logical  character,  was  the  first  to  make  its  appearance  amid  the  snow 
mountain  peaks  of  the  Washoe  district.  It  is  a  syenitic  rock,  compact 
in  structure,  difficult  to  work,  and  bears  important  relations  to  the 
Comstock  lode,  forming  the  west  wall  for  a  considerable  distance,  if  not 
through  its  entire  extent.  The  elevation  of  Mount  Davidson  has  beeti 
determined  at  7,827  feet,  its  summit  rising  1,622  feet  above  Virginia 
City,  and  has  a  range  of  outcroppings  of  quartz  rock  skirting  its  eastern 
side  some  1,500  feet  below  its  summit. 

To  the  eastward  on  the  line  of  the  proposed  tunnel  are  numerous  hills, 
intersected  by  valleys  or  deep  ravines,  extending  to  the  plains  of  the 
Carson  Eiver. 

Next  in  order  to  the  syenite  is  an  extensively  diffused  volcanic  rock 
called  propylite,  which  v»^as  spread  over  the  entire  portion  of  the  tunnel 
section.  This  is  the  green-stone  or  '^  green-stone  trap"  of  the  miners, 
and  works  with  great  fiicility.  It  is  thickly  studded  with  fine  granules 
and  occasionally  with  distinct  crystals  of  sulphuret  of  iron.  It  is  im- 
portant as  furnishing  the  eastern  or  hanging  rock  of  the  Comstock  lode. 

Through  the  propylite,  at  a  later  period,  volcanic  craters  have  been 
opened,  and  formed  by  their  ejections  hills  or  mountains  of  considerable 
elevation,  varying  much  in  their  color,  compactness,  and  the  circumstances 
attending  their  formation.  The  most  common  variety  of  this  trachy- 
tic rock  is  a  simple  greyish,  i)asty  mixture,  with  its  particles  loosely  ce- 
mented together,  easily  worked  with  the  pick,  except  at  considerable 
depths,  when  it  becomes  compact  and  is  useful  as  a  building-stone.  The 
structure  of  the  rock  indicates  that  the  volcanic  ashes  of  which  it  is 
composed  were  ejected  in  connection  with  water  or  steam  and  cooled 
rapidly  after  its  deposit.  The  mud  volcanoes  of  Western  Mexico  fur- 
nish a  type  of  this  form  of  deposit.  Another  variety  of  the  same  color, 
with  numerous  crystals  of  glassy  feldspar  diffused  through  its  mass, 
from  which  it  has  received  the  name  of  sanadin  trachyte,  was  deposited 
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in  a  similar  manuer,  but  cooling  slowly  gave  an  opportunity  for  the  play 
of  chemical  affinities,  by  which  the  crystals  were  formed,  and  a  more 
compact  structure  of  the  rock  resulted. 

A  third  variety,  with  a  color  ashy  grey,  or  of  a  more  or  less  deep  red 
color,  is  found  one  and  a  half  miles  from  the  mouth  of  the  tunnel.  With 
the  same  chemical  constituents,  except  the  addition  of  oxyde  of  iron, 
we  have  in  this  a  firm,  hard  rock,  working  with  difficulty. 

Still  another  variety  of  considerable  practical  importance  is  met  with, 
which  has  been  passed  through  for  a  distance  of  750  feet  at  the  com- 
mencement of  the  tunnel,  which  may  be  distinguished  under  the  name 
of  trachytic  conglomerate.  It  is  characterized  by  numerous  angular 
masses,  sometimes  of  great  size,  cemented  together  by  the  ash-colored 
trachytic  matter,  and  offering  to  the  drill  and  giant  powder  serious  ob- 
stacles to  rapid  progress  in  the  work  of  constructing  the  tunnel.  This 
formation  is  due  to  the  breaking  down  of  the  walls  of  the  crater  and  the 
projection  of  their  broken  up,  angular  masses  into  the  ashy  deposits  from 
the  volcano.  These  walls  were,  at  this  place,  composed  of  metamorphic 
porphyry,  the  fragments  of  which  are  now  held  together  firmly  by  the 
cementing  material. 

IS^umerous  recent  instances  might  be  cited  for  illustrating  the  action 
of  ancient  volcanoes,  the  same  laws  which  governed  in  former  times 
being  operative  at  the  present,  but  with  far  less  intensity. 

In  1813  a  volcanic  eruption  of  ashes  occurred  on  the  Island  of  St.  Yin- 
cent,  which  fertilized  the  Island  of  Barbadoes,  the  ashes  falling  in 
Bridgetown  to  a  depth  of  several  inches.  The  amount  of  material 
thrown  out  must  have  been  immense,  as  the  transfer  was  made  in  oppo- 
sition to  the  trade-winds. 

The  once  beautiful  and  symmetrical  volcano  of  Consaguina,  in  Central 
America,  some  forty  years  ago  exploded  with  a  report  heard  at  Santa 
Fe  de  Bogota,  a  distance  in  a  right  line  of  one  thousand  eight  hundred 
miles,  and  emitted  ashes  in  such  quantities  that,  for  hundreds  of  square 
miles,  the  sun  was  obscured,  and  for  ten  days  made  a  midnight  darkness 
over  most  of  Honduras  and  San  Salvador.  The  ruins  of  Pompeii  and 
Herculaneum  furnish  us  with  well-known  examples  of  similar  volcanic 
eruptions. 

The  other  formations  on  the  line  of  the  tunnel  are  of  much  less  conse- 
quence in  this  connection.  At  the  St.  John's  mine,  on  the  Monte  Christo 
lode,  is  a  deposit  of  granular  limestone,  which  disappears  at  some  200 
feet  in  depth  where  the  propylite  is  in  place. 

Andesite,  a  hard  hornblendic  rock,  caps  one  of  the  hills  near  the  route 
of  the  tunnel.  This  is  of  volcanic  origin,  and  is  only  less  hard  than  ob- 
sidian, of  which  a  few  scattered  specimens  were  met  with. 

To  recapitulate,  we  have  for  a  basis  the  syenite  of  Mount  Davidson, 
then  propylite,  (with  porphyry,)  sanidin  trachyte,  loosely  aggregated, 
and  compact  trachyte,  trachyte  conglomerate,  andesite,  and  "carbonate 
of  lime  on  or  near  the  line  of  the  tunnel. 

It  becomes  a  matter  of  much  importance  to  determine  the  character 
of  the  rock  excavation  in  estimating  the  cost  of  construction  and  the 
time  required  to  complete  the  tunnel.  The  quartzite  met  with  in  the 
Hoosac  tunnel  has  greatly  impeded  the  progress  of  that  great  work, 
causing  a  weary  delay,  and  leading  to  great  expense  in  construction.. 
With  this  e:^ample  before  us  for  not  relying  upon  surface  indications 
alone  for  the  cliaracter  of  the  rock  excavation,  your  commissioners 
sought  every  indication  possible  for  obtaining  a  correct  idea  of  the  forma- 
tions through  which  the  Sutro  Tunnel  will  be  required  to  penetrate.  W^ev 
were  still  more  strongly  impressed  with  the  necessity  for  using  great 
S.  Ex.  15 2 
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precaution  in  onr  determinations,  as  unexpected  results  had  already 
been  obtained  in  the  portion  of  the  tunnel  or  heading  which  had  been 
driven  some  2,300  feet.  The  surface  indicated  that,  for  this  and  a  much 
greater  distance,  the  tunnel  would  pass  through  trachytic  rock  only.  On 
the  contrary  the  following  results  were  obtained,  viz: 

Feet 

1.  Trachytic  couglomerate 750 

2.  Trachyte 500 

3.  Trap-dyke 40 

4.  Eedclay 70 

5.  Bhie  chiy  (iiorphyriiic) 100 

6.  Porphyry 840 

The  firmness  of  the  conglomerate  will  be  sufficient  to  support  itself 
without  timbering.  All  the  others  will  require  this  support,  and  the 
blue  clay  continually  acts  upon  and  crushes  the  frame-work,  requiring 
constant  care  and  frequent  excavations  behind  the  timbers  to  prevent 
the  complete  closure  of  the  adit.  This  difficulty  is  encountered  in  many 
of  the  mines,  until  the  clay  becomes  sufficiently  dry  to  resist  the  great 
pressure  of  the  vast  body  of  the  same  material  behind  it.  No  part  of 
the  tunnel  will  cost  as  much  per  hundred  feet  as  that  i^assiug  through 
this  clay. 

In  an  economic  view,  the  pori)hyry  and  propylite  may  be  considered 
the  same,  having  about  equal  density,  and  working  equally  well  under 
the  drill.  In  the  former,  a  greater  liability  exists  of  encountering  clay 
seams,  as  a  result  of  the  disintegration  of  the  feldsi)ar,  which  enters 
largely  into  its  composition. 

With  but  comparatively  slight  exceptions,  these  two  formations  will 
be  the  only  ones  encountered  in  the  construction  of  the  tunnel,  for  they 
underlie  the  trachytic  and  other  volcanic  rocks,  and,  except  in  chimneys, 
these  later  formations  will  not  be  encountered. 

The  propylite  by  exposure  to  moist  air  too  readily  disintegrates  in 
consequence  of  the  changes  effected  in  the  sulphuret  of  iron,  with  which 
it  is  filled,  and  will  require  to  be  timbered  in  consequence.  All  the  cir- 
cumstances named  have  been  taken  into  consideration  in  forming  an 
estimate  of  cost,  and  as  an  element  in  determining  the  bime  required  in 
construction. 

By  the  cooling  of  the  vast  field  of  propylite  which  had  been  poured 
outj  we  may  assume  that  the  contraction  was  sufficient  to  cause  a  vast 
fissure  near  or  at  its  junction  with  the  sienite. 

The  period  of  active  volcanic  movement  again  occurring,  there  was 
injected  from  below  a  body  of  quartz  in  quantity  sufficient  to  fill  this 
fissure.  Practically,  it  does  not  matter  whether  this  was  accomplished  by 
solfataric  action  or  by  direct  volcanic  forces,  or  whether  we  consider  the 
metallic  wealth  deposited  in  the  lode  hy  sui^er-heated  steam  and  the 
action  of  acids,  or  consider  that  with  the  silex  the  gold  and  silver  were 
thrown  up  by  the  same  force. 

We  know  that  for  a  distance  of  five  miles,  with  a  varying  width  of 
from  50  to  500  feet,  and  to  an  unexplored  depth,  the  Comstock  lode  is 
found  one  of  the  richest,  most  productive  and  extensiv^e  in  the  records 
©f  mining. 

It  is,  however,  of  very  great  imi)ortance  to  determine  whether  the 
Comstock  be  a  true  fissure-vein,  as  declared  by  most  intelligent  geolo- 
gists, or  be  but  a  gash-vein,  with  its  material  filled  in  from  adjacent 
rocks.  The  permanency  of  the  mining  interests  of  Nevada  depends 
ui)on  which  of  these  views  prove  correct.  In  the  first  contingency  we 
«iay  claim  that  no  true  fissure  vein  has  ever  been  worked  out,  and  from 
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analofify  we  may  draw  the  conclusion,  with  a  good  degree  of  certainty, 
that  the  Corastock  cannot  be  exhausted  by  the  labor  of  man.  If  but  a 
gash- vein,  the  conditions  are  so  changed  that  exhaustion  must  at  no 
distant  day  be  the  result.  In  a  careful  examination  of  the  rocks  near 
the  lode,  we  do  not  find  a  loss  of  any  i)roportion  of  the  quartz  which 
belongs  to  them.  From  whence,  then,  could  this  mineral  have  been 
derived  ?  Again,  the  only  source  of  supply  by  washing  in  must  have 
been  obtained  from  a  higher  level,  or  the  syenite  of  Mount  Davidson. 
This  would  imply  a  decomposition  of  that  rock ;  and  the  hornblende, 
one  of  its  constituents,  would  as  readily  be  carried  into  the  opening  as 
the  quartz.  The  hornblende  is  not  found  mingling  with  the  silicious 
deposit,  therefore  the  latter  could  not  have  been  received  from  the 
syenite. 

We  are  left  to  the  only  possible  explanation  of  the  occurrence  of  this 
wonderful  deposit,  i.  e.,  that  it  is  a  true  fissure-vein  filled  from  below, 
and,  like  other  fissure- veins,  extends  to  a  depth  beyond  the  power  of 
man  to  reach.  The  explanation  of  the  clay  selvages  bounding  the  vein- 
matter,  the  formation  of  "horses"  by  the  falling  of  portions  of  the 
hanging  rock,  the  exhaustion  of  rich  bonanzas  or  bodies  of  paying  ore, 
the  barren  condition  of  much  of  the  quartz,  are  none  of  them  peculiar 
to  the  Oomstock  lode,  but  are  met  with  in  other  mines  of  a  similar  char- 
acter, and  have  been  fully  described  elsewhere.  The  crushed  and 
crumbly  condition  of  much  of  the  vein-matter  has  been  ascribed  to  dy- 
namical action,  supplemented,  doubtless,  by  chemical  changes  in  the 
suli)hurets  met  with  in  considerable  quantities  in  the  lode.  With  refer- 
ence to  the  future  productiveness  of  the  mines,  until  carefully  explored 
at  deep  levels,  much  must  be  left  to  conjecture:  The  mere  fact  that 
the  Comstock  is  a  true  fissure- vein  establishes  that  the  vein-matter  or 
quartz  extends  downward  indefinitely,  but  does  not  prove  that  this  ma- 
terial is  charged  with  the  precious  metals.  Reasoning  from  the  past; 
history  of  fissure-veins  in  other  countries,  we  have  just  grounds  for  be- 
lieving that  the  metallic  wealth,  thousands  of  feet  below  the  surface, 
will  fully  equal  or  be  even  greater  than  that  from  higher  levels.  The 
Sampson  mine  in  Germany  has  reached  a  depth  of  3,000  feet  without 
any  diminution  of  its  yield  of  silver.  This,  compared  with  the  Corn- 
stock,  is  a  small  vein,  but  for  that  very  reason  is  far  more  likely  to  'be 
lost  by  a  fault  than  one  of  the  magnitude  of  the  lode  under  considera- 
tion. 

It  is  quite  probable  that  at  great  depths  the  metals  are  more  equally 
distributed  through  the  vein  matter,  in  which  case  the  very  rich  ores 
will  not  be  met  with,  but  the  whole  mass  will  yield  an  equally  favora- 
ble result,  without  the  large  expenditures  required  in  drifting  for  bonan- 
zas. The  recent  discoveries  in  the  Crown  Point  and  Belcher  mines  of 
immense  bodies  of  "  rich  rock  '^  at  nearly  1,700  feet  below  the  initial 
point  is  a  most  encouraging  feature  for  the  permanent  value  of  the 
lode. 

We  had  the  privilege  of  examining  such  portion  of  the  bonanza  of 
the  Crown  Point  as  had  been  uncovered,  estimated  to  be  worth 
$15,000,000,  with  a  i)rospect  of  equal  value  at  a  still  greater  depth. 
Judging  from  the  present  quotations  of  the  Belcher  stock,  this  latter 
mine  should  give  even  greater  results  than  the  Crown  Point. 

One  other  feature  of  the  recent  discovery  becomes  important  to  the 
mine  owners  and  to  the  country.  Upon  the  upper  levels  of  this  and 
some  other  mines,  if  not  in  all,  the  yield  of  gold  was  greater  in  value 
than  of  silver.     As  the  mining  progressed  in"  depth,  the  silver  yield  to 
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the  ton  of  ore  became  the  greater,  but  in  the  new  discoveries  the  more 
precious  metal  is  restored  to  its  previous  rehitive  proportion. 

An  examination  of  the  reports  of  superintendents  give  us  a  much 
higher  per  cent,  of  the  gold  contained  in  the  ore  secured  than  of  silver. 
In  the  report  of  the  Savage  mine,  of  this  year,  we  iind  that  the  loss  in 
working  from  the  assay  value  of  the  ores  is,  of  gold,  25^^  per  cent.,  fo 
silver,  34^^  per  cent.  The  larger  the  proportion  of  gold  in  the  ore,  the 
less  absolute  loss  is  made  in  the  working. 

The  above  statement  is  the  result  of  the  workings  in  the  Occidental 
mill,  under  the  direct  control  of  the  Savage  Company,  and  includes  all 
savings  from  slime  and  tailings  secured  to  the  company. 

In  the  Custom's  mills,  the  report  shows  a  less  favorable  result  on  the 
silver  product,  as  follows :  Gold  loss,  23,^  per  cent. ;  silver  loss,  44  per 
cent. 

It  may  not  be  out  of  place  to  remark  that  the  loss  on  the  gold  pro- 
duct is  ascribed  to  "  float  gold,"  which  might  possibly  be  secured  by 
running  the  surface-water  or  ''float'-  through  sponges.  The  loss  of  sil- 
ver is  due  to  a  faflure  in  the  works  to  secure  the  sulphuret  of  silver, 
and,  to  a  limited  extent,  to  particles  of  clay,  carrying  with  them  minute 
portions  of  silver,  as  suggested  in  the  report  of  Mr.  Clarence  King. 

It  is  well  understood  by  all  who  have  given  their  attention  to  the 
subject,  that  the  metalic  deposits  are  not  equally  diffused  through  the 
vein  matter,  but  are  found  in  detached  bodies  called  "  bonanzas.''  This 
rule  holds  good  in  the  Comstock  lode  as  well  as  in  all  other  silver  lodes, 
having  quartz  as  a  gangue.  An  examination  of  the  mining  map,  ex- 
hibiting the  workings  of  this  lode  in  detail,  proves  the  deposition  of  the 
rich  ores  of  the  precious  metals  in  bodies,  and  the  comj^aratively  barren 
quartz. in  other  portions. 

There  is  no  law  yet  evolved  from  experience  or  science  for  determin- 
ing the  position  of  these  rich  bodies  of  ore ;  exiflorations  alone  can  dis- 
(5over  their  i^osition  and  value.  It  is,  however,  sufficient  to  know  that 
they  are  confined  to  the  vein-matter,  and  their  discovery  may  be  ex- 
pected so  long  as  we  confine  our  workings  within  the  boundaries  of  the 
"  country  rocks." 

By  the  present  system  of  working  the  ores  from  these  mines,  rock 
that  yields  by  assay  less  than  $30  to  the  ton,  cannot  be  reduced  at  a 
profit. 

The  amount  of  low-grade  ores,  ranging  from  $10  to  $35  in  the  Com- 
stock lode,  amounts,  by  the  testimony  of  some  witnesses,  to  millions  of 
tons.  The  following  forms  a  small  portion  of  the  evidence  obtained 
upon  this  subject :  Colonel  Eequa,  superintendent  of  the  Chollar  Potosi 
mine,  in  his  various  reports,  mentions  the  large  amount  of  ores  that  at 
some  future  time  may  be  made  available  to  the  owners,  that  with  pres- 
ent prices  for  labor  and  by  the  present  processes  of  reduction  cannot 
be  utilized.  He  stated,  j)ersonally,  that  very  large  bodies  of  sixteen-dol- 
lar  ore  exist  in  the  mine. 

A  former  superintendent  of  the  Empire  and  Imperial  mine  stated 
that  while  in  charge  he  struck  a  body  of  ore  that  yielded  $10  per  ton, 
which,  at  the  then  cost  of  mining,  transport,  and  reduction,  did  not  pay. 
This  body  was  prospected  in  the  middle  of  the  lode,  more  than  100  feet 
wide,  to  a  depth  of  6  feet  only.  How  large  this  body  of  ore  may  be  he 
was  unable  to  state. 

Mr.  George  Atvvood,  at  present  superintendent  of  the  Eberhart  mine, 
has  worked  as  foreman,  &c.,  for  eight  years  on  various  mines  of  the 
Comstock  lode,  states  that  in  the  south  mine  of  the  Ophir  a  body  of  ore 
exists  that  has  been  mined  and  used  for  filling  in  stopes  for  a  distance 
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of  300  by  300  by  100  feet,  which  will  average,  by  assay,  J!g20  per  ton. 
A  large  body  in'the  north  mine,  yielding  but  little  less,  is  found  in  place. 
He  further  states  that  in  the  Crown  Point,  on  the  200-feet  level,  an  es- 
timated amount  of  100,000  tons  of  ore,  that  will  assay  $20  per  ton,  may 
be  found.  Was  for  three  years  connected  with  that  mine,  and  is  tho- 
roughly acquainted  with  the  uj^per  levels. 

From  our  own  observation,  and  the  evidence  of  others,  we  do  not  hesitate 
in  stating  that  vast  amounts  of  what  are  designated  as  low-grade  ores 
abound  in  these  mines,  that  may  yet  be  made  available  in  increasing  the 
national  wealth. 

At  each  extremity  north  and  south  from  the  principal  mines  the  work- 
ings are  carried  on  exclusively  for  gold.  The  Sierra  Nevada  Company, 
the  most  northerly  of  the  group  now  in  operation,  is  understood  to  be 
profitably  engaged  in  working  the  loose  surface  rock  and  soil. '  At  the 
other  extreme  the  Succor  mine  and  mill,  situated  on  Gold  Canon,  are  in 
operation  j  the  vein  of  i)recious  metal  having  been  followed  into  the 
mountain  1,300  feet,  and  the  ore  is  taken  to  the  mill  direct  through  a 
tunnel.  The  facilities  for  working  and  the  ecconomy  exhibited  has 
saved  the  stockholders  from  the  usual  heavy  assessments. 

A  careful  survey  of  the  adit  of  this  mine  developed  an  unexpected 
fact.  Following  the  windings  of  the  tunnel,  which  kept  pace  with  the 
sinuosities  of  the  vein  of  ore,  we  reached  the  same  character  of  quartz 
rock  that  had  become  familiar  to  us  in  the  mines  of  the  Comstock.  This 
was  an  accidental  discovery  of  the  miners  during  a  search  for  the  gold 
vein,  which  had  been  lost  from  a  fault.  This  "  white  lode  '^  assayed 
$22  60  per  ton.  By  taking  the  bearings  by  compass  in  this  and  in  the 
Crown  Point  mine,  they  indicated  a  connection  with  each  other.  The 
theory  has  been  that  near  the  Overman  mine  the  vein  or  lode  bent 
around  to  American  Flat,  where  it  ceased.  Further  research  may  be 
necessary  to  establish  with  certainty  the  view,  that  a  branch  at  least  of 
the  Comstock  lode  i)asses  down  Gold  Caiion  and  shows  itself  in  the 
Succor  mine,  one  and  a  half  miles  below  the  Crown  Point. 

The  appearances  indicate  that  the  "white  lode"  and  the  gold  vein 
will  at  no  great  distance  unite  to  form  a  rich  lead,  and  when  thus  joined 
the  value  of  the  gold  and  silver  lead  will  be  condensed  into  the  gangue 
of  one  with  the  relative  proportions  of  gold  to  silver  now  met  with  in 
the  Crown  Point. 

The  value  of  the  proposed  Sutro  Tunnel  simply  as  an  exploring  work 
is  so  evident  as  to  be  scarcely  called  in  question.  Cutting,  as  it  does, 
at  right  angles  two  or  more  lodes  before  reaching  the  Comstock,  that, 
in  Europe,  would  be  deemed  valuable;  the  determination  of  their 
wealth  or  poverty  would  prevent  further  ruinous  outlays  in  prospecting. 
There  is  no  certainty  that  rich  bonanzas  will  be  met  with  in  the  pro- 
gress of  the  work,  but  that  an  abundance  of  moderately  rich  ores  will 
be  found  is  quite  i)robable.  We  found  at  the  Occidental  mine,  on  the 
Monte  Christo  lode,  two  adits  or  tunnels  had  been  run,  one  to  the  dis- 
tance of  1,850  feet  for  a  considerable  distance  through  crystalline  lime- 
stone, after  which  porphyry  and  then  propylite  made  their  appearance 
as  we  penetrated  the  tunnel. 

The  quartz  vein  is  often  broken  down  and  crumbly  and  colored  by 
oxide  of  iron.  In  the  limestone  excavated  we  noticed  arborescent  crys- 
tals of  manganese.  Extensive  galleries  and  wide  chambers  were  met 
with,  from  which  rock  working  from  $10  to  $33  had  been  taken.  The 
upper  tunnel  had  been  run  for  1,500  feet  and  connected  by  a  shaft  to 
the  lower  one.  We  noticed  that  the  current  of  air  passed  down  the 
shaft  and  out  at  the  lower  tunnel.    Much  of  the  quartz  rock  is  nearly 
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or  quite  barren,  but  we  were  informed  that  millions  of  tons  assaying 
from  $8  to  $10  to  the  ton  existed  in  the  mine.  We  believe  this  to  be  a 
fair  index  of  the  character  of  the  Monte  Christo  lode  which  we  visited 
in  other  localities.  What  developments  will  be  made  at  the  great 
depth  at  which  the  tunnel  will  cross  its  track  is,  of  course,  uncertain. 
The  heading  which  has  been  run  will,  if  continued  a  few  hundred  feet 
farther,  cut  the  ^'  Great  Flowery  lode,"  with  what  result  we  are  not 
prepared  to  predict. 

We  made  an  examination  of  the  Lady  Bryan  mine,  said  to  be  located 
on  this  lode.  The  croppings  of  quartz  rock  is  enormous  in  quantity, 
forming  a  hill  about  100  feet  high,  and  would  yield  for  the  whole  mass, 
as  we  were  informed  by  the  superintendent,  an  average  of  $8  per  ton  of 
silver. 

An  op6n  cut  has  been  made  through  the  hill  or  body  of  quartz  rock 
into  a  large  basin  formed  by  the  excavation  of  material,  some  of  it  valu- 
able, but  a  large  quantity  too  poor  for  working. 

Short  drifts  have  been  run  into  the  hill-sides  in  various  directions, 
which  at  the  time  of  pur  visit  were  not  worked.  The  richer  ores  were 
being  assorted  for  milling,  the  mine  furnishing  but  eight  or  ten  tons  per 
day  of  valuable  material.  Only  ten  men  were  employed  on  the  works 
at  the  time,  the  mine  having  recently  passed  into  new  hands. 

With  reference  to  the  tunnel  cutting  blind  lodeSj  we  are  not  prepared 
to  express  an  opinion,  the  very  name  implying  a  complete  want  of  knowl- 
edge of  the  subject.  The  possibility  barely  exists,  with  the  past  history 
of  mining  giving  strong  practical  evidence  against  the  probability  of  a 
favorable  result. 

As  an  exploring  work,  we  think  the  Sutro  Tunnel  may  claim  to  deter- 
mine with  sufficient  certainty  the  ore-bearing  character  of  the  Great 
Flowery  and  Monte  Christo  lodes,  and  settle  definitely  the  question 
whether  the  Comstock  lode  at  great  depths  continues  in  richness  j  or,  as 
is  believed  by  some,  becomes  worthless  as  the  deep  levels  are  opened. 
It  is  somewhat  remarkable,  as  bearing  on  this  subject,  that  the  Crown 
Point,  once  justly  esteemed  valuable,  and  ranking  high  in  the  stock 
board,  became  almost  worthless  under  the  supposition  that  the  mine 
was  worked  out.  By  the  energy  and  perseverance  of  the  superintendent, 
the  owners  were  rewarded  by  the  discovery,  at  deep  levels,  of  one  of  the 
richest  bonanzas  yet  found  on  the  Comstock  lode,  which  sent  the  stock 
up  from  82  50  per  share  to  over  $300.  It  must  be  borne  in  mind  that  at 
two  or  three  points  shafts  reaching  as  low  as  the  tunnel  will  be  sunk  by 
the  time  of  its  possible  completion.  This  will  not  be  so  complete  an 
exposure  of  the  value  of  the  lode  as  drifts  from  the  lateral  tunnel,  made 
at  comparatively  small  expense,  at  numerous  points  along  its  course. 

We  cannot  but  think,  therefore,  that,  as  an  exploring  work  for  deep 
mining,  the  Sutro  Tunnel  may  justly  claim  favorable  consideration. 

Respectfully  submitted. 

H.  G.  WEIGHT, 
Lieutenant  Colonel  of  Engineers,  Brevet  Major  General, 

.1.  G.  FOSTEK, 
Lieutenant  Colonel  Engineers,  a7id  Brevet  Major  General, 

United  States  Army. 
WESLEY  NEWCOMB, 
Civil  and  Mini^ig  Engineer. 

Brigadier  General  A.  A.  Humphreys, 
Chief  of  Engineers,  United  States  Army,  Washington,  D.  C. 
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Office  Sutro  Tunnel  Commission, 

Neic  Yoric,  December  2,  1871. 
General  :  I  have  tlie  honor  to  transmit  herewith  a  letter  from  Mr. 
Adolph  Sutro,*  in  which  he  states  that  he  has  not  been  able  as  yet  to 
prepare  the  paper  which  he  desired  to  furnish,  relative  to  the  advan- 
tages of  the  tunnel  as  compared  with  the  present  method  of  working  the 
mines  J  but  he  incloses  a  printed  copy  of  a  speech  delivered  by  him  at 
Virginia  City,  in  support  of  his  project,  and  desires  that  it  may  be  added 
to  the  appendix  of  the  commissioners'  report. 

This  printed  speech  is*also  inclosed,  and  I  would  ask  that  it  be  at- 
tached to  the  appendix  of  the  report,  as  desired  by  Mr.  Sutro.    I  would 
further  suggest  that  his  letter  be  also  appended. 
Very  respectfully,  your  obedient  servant, 

H.  G.  WRIGHT, 
Lieutenant  Colonel  of  Engineers j  Brevet  Major  General, 

Senior  Officer  of  Commission. 

Brigadier  General  A.  A.  Humphreys, 

Chief  of  Engineers,  United  States  Army,  Washington,  B.  C, 
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Estimates  of  cost  of  the  Sutro  Tunnel. 

Cost  of  sinking  skaffc  No.  1,  109  square  feet  area  and  depth  of  530  feet, 
inckiding  tools,  labor,  and  materials  of  all  kinds,  at  |!40  24  per  foot  of 
depth,  (beinaj  the  average  cost  in  the  seven  principal  mines  of  the 

Comstocklode) $21,327  20 

Same,  shaft  No.  2,  109  square  feet,  1,025  feet  deep,  at  |40  24 41, 246  00 

Same,  shaft  No.  3,  109  square  feet,  1,319  feet  deep,  at  $40  24 53, 076  56 

Same,  shaft  No.  4,  109  square  feet,  1,499  feet  deep,  at  $40  24 60,  319  76 

Same,  shaft  No.  5,  109  square  feet,  1,465  feet  deep,  at  $40  24 58, 951  60 

Same,  shaft  No.  6,  109  square  feet,  1,465  feet  deep,  at  $40  24 58, 951  60 

Preliminary  tunnels  or  drifts. 

Cost  of  labor,  tools,  and  materials  of  all  kinds,  for  drift  of 

main  tunnel,  6  feet  wide,  7  feet  high,  and  19,790  feet  long, 

at  $16  90  per  running  foot,  (being  the  average  cost  of  2,185 

feet  completed  July  1,1871) $393,821  00 

Deduct  value  of  one-half  of  timber  of  drift,  which  may  bo 

used  again  as  the  enlargement  progresses 14,  644  60 

379,176  40 

Cost  of  labor,  tools,  and  materials  of  all  kinds,  used  in  drifts 

of  branch  tunnel,  6  feet  by  7  feet,  by  12,000  feet  long,  at 

$19  90  per  running  foot 238,800  00 

Deduct  value  of  one-half  timber  of  drifts  used  a  second  time        8, 880  00 

229,920  00 

Cost  of  enlargement  of  drift  to  full  size  of  tunnel,  V.M  feet  bv  12  feet,  by 

19,720  feet  long,  2,366,400  cubic  feet,  at  25  cents ...". ." 591,  600  00 

Same,  of  branch  tunnel,  12,000  feet  long,  1,440,000  cubic  feet,  at  25  cents.  360, 000  00 
Cost  of  timbering  main  tunnel  full  size,  19,720  feet  in  length,  at  $17  34 

])er  running  foot 341, 944  80 

Same,  of  the  branch  tunnel,  12,000  feet,  at  $17  34 208, 080  00 

*  See  Appendix  M. 


24  SUTRO   TUNNEL. 

Cost  of  j^enoral  inatonal  and  sundries,  indndinnj  snrvoyinj?  instrumenta, 
largo  triinsit  building  for  tho  same,  boarding  and  lodging  houses,  barns, 
Lorses,  carts,  magazines,  blowers,  air-pipes,  ifcc.,  for  four  shafts  of  main 

tunnel |66,439  00 

Same,  for  branch  tunnel,  two  shafts : 20, 000  00 

Cost  of  hoisting  and  pumping  engines  and  machinery  for  four  shafts  of 

main  tunnel 121,679  00 

Same,  for  branch  tunnel,  two  shafts 108, 930  00 

Cost  of  b«)ilers  and  purts,  four  shafts,  main  tunnel 33, 736  40 

Cost  of  boilers  and  parts,  two  shafts,  branch  tunnel 25, 256  00 

Cost  of  labor  and  mati^'ials  for  the  erection  of  machinery,  and  temporary 

buildings  to  cover  tho  same,  for  tho  four  shafts  of  mirin  tunnel 32, 265  00 

Same,  for  tho  two  shafts  of  branch  tunnel 21, 510  00 

Cost  of  material  and  time  employed  in  attending  machinery  during  the 

sinking  of  four  shafts,  main  tuimel 138, 734  27 

Same,  for  the  two  shafts  of  branch  tunnel 82, 489  50 

Same,  during  the  running  of  the  preliminary  tunnel  of  the  main  tunnel. .  324, 784  90 

Same,  of  branch  tunnel 216, 523  26 

Cost  of  appliances  for  hauling  rock  and  ore  out  of  main  tunnel 50, 000  00 

Cost  of  appliances  for  hauling  rock  and  ore  out  of  branch  tunnel 35,  000  00 

Add  for  ottico  expenses,  sunerinteudenpe,  engineering,  and  contingencies, 

20  per  cent T 736,388  25 

Total  cost  in  gold 4,418,329  50 


RECAPITULATION. 

Main  tunnel.  Brancli  tunnel. 

Sinking  shafts $175,969  52  $117,903  20 

Eunning  preliminary  tunnels 379, 176  40  229, 920  00 

Enlargement  of  drifts  to  size  of  tunnel 591, 600  00  360,  000  00 

Timbering  full-size  tunnel 341 ,  944  80  208,  080  00 

General  materials  and  sundries 66, 439  00  20,  000  00 

Engines  and  machinery 121,679  00  108,930  00 

Boilers  and  attachments 33,736  40  25,256  00 

Erection  of  machinery  and  temporary  buildings  for  same.  32,265  00  21,510  00 

Attending  machinery  in  sinking  shafts 138, 734  27  82,  489  50 

Ditto  in  running  preliminary  tunnels 324, 784  90  216, 523  26 

Endless  wire-rope,  &c 50,000  00  35,000  00 


2,250,329  29    1,425,011  96 
Office  expenses,  superintendence,  engineering,  contingen- 
cies, 20  per  cent 451,265  86        285,122  39 


2,707,595  15     1,710,734  35 


Time  required  to  comi^lete  tunnel. 

Deptliof  shaft  No.  4,  (the  deepest) l,499feet. 

Average  daily  progress  in  the  shafts  of  the  Comstock 3  feet. 

Number  of  days  required  to  sink  shaft  No.  4  1 ,499  feet 500  days. 

Whole  length  of  main  tunnel ' 19, 790  feet. 

Distance  penetrated  by  preliminary  tunnel,  July  1,  1871 2, 185  feet. 

Average  daily  progress  in  preliminary  tunnel 4i\^i  feet. 

Distance  jieuetrated  when  shaft  No.  4  reaches  tunnel  level 4, 260  feet. 

Distance  remaining  to  be  penetrated  at  that  time 15, 530  feet. 

Number  of  available  working  headings 9 

Greatest  distance  to  be  j)enetrated  by  any  drift  to  meet  the  drift  from  the 

adjacent  shaft 2, 432  feet. 

Time  required  to  run  above  distance  at  4.15  per  day 586  days. 

Total  time  required  to  sink  shafts  and  run  drifts 1,  086  days. 

Additional  time  required  to  enlarge  tunnel  to  fall  size 100  days. 

Total  time  required  to  complete  main  tunnel 1, 186  days. 

Number  of  years  required  to  complete  main  tunnel '6^  years. 

Number  of  feet  of  branch  tunnel  run  from  four  headings  at  bottom  of 

shafts  Nos.  5  and  6,  1,465  feet  deep,  when  main  tunnel  is  completed  . . .  414  feet. 
Additional  time  required  to  extend  branch  tunnel  to  12,000  feet  working 

two  headings 50  days. 

Total  time  to  complete  main  and  brancli  tunnels,  (manual  labor) 3^%  years. 

Total  time  to  complete  main  and  branch  tunnels,  (by  machinery) 2-/^  years. 
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APPENDIX  B. 

Circular  to  superintendent  of  mines. 

Office  Sutro  Tunnel  Commisston, 

Virginia  City,  Nevada,  Juhj  — ,  1871. 
Sir  :  By  the  act  of  Congress  approved  April  4,  1871,  this  commission  is  required  to 
report,  among  others,  npon  the  following  points,  viz : 

1.  The  value  of  the  bullion  extracted  from  the  mines  on  the  Comstock  lode. 

2.  Their  present  and  probable  future  production. 

3.  The  geological  .and  practical  value  of  said  tunnel  as  an  exploring  work. 

Much  of  the  Information  required  by  the  above  can  be  obtained  only  from  the  com- 
panies engaged  in  mining  on  the  Comstock  lode ;  and  as  regards  the  rest,  the  in- 
formation which  the  companies  can  afford  will  be  of  the  highest  value  to  the  commis- 
sion in  the  discharge  of  its  duties.  I  am,  therefore,  instructed  to  request  of  you  your 
views  in  writing,  upon  the  points  above  quoted,  as  well  as  upon  any  others  which  you 
may  deem  to  have  a  bearing  uj)on  the  question  of  the  construction  of  the  Sutro  Tunnel. 
I  also  take  the  liberty,  under  the  instructions  of  the  commission,  to  append  a  series 
of  questions  having  a  hearing  upon  the  portions  of  our  duties  not  ennmeratcd  above, 
your  answers  to  which  will  be  important  in  making  up  our  estimates  of  the  probable 
cost  of  the  proposed  tunnel,  and  its  value  as  an  aid  to  deep  mining  on  the  Comstock 
lode. 

Should  your  reply  to  the  foregoing  not  be  ready  hefore  the  commission  leave  Vir- 
ginia City,  please  forward  it  addressed  to  me  at  the  Army  Building,  New  York  City. 
The  earliest  practicable  answer  will,  however,  oblige. 
Very  respectfully,  your  obedient  servant, 

H.  G.  WRIGHT, 
Brevet  Major  General,  Senior  Officer  of  Commission. 

To , 

Superintendent  of Mine. 

The  following  are  the  questions  to  which  answers  are  asked : 

1.  Cost  at  various  depths  of  sinking  shafts,  estimated  by  cubic  foot  removed,  or  by 
the  running  foot  for  a  shaft  of  given  dimensions. 

2.  The  present  cost  of  timbering  the  same,  with  increase,  if  any,  with  the  depth. 

3.  The  cost  of  drifting  in  the  various  rocks  met  with  in  your  operations ;  estimated 
either  hy  the  cubic  foot  or  by  the  running  foot,  specifying  the  dimensions  of  the  cross- 
section. 

4.  The  cost  of  timbering  the  same. 

5.  The  daily  progress  made  in  the  shafts  and  drifts  through  the  various  rocks,  the 
largest  force  that  can  be  worked  to  advantage  being  employed. 

6.  The  cost  of  ore,  water,  &c.,  from  various  depths. 

7.  The  cost  of  pumping  at  your  mine  for  twelve  months;  preferably  for  the  year 
ending  June  30,  1871. 

8.  Has  the  water  in  your  mine  increased  or  diminished  with  the  depth,  and  in  what 
proportion  ? 

9.  The  cost  per  ton  of  ore  for  milling ;  and  where  the  cost  of  transportation  to  the 
mill  is  included,  the  cost  of  the  latter. 

10.  What  is  the  present  cost  of  the  artificial  ventilation  of  your  mine,  and  how  does 
it  increase  with  the  depth  ? 

11.  How  long  a  time  at  the  present  progress  of  working  will  it  require  to  exhaust 
all  the  profitable  ore  in  the  mine,  above  the  600-foot  level  ? 

12.  How  long  between  the  600  and  1,000-foot  levels  ? 

•  13.  At  what  depth  will  the  i)resent  machinery  be  available  for  hoisting  the  ore  or 
clearing  the  mine  from  water? 

14.  What  additional  expense  will  be  incurred,  if  any,  per  1,000  feet  of  additional 
depth  for  the  purposes  above  named,  calculating  from  the  1,000-foot  level? 

15.  What  is  the  Avidth  of  the  lode  and  also  of  productive  vein-matter  at  the  various 
levels  of  your  mine  ? 

16.  What  has  been  the  expense  of  prospecting  the  mine  for  the  year  passed  ? 

17.  How  does  the  pay-Ore  compare  at  each  level,  from  the  surface  downward  ? 
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APPENDIX  C. 

OPHIR. 

Office  Ophiu  Silver  Mining  Company, 

Virgima  City,  Nevada,  September  HI,  1871. 

Sm:  In  compliance  with  your  communication  of  July  23,  asking  my  views  upon  tbo 
question  of  the  construction  of  tiie  Sutro  Tunnel,  I  beg  leave  to  respectfully  submit  the 
following : 

Answer  to  congressional  question  No.  1,  tbo  value  of  tbo  bullion  extracted  from  tbo 
mines  on  tbo  Comstock  lode. — Bullion  extracted  from  tbe  Opbir  mine  since  tbe  incor- 
jjoration  of  tbe  company,  in  July,  1860,  $4,031,539  10. 

Nos.  2  and  3.  Tbeir  present  and  probable  future  production,  and  tbe  geological  and 
practical  value  of  said  tunnel  as  an  exploring  work. 

In  answer  to  congressional  question  No.  3,  I  will  briefly  state,  as  to  its  geological 
value,  I  am  not  competent  to  judge;  but  as  to  tbe  practical  value  I  will  olFer  a  few 
remarks :  First,  I  will  consider  its  value  as  an  avenue  tbrougb  wbicb  all  tbe  mines  on 
tbe  Comstock  may  be  worked,  as  it  is  claimed  by  Mr.  Sutro  tbat  all  tbe  macbinerj'^  on 
tbo  lode  may  be  dispensed  witb  botb  for  boisting  and  pumping,  and  tbe  entire  busi- 
ness of  or  vork  of  all  tbe  mines  be  carried  on  tbrougb  bis  tunnel.  You  will  please 
consider  tbe  tunnel  witb  all  its  lateral  drifts  completed,  and  all  tbe  mines  on  tbe  Com- 
stock being  worked  tbrougb  it.    No  macbinery  is  used  on  tbe  surface. 

We  bave,  to  begin  witb,  (page  19,  "  Sutro  Tunnel,")  3,000  miners  to  carry  to  and  from 
tbeir  work,  an  average  distance  from  tbe  mouth  of  tbe  tunnel  of  four  and  a  half  miles. 
These  3,000  miners  divided  into  three  shifts  of  eight  hours  each,  gives  us  1,000  men  on 
each  watch.  Allowing  ten  men  to  a  car,  it  would  require  one  hundred  cars  to  convey 
tbe  men  into  the  tunnel.  Tbe  train  would  occupy  1,200  or  1,500  feet  in  length  of  the 
tunnel,  and  when  the  bead  of  this  train  would  reach  the  place  of  destination  the  rear 
cars  would  bo  quite  an  inconvenient  distance  back  from  the  place  of  destination, 
thereby  creating  much  confusion  and  more  or  less  delay.  It  is  at  tbis  point  that  the 
miners'  greatest  trouble  begins,  their  respective  stopcs  and  places  of  work  being  far 
above  them.  They  commence  to  climb  the  ladders,  and  go  up  various  heights,  many 
from  500  to  1,000  feet.  They  arrive  at  the  place  wiierc  tbeir  day's  work  is  to  be  done 
in  an  exhausted  condition,  x^ositively  unfit  and  unable  to  do  a  day's  work. 

The  timbers  used  in  the  various  mines  are  to  be  conveyed  to  their  respective  desti- 
nations by  the  same  tedious,  slow,  and  expensive  routes — expensive,  because  time  in 
this  country  is  money  in  fact,  tbe  most  expensive  commodity  tbat  is  employed  in  tbe 
working  of  these  mines. 

Suppose  a  cave  is  threatened  in  some  one  of  the  most  distant  or  inaccessible  mines. 
A  car-load  or  two  of  timbers  immediately  and  judiciously  used,  might,  and  often  does, 
prevent  a  disastrous  cave.  By  the  present  mode  of  working,  in  such  a  contingency  as 
the  above,  the  miner  would  send  his  order  up,  and  in  a  very  few  minutes  tbe  return 
cage  would  bring  the  desired  timbers,  and  in  a  few  minutes  more  the  timbers  would  be 
in  place,  and  the  threatened  disaster  averted.  How  would  it  be  in  working  through 
the  tunnel  ?  Tbe  miner  would  hrst  give  bis  order  lor  timbers,  the  order  conveyed 
down  the  ladder,  probably  1,000  feet  to  reach  the  tunnel,  then  out  of  tbe  tunnel,  a 
distance  of  four  or  live  miles,  to  the  carpenters'  shops  at  the  mouth  of  the  tunnel ;  tbe 
timbers  procured  and  sent  by  return  cars  to  the  foot  of  the  upraise,  then  raised,  by 
some  as  yet  unexplained  process,  to  the  point  of  danger  or  trouble. 

In  this  way,  hours  might  elapse  before  the  much-needed  timbers  would  arrive,  and 
then  they  would  probably  arrive  too  late  to  prevent  great  damage. 

Another  disadvantage  in  working  tbe  mines  through  tbe  Sutro  Tunnel  is,  the  mouth 
of  tbe  tunnel  being  located  several  miles  farther  from  the  timber  and  lumber  supplies, 
would  necessarily  increase  the  cost  of  the  same  two  or  three  dollars  per  tbousaiid 
more  than  when  delivered  at  Virginia  or  Gold  Hill. 

Tbe  foregoing  are  some  of  the  practical  objections  to  using  said  tunnjtd  as  an  avenue 
through  which  to  work  tbe  mines  on  the  Comstock,  and  as  a  practical  miner  of  more 
than  forty  years'  experience  in  various  kinds  of  miniug,  I  make  tbis  assertion,  that 
should  tbe  tunnel,  witb  all  its  lateral  drifts,  be  offered /ree  of  charge,  not  one  mine  on 
the  Comstock  would  be  worked  tbrougb  it.  And  why  ?  Because  the  inesent  mode  of 
working  is  cheaper  and  more  expeditious. 

Now  I  will  oiler  a  few  remarks  regarding  the  various  charges  imposed  upon  tbe 
mining  companies  for  the  privilege  of  working  through  tbis  tunnel.  Mr.  Sutro  (page 
166  of  his  book)  estimates  the  daily  yield  of  all  the  mines  on  tbe  Comstock  at  1,500 
tons.  For  the  right  to  transport  this  ore  through  the  tunnel,  tbe  ndning  companies 
must  pay  25  cents  per  ton  per  mile,  or  about  au  average  of  $1  12^  per  ton,  amounting 
to  Sl,687  50  per  day,  or  $615,937  50  per  annum.  There  should  be  added  to  this  a  like 
amount  for  debris  or  waste,  which,  including  tbat  from  all  tbe  shafts,  winzes,  upraise, 
and  drifts  purely  of  a  prosxiecting  character,  would  be  more  likely  to  overrun  than  fall 
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below  this  amount,  which  gives  us  $2  25  per  ton,  or  $3/375  per  day,  or  the  large  sum 
per  anunm  of  $1,231,875. 

lu  addition  to  this,  we  have  the  transportation  of  the  miners,  which,  as  he  estimates 
3,000  men  to  raise  1,500  tons  of  ore,  gives  us  two  men  for  each  and  every  ton  of  ore, 
equal  to  $1  per  ton,  or  a  total  thus  far  of  $3  25  per  ton,  or  $4,875  per  day,  or  the  nice 
sum  i)er  annum  of  $1,779,375. 

As  large  as  this  sum  is,  we  must  again  add  to  it  the  cost  of  conveying  the  timbers 
to  the  respective  mines,  which  is  25  cents  per  ton  i)er  mile,  (40  cubic  feet  or  480  feet 
board-measure  being  reckoned  as  one  ton,)  and  he  estimates  the  total  consumption  of 
timber  per  annum  (page  18)  to  be  16,000,000  feet,  which  gives  us  33,333^  tons ;  taken 
at  an  average  transportation  distance  of  four  and  a  half  miles,  amounts  to  $1  12|  x>'ir 
ton,  or  a  total  for  this  item  of  $37,500  ;  or  6.8  cents  per  ton  of  ore,  added  to  the  above, 
amounts  to  $1,816,875.  And  yet  we  are  not  quite  through,  for  we  still  have  to  add  the 
indefinite  amount  of  .50  cents  per  head  for  all  superintendents,  foremen,  their  assist- 
ants, attaches,  and  visitors  that  go  in  and  out  of.  this  famous  tunnel.  Taking  Mr. 
Sutro's  estimate,  we  now  have  taxes  in  specified  items  amounting  to  $3  31.8  per  ton, 
and  for  what  ?  For  the  j)rivilege  of  working  the  mines  in  a  more  expensive  and  less 
convenient  way  than  the  present  mode  of  working  them.  But  thus  far  there  is  one 
redeeming  feature  in  the  contract.  It  is  this:  it  is  optional  witli  the  difierent  mining 
companies  whether  they  pay  any  or  all  of  the  before-mentioned  tariffs,  for  if  they  do 
not  work  through  the  tunnel  they  need  not  pay  any  of  them. 

We  now  come  to  a  tax  that  is  more  arbitrary  in  its  character.  No  mine  on  the  Com- 
stock  lode  can  escape  its  iirovisions.  It  is  what  is  termed  the  two  dollars  per  ton 
royalty,  which  is  intended  to  be  a  compensation  for  draining  the  mines,  and  is  claimed 
to  be  a  cheaper  mode  of  drainage  than  that  of  pumping,  the  mode  now  in  use.  I  will 
now  proceed  to  the  consideration  of  that  branch  of  the  Sutro  Tunnel  question  practi- 
cally considered.  These  mines  have  been  worked  for  about  twelve  years,  more  or  less, 
extensively. 

It  is  little  more  than  ten  years  since  I  first  took  charge  of  a  mine  on  the  Comstock. 
For  about  three-quarters  of  that  time  I  have  been  in  charge  of  mines  here,  having  been 
absent  from  this  locality  about  two  and  a  half  years  of  the  last  ten ;  hence  I  speak  on  this 
question  from  experience. 

The  mine  that  I  am  now  in  charge  of,  and  have  been  for  more  than  three  years  past, 
(the  Oi)hir,)  has  been,  and  is  still,  celebrated  as  being  much  the  wettest  mine  on  the 
Comstock,  and  yet  Ave  have  no  difficulty  in  overcoming  all  troubles  of  an  aqueous  na- 
ture, neither  do  we  anticipate  anything  in  the  future  of  that  character  that  will  give 
us  serious  trouble. 

After  these  general  remarks  I  will  proceed  with  a  few  estimates.  Mr.  Sutro  (on  page 
17)  gives  us  an  estimate  of  what  it  will  cost  to  pump  in  all  the  mines  on  the  Comstock 
when  a  depth  of  1,550  feet  is  attained.  After  very  elaborate  figuring,  he  gives  us  the 
astonishing  sum  of  $5,911,560  per  annum.  That  dei)th  is  very  nearly  reached  at  this 
time  in  all  the  prominent  mines,  and  a  comparison  can  now  very  justly  be  made  be- 
tween the  estimates  made  by  Mr.  Sutro  and  the  actual  cost,  which,  taking  the  Ophir 
as  a  guide,  for  the  year  ending  May  31,  1871,  will  not  exceed  the  sum  of  $150,000  for 
all  the  mines,  showing  the  estimate  of  Mr.  Sutro  to  be  very  wild,  and  renders  calcula- 
tions based  upon  that  estimate  unreliable  in  the  extreme. 

What  is  the  cheapest  and  most  econdtuical  mode  of  freeing  the  mines  on  the  Com- 
stock from  water — the  present  plan  of  pumping,  or  by  means  of  the  i)roposed  Sutro 
Tunnel  under  the  existing  franchise?  I  state  that  the  present  cost  of  pumping  will 
not  exceed  $150,000  per  annum. 

Taking  the  estimate  of  Mr.  Sutro  as  correct,  that  the  daily  yield  of  the  mine  is  1,500 
tons,  or  547,500  tons  per  annum,  the  two  dollars  per  ton  royalty  give  a  sum  per  annum 
of  $1,095,000,  the  cost  of  drainage  through  the  tunnel. 

Comment  on  these  two  propositions  I  hold  to  be  superfluous.  There  are  two  princi- 
pal causes  or  reasons  operating  to  reduce  the  cost  of  pumping  on  the  Comstock  in  the 
future  as  compared  with  the  past ;  and  these  are,  first,  the  great  reduction  in  the  cost  of 
fuel,  (and  that  reduction  is  bound  to  continue  until  it  reaches  a  price  about  half  the  pres- 
ent cost ;)  and,  secondly,  the  positive  decrease  in  the  quantity  of  water  as  greater  depth 
is  attained  ;  for  I  hold  that  there  is  no  more  certain  event  of  the  future  tlian  that  the 
water  will  decrease  in  the  Comstock  as  the  mines  grow  deeper,  the  opinions  of  Mr. 
Sutro,  Professor  Richthofen,  or  any  other  scientific  gentlemen,  to  the  contrary  notwith- 
standing, and  the  idea  of  running  a  tunnel  four  miles  or  more  in  length,  at  an  outlay 
of  millions  of  dollars,  to  tap  what  is  almost  certain  to  be  very  nearly  a  dry  fissure, 
seems  to  mo  to  partake  of  the  absurd  in  the  extreme.  This  is  a  dry  country,  and  all 
who  have  looked  upon  it  know  it. 

As  a  ventilator,  this  tunnel,  if  finished,  would  amount  to  just  what  a  connection 
between  any  two  or«uore  mines  would— no  more  and  no  less.  Neither  one  could  possi- 
bly be  made  to  ventilate  any  exploring  or  i)rospecting  work  for  which  some  mode  of 
artificial  ventilation,  cither  by  patent  blower,  air-pumps,  or  some  other  more  efficient 
method,  is  necessary. 
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But  the  most  important  qncstion  of  all  in  this  connection  presents  itself,  and,  as  yet, 
is  iiuauswerod— does  ore  in  paying  quantities  exist  in  the  Comstock  at  these  great 
depths  ?  Taking  a  practical  and  the  most  hopeful  view  of  this  question  that  the  facts 
thus  far  developed  Avill  warrant,  I  am  com})ell(;d  to  say  there  are  grave  doubts,  not- 
withstanding Professor  Richthofen  comes  to  the  rescue  and  assures  us  that  by  his 
scientific  and  theoretical  vision  he  sees  it,  and  there  is  no  doubt  but  ore  in  paying 
quantities  exists  in  the  Comstock  fissure  from  the  surface  to  untold  depths.  But  gen- 
.  tlenien  of  his  class  have  deceived  us  so  often  that,  I  am  sorry  to  say,  we  miners  have 
j  little  faith  in  their  scientific  prognostications. 

I  Avill  now  proceed  to  consider  the  following  questions  propounded  by  the  commission, 
so  far  as  they  apply  to  the  workings  of  the  Ophir  mine : 

1.  Cost  at  various  depths  of  sinking  shafts,  estimated  by  the  cubic  foot  removed,  or 
by  the  running  foot  for  a  shaft  of  given  dimensions. 

Actual  cost  of  sinking  main  shaft  from  270  feet  to  1,002  feet=:282  feet. 

Time,  3  months — June,  July,  and  August,   1871.     Dimensions  of  shaft,  outside  of 
timbers,  18  feet  8  inches  by  7  feet  4  inches. 


!    Total  cost. 

Cost  per  foot. 

Labor : 

Miners $10,092  00 

Carmen 959  00 

$13,778  00 

1, 121  81 
151  40 
244  65 

2,765  00 

Blacksmiths  and  helpers 1, 242  00 

Engineers  and  firemen 1,  300  00 

Wood-hauling 185  00 

$48  85A- 

Powder : 
647il-  pounds  giant  powder $760  81 

500  pounds  Hercules  jiowder 310  00 

Fuse  and  caps 51  00 

3  97^- 

Steel : 
757  pounds,  at  20  cents 

Candles : 
1,  300  pounds 

Q^iu 

Wood : 
276i  cords,  at  $10 

9  80-1% 

Total  amounts 

18,  060  86 

64  04fo 

Cost  per  cubic  foot 

46,^^- 

2.  The  present  cost  of  timbering  the  same,  with  the  increase,  if  any,  with  the  dex)th. 

Actual  cost  of  tunhering  main  shaft. 

47  sets  timbers,  6  feet  each  =  282  feet. 


Total  cost. 

Cost  per  foot. 

Timbers  in  set : 
1,912  feet  by  47  sets  —  89,864  feet,  at  $22  per  M 

$1,977  00 
920  00 

$7  01 

Labor : 
1  carpenter  and  1  timberman,  at  $5  each  per  day 

3  26 

Total  amounts ...........         . .   .... 

2,897  00 

10  27 

hrp  od  ertao  nrs        g.f  ceMareeei 
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Total  cost  of  siyiking  and  timhering  main  shaft  282  feet. 
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Total  cost. 


Cost  per  foot. 


Cost  of  sinking 

Cost  of  timbering  .. 

Total  amounts 


$18, 060  86 
2,897  00 


$64  04-^j 
10  27 


20,957  86 


74  31tV 


3.  The  cost  of  drifting  in  the  various  rocks  met  with  in  your  operations,  estimated 
either  by  the  cubic  foot,  or  by  the  running  foot,  specifying  the  dimensions  of  the  cross- 
section. 

Cost  of  running  drift  from  700  foot  level,  866  feet. 

Blasting  ground.  No  timbers  required.  Size  of  drift,  4  feet  6  inches  "wide  by  6  feet 
6  inches  high.  Time,  8  months;  February  15  to  October  15,  1869.  Six-hour 
watches — three  men  on  each  watch. 


Cost. 

Per  foot. 

Labor : 

Miners 

Blacksmiths 

$16,596  00 

1,452  00 

$18, 048  00 

3, 099  72 

132  72 

467  00 

$20  84 
3  57-1% 

15.% 
53^0 

Blasting  material          . .         .. . 

Steel  and  tools 

Candles - -- 

Total  amounts 

21,747  44 

25  11 

Cost  ner  cubic  foot  . . -  •  . . 

^ostp                                               

^^Mo 

4.  The  cost  of  timbering  the  same. — No  timbers  used. 

5.  The  daily  progress  made  in  the  shafts  and  drifts  through  the  various  rocks,  the 
largest  force  that  can  be  worked  to  advantage  being  employed. 

In  main  shaft,  described  in  answer  to  question  No.  1,  six-hour  v/atches  are  worked, 
with  six  men  on  each  watch.    Average  daily  progress,  3.06  feet. 

In  running  drift  described  in  answer  to  No.  3,  six-hour  watches,  with  three  men 
per  watch,  were  employed.    Average  dailj''  i)rogress,  3.578  feet. 

6.  The  cost  of  raising  ore,  water,  &c.,  from  various  depths. 

Estimate  of  cost  of  raising  ore  from  a  depth  of  1,750  feet,  (level  of  the  Sutro  Tun- 
nel,) with  the  machinery  now  in  use.  Size  of  cylinder  of  hoisting  engine,  18  inches 
by  27  inches. 

This  estimate  is  based  upon  the  following  proposition :  That  two  reel-shafts  be 
coux)led  into  one,  running  one  cage  uj)  and  one  down  at  the  same  time;  machinery 
being  geared  so  that  speed  of  the  cage  in  the  shaft  is  800  feet  per  minute  ;  double-deck 
cages  being  used,  hoisting  two  cars  at  a  time,  each  car  containing  1,500  pounds  of  ore. 
Estimated  to  make  six  trips  per  hour,  inclusive  of  all  necessary  sto])pages  or  delays 
occasioned  by  lowering  and  hoisting  men,  and  lowering  timbers  into  the  mine,  and  all 
necessary  delays  for  repairs  : 

Engineers'  wages,  per  day $10  25 

Foremen's  wages,  per  day 4  00 

Wood-haulers'  wages,  per  day 2  50 

Three  cords  wood  i)er  day 30  00 

Tar  for  ropes  and  oi I  lor  machinery,  per  day 2  00 

Scaling  boilers,  per  day 1  00 

Wear  and  tear  of  machinerj^,  per  day 5  00 

Interest  on  cost  of  machinery,  $28,000,  at  1  per  cent,  per  month 9  20 

fotal  amount 63  95 

Total  cost  per  day  for  hoisting  210  tons  of  ore  1,750  feet,  $63  95,  or,  29.6  cents  per 
ton. 
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7.  Tho  cost  of  pumping  at  your  mine  for  twelve  months,  preferably  for  the  year  end- 
ing June  30,  1871. 

Actual  cost  of  pumping  700  feet,  for  the  year  ending  May  31,  1871. 

Labor : 

Pitman's  wages $2,007  50 

Engineers  and  firemen 5, 309  50 

Wood  hauler ,        703  00 

$8,020  00 

Fuel : 

1,387  cords  of  wood,  at  $12 16,644  00 

27f  tons  of  coal,  at  $20 555  00 

: 17, 199  00 

Oil  and  tallow : 

Lard  and  other  oils 215  67 

1,315  pounds  of  tallow 162  37 

378  04 

Interest  on  cost  of  pumping-machinery,  $31,000,  at  1  per  cent. 
per  month •. 3,720  00 

Total  cost 29,317  04 

Value  of  water  raised 8,975  00 

Net  cost  of  raising  water 20,342  04 


Amount  ofivater  raised  during  the  year  ending  May  31, 1871. 
Monthly  average  of  daily  measurements  : 


1870. 

June. 

18  inches. 

Present  flow  of  water  September  10,  1871,  5  inches. 

July. 

16  inches. 

August. 

11  inches. 

September. 

11  inches. 

Decrease  in  amount  of  water  at  700-foot  level,  from  June, 

October. 

10  inches. 

1870,  to  date,  72.23  per  cent. 

November. 

10  inches. 

December. 

10  inches. 

' 

1871. 

January. 

9  inches. 

February. 

9  inches. 

March. 

9  inches. 

April. 

8  inches. 

May. 

7  inches. 

The  above  measurement  is  what  is  termed  on  this  coast  "  Miner's  measurement,-'  the 
water  running  under  a  six-inch  pressure. 


13.  At  what  depth  will  the  present  machinery  be  available  for  hoisting  the  ore  or 
clearing  the  mine  from  water  ? — Hoisting  machinery,  2,500  feet ;  pumping  machinery, 
1,500  feet. 

16.  What  has  been  the  expense  of  prospecting  the  mine  for  the  year  passed  ? — Total 
mine  expense  for  the  year  ending  August  31,  1871,  $140,571  87.  All  work  being  of  a 
prospecting  nature. 

Should  any  of  the  foregoing  answers  require  explanation,  I  shall  be  pleased  to  fur- 
nish the  same  at  your  request. 

Very  respectfully,  your  obedient  servant, 

H.  H.  DAY, 
Superintendent  Opkir  Silva'  Mining  Company. 
H.  G.  Wright, 

Brevet  Major  General  and  Senior 

Officer  Sutro  Tunnel  Commission. 
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gould  &  cukiiy. 

•  Superintendent's  Office,  Gould  & 

CuKRY  Silver  Mining  Company, 

Virginia,  Nevada,  September  2,  1871. 
General  :— Iu  accordance  with  your  request,  I  herewith  inclose  answer  to  your 
interrogatories  of  28th  of  July. 
Yours,  respectfully, 

C.  C.  BATTERMAN, 
Siqjerintcndent  Gould  if  Curry  Silver  Mining  Company. 
H.  G.  Wright, 

Major  General,  Senior  Officer  Sutro  Commission. 

No.  1.  The  value  of  the  bullion  extracted  from  the  Comstock  lode? 

Answer.  The  value  of  the  bullion  extracted  from  the  Gould  &  Curry  mine  up  to  and 
including  June  30,  1871,  is  .$15,555,232  24. 

No.  2.  The  present  and  probable  future  production  ? 

Answer.  Present  production  nothing — the  future,  dependent  upon  the  success  of  the 
explorations  now  iu  x)rogress. 

No.  3.  The  geological  and  practical  value  of  said  tunnel  as  an  exploring  work  ? 

Answer.  Geologically,  it  would,  no  doubt,  be  of  value  to  the  scientist.  To  the  Tun- 
nel Company  it  would  be  of  great  value  as  determining  the  existence  or  otherwise  of 
ore  deposits  within  the  bounds  of  its  land  grant,  and  to  the  eastward  of  the  explora- 
tions made  by  the  mining  companies  at  work  upon  the  Comstock  lode.  To  the  Com- 
stock it  would  be  of  no  practical  value.  The  advantages  of  ventilation  supposed  to 
accrue  from  the  construction  of  the  tunnel  are  more  imaginary  than  practical.  The 
current  of  air  supposed  to  be  created  by  the  connection  of  the  tunnel  with  the  working 
drifts  of  the  various  mines  will,  no  doubt,  be  confined  to  the  main  drifts  and  shafts, 
while  the  stopes— which  are  the  working  points  in  all  mines — will  have  to  be  furnished 
with  air  then  as  now,  by  artificial  means,  which  can  be  done  by  air-engines  much  more 
cheaply  through  the  present  shafts  than  through  the  x>roposed  adit. 

The  economy  claimed  over  the  present  method  in  bringing  the  ore  to  the  surface  is 
entirely  imaginary  ;  that  I  assert  this  advisedly,  allow  me  to  call  your  attention  to  the 
table  in  answer  to  8ux)plemental  question  No.  6 — to  the  accuracy  oV  which  I  am  willing 
to  certify.  The  cost  of  "  chuteing  *'  the  rock  from  any  point  in  this  mine,  say  500  feet 
above  the  level  of  the  i)roposed  tunnel,  would  be  greater  than  to  raise  the  rock  to  the 
surface  from  that  depth  through  the  shaft  where  it  would  be  in  dump  ready  for  trans- 
portation, while  after  delivery  by  "  chute"  to  tunnel  level  there  would  still  remain  four 
miles  of  transportation  to  reach  the  surface  at  the  mouth  of  the  tunnel,  where  the  ore 
would  be  at  a  greater  distance  from  the  reduction  works  than  when  in  the  dump  at 
the  top  of  the  shaft. 

In 'this  connection,  allow  me  to  call  your  attention  to  the  fact  that  there  is  a  consid- 
erable quantity  of  low-grade  ore  remaining  in  this  mine  that  cannot  be  worked  now 
with  profit,  but  which,  at  a  lower  cost  for  reduction  and  material,  can  be  extracted  with 
a  moderate  profit  to  the  mine ;  but  if  to  this  is  to  be  attached  a  royalty,  I  fear  the  day 
is  still  far  distant  when  it  shall  be  made  available. 

The  average  value  of  the  ore  extracted  from  this  mine  in  1868 — and  which  was 
selected  from  the  reserve  jnst  mentioned — was  $18  14  per  ton,  at  a  cost  of  $1(5  35  per 
ton  for  extraction  and  reduction ;  if  to  this  cost  had  attached  the  x^roposed  royalty, 
the  result  would  have  been  a  loss  to  the  company.  Some  of  the  other  mines  on  the 
Comstock  have  a  greater  quantity  of  this  class  of  ore  than  the  Gould  &  Curry,  and  as 
an  illustration  of  the  meager  margin  of  profit  1  beg  leave  to  call  your  attention  to  the 
report  of  operations  in  the  Savage  mine  for  the  year  ending  June  30,  1871,  when  the 
average  profit  for  the  year  in  ore  extracted  was  42  cents  per  ton,  the  gross  yield  being 
$21  43  per  ton. 

The  tunnel,  if  pf  any  value  at  all  to  the  Comstock,  would  be  as  a  drain-tunnel,  though 
even  this  x>roposition  is  a  matter  of  doubt,  the  exx^lorations  on  the  lode  all  going  to 
show  a  decrease  of  water  with  increase  of  depth  attained. 

From  careful  estimates,  I  am  satisfied  that  in  this  mine  6,500  gallons  of  water  per 
hour  can  be  raised  from  a  depth  of  2,000  feet  at  a  cost  of  $84  per  day  ;  from  this  should 
be  deducted  the  value  of  the  water,  which,  at  present  rates,  would  be  about  $1,000  per 
month,  leaving  the  cost  of  pumping  $1,500  per  month  of  thirty  days ;  this  on  the 
amount  of  ore  x^roduced  last  year,  24,305  tons,  would  amount  to  75  cents  x^er  ton ;  add 
to  this  the  cost  of  raising  rock  from  same  depth,  71  cents  per  ton,  and  we  have  a  total 
cost  for  rock  and  water  of  $1  46  per  ton,  or  27  per  cent,  less  than  the  proposed  royalty. 

If  the  yield  of  ore  should  be  equal  to  the  capacity  of  the  nuichinery  at  a  dexith  of 
2.000  feet,  194  tons  i)er  day,  the  cost  of  jiumx^ing  water  and  raising  ore  vrould  be  $1  02 
per  ton,  or  50  per  cent,  less  than  the  proposed  royalty,  and  only  equaling  the  x)rox)osed 
toll  of  25  cents  per  ton  per  mile. 
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Supplemental  questions. 

No.  1.  Cost,  at  various  depths,  of  sinking  shafts,  estimated  by  the  cubic  foot  removed, 
or  by  the  runuinjj:  foot,  for  a  shaft  of  given  dimensions. 
Answer.  Size  of  shaft,  13  feet  2  inches  by  8  feet  10  inches. 

Cost  of  Labor  for  running  foot ^48  86 

Cost  of  keeping  tools  in  repair 1  97 

Cost  of  powder,  fuse,  i&c 7  36 

Total .58  19 


The  above  is  the  actual  cost  of  sinking  109  feet  in  this  mine,  commencing  1,191  feet 
from  the  surface  and  terminating  at  1,300  feet.  The  rocks  passed  through  were  quartz 
and  porphyry,  the  former  predominating  unusually  hard,  cousequently  the  progress 
was  very  slow  and  the  work  exceptionally  costly. 

No.  2.  The  present  cost  of  timbering  same,  with  the  increase,  if  any,  with  the  depth. 

Answer.  Size  of  timber  used,  12^  by  14  inches ;  lagging,  3-inch  plank. 

Cost  of  timber.  Sec,  per  foot  in  depth $8  84 

Cost  of  labor  framing 2  00 

Total  cost  -per  foot  in  depth $10  84 


The  cost  of  labor  in  placing  the  timbers  in  x)osition  is  included  in  the  cost  of  laboi 
for  sinking.    No  material  increase  of  cost  with  increase  of  depth. 

No.  3.  The  cost  of  drifting  in  the  various  rocks  met  with  in  your  operations,  estimated 
either  by  the  cubic  foot  or  by  the  running  foot,  specifying  the  dimensions  of  the  cross- 
section. 

Answer.  The  following  is  the  actual  average  cost  per  running  foot  of  two  drifts  run 
in  this  mine  during  the  year  1870.  I  have  selected  these  two  for  the  reason  that  they 
were  of  the  greatest  length,  and  the  work  Avas  prosecuted  uninterruptedly,  affording  a 
fair  average  as  to  progress  and  cost. 

Eldorado  Potosi  drift,  101  feet  below  the  surface,  480  feet  in  length,  running  obliquely 
across  the  stratification,  44  feet  hard-blasting  porphyry,  30  feet  clay,  80  feet  of  quartz, 
326  of  porphyry,  that  was  worked  with  pick.  Size  of  drift  outside  of  timbers,  8  feet 
high,  5  feet  9  inches  wide  at  toj),  6  feet  10  inches  at  bottom  inside  of  timbers ;  6  feet  3 
inches,  3  feet  6  inches,  and  4  feet  8  inches.  The  cost  of  placing  timbers  in  position  in- 
cluded in  cost  of  running  drift. 

Per  foot. 

Average  cost  ol  44  feet $8  00 

Average  cost  of  436  feet 5  00 

Seventh-station  drift,  1,167  feet  below  surface,  600  feet  in  length,  running  obliquely 
through  heavy  clay  and  hard  porphyry.  Size  outside  of  timbers,  8  feet  10  inc^s  in 
height,  3  feet  9  inches  wide  at  top,  6  feet  9  inches  in  center,  5  feet  10  inches  at  bottom.  In- 
side size,  6  feet  4  inches,  2  feet,  3  feet  10,  and  3  feet  6  inches.  Average  cost  per  running 
foot,  including  placing  of  timbers,  $8  10.  In  this  drift  the  clay,  by  swelling,  was  contin- 
ually displacing  the  timbers,  w^hich  had  to  be  eased  by  cutting  away  behind  them;  in 
many  instances  we  were  compelled  to  use  jack-screws  to  force  them  back  to  position, 
which  makes  the  average  cost  of  this  drift  more  than  it  w^ould  otherwise  have  been. 

No.  4.  The  cost  of  timbering  the  same. 

Answer.  The  Potosi  drift,  timbered  in  square-tunnel  sets,  size  of  timber  8  by' 10  inches, 
and  3  by  6  inch  lagging  ;  sets  placed  5  feet  apart ;  cost  per  running  foot,  including 
framing,  $1  89. 

Seventh-station  drift,  size  of  timber  used  14  by  14  inches,  framed  in  arch  plank  lag- 
ging ;  sets  placed  5  feet  apart ;  cost  per  running  foot,  including  framing,  $4  90.  The  cost 
per  running  foot,  timbered  in  square  sets,  would  have  been  $4  76. 

No.  5.  The  daily  progress  made  in  the  shafts  and  drifts  through  the  various  rocks, 
the  largest  force  that  can  be  worked  to  advantage  being  employed. 

Answer.  In  sinking  shaft  from  seventh  to  eighth  station,  that  is,  from  1,167  to  1,300 
feet,  the  excavation  lias  been  entirely  within  quartz  and  porphyry,  the  former  predomi- 
nating and  exceedingly  hard,  as  is  evidenced  by  the  quantity  of  powder  used.  The 
average  lU'ogress  was  18  inches  in  depth  per  twenty-four  hours.  Twenty  men  employed ; 
four  shifts  of  live  men  six  hours  each.  In  such  rock  as  was  generally  found  above 
the  1,167  level  the  same  force  would  have  made  about  3  feet  each  twenty-four  hours. 
In  Potosi  drift  the  formation  being  hard  porphyry,  soft  porphyry,  clay,  and  quartz  of 
average  hardness,  the  drift  running  obliquely  across  the  formation,  the  average  pro- 
gress was, through  the  former,  hard  porphyry,  4  feet  per  day,  tweuty-fonr  hours.  Eight 
men  employed;  four  shifts  of  two  men  six  hours  each.    In  seventh-station  drift,  600 
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feet  in  length,  formation  heavy  clay  and  hard  porphyry  drift  crossing  the  strata  ob- 
liquely ;  the  average  progress  was  3  feet  in  twenty-four  hours.  Six  men  ;  three  shifts  of 
eight  hours. 

No.  6.  The  cost  of  raising  ore,  water,  &c.,  from  various  depths. 

Answer : 
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400 

1,000 

07.08 

05.84 

12.  92 

800 

750 

12.09 

09.5 

22.4 

1,300 

408 

23.1 

18.9 

42. 

1,400 

367 

25.41 

19.87 

45.28 

1,  500 

330 

27.95 

20.84 

48.79 

1,600 

297 

30.74 

21.81 

52.  55 

1,700 

207 

33.81 

22.  78 

56.  59 

1,800 

240 

37.19 

23.75 

60.94 

1,900 

215 

40.90 

24.72 

65.  62 

2,000 

194 

44.99 

25.69 

70.  68 

The  engines  work  independently,  that  is,  each  engine  hoists  and  lowers  separately. 
If  the  engines  Avere  geared  together,  so  that  when  one  cage  was  being  hoisted  the  other 
was  lowered,  the  cost  per  ton  would  be  considerably  reduced. 

In  the  above  table  of  cost  is  included  wood,  water,  $600  per  month,  oil,  engineers, 
firemen,  boiler-cleaner,  woodman,  and  average  cost  of  keeping  machinery  in  repair. 

The  cost  of  raising  the  water  in  this  mine  from  a  depth  of  825  feet,  also  running 
pump  while  sinking  to  1,300-feet  station  has  been  $60  per  day,  the  quantity  of  water 
raised  about  3,500  gallons  per  hour. 

The  capacity  of  the  x>umps  is  6,500  gallons  per  hour.  I  estimate  the  cost  of  pumping 
from  a  depth  of  2,000  feet,  working  pump  to  full  capacity,  at  $83  60  per  day.  This 
estimate  includes  wood,  engineers,  fireman,  pitman,  &c.  From  this  estimate  of  cost 
should  be  deducted  the  value  of  the  water. 

No.  7.  The  cost  of  pumping  at  your  mine  for  twelve  months,  preferably  for  the  year 
ending  June  30,  1871. 

Answer : 

Cost  for  the  year $16,425  00 

Deduct  water  sold 6,000  00 


10,425  00 


No.  8.  Has  the  water  in  your  mine  increased  or  diminished  with  the  depth,  and  in 
what  proportion  ? 

Answer.  The  greatest  quantity  of  water  in  this  mine  was  found  above  the  sixth 
level  from  the  surface  to  a  depth  of  825  feet ;  fcom  this  point  downward  the  quantity 
of  water  is  very  small. 

At  the  eighth  station  1,300  feet  from  the  surface  the  lode  is  practically  dry;  were  it 
not  for  the  seepage  from  above,  which  finds  its  way  down  the  shaft,  working  at  this 
depth  could  be  prosecuted  without  the  aid  of  pumps. 

I  beg  to  call  your  attention  to  the  fact  that  in  this  mine  no  considerable  bodies  of 
water  have  been  encountered  except  when  the  country  to  the  west  of  the  lode  has  been 
penetrated. 

No.  9.  The  cost  per  ton  of  ore  for  milling,  and  when  the  cost  of  the  transportation  to 
the  mill  is  included  the  cost  of  the  latter. 

Answer.  The  ore  from  this  mine  has  been  delivered  to  the  mills  at  the  dump.  The 
price  paid  for  milling,  which  included  transportation,  was  $12  per  ton. 

No.  10.  What  is  the  present  cost  of  the  artificial  ventilation  of  your  mine,  and  how 
does  it  increase  with  the  depth. 

Answer.  The  cost  of  ventilation  by  Root's  blower,  carrying  the  air  down  the  shaft 
through  wooden  tubing  and  distributing  it  through  the  drifts  by  galvanized  pipe,  is 
$9  35  per  day,  furnishing  air  to  all  the  drifts  from  625  feet  below  the  surface  to  1,300 
feet.  No  increase  of  cost  with  increase  depth,  except  the  cost  of  continuing  tubing 
down  the  shaft. 

No.  11.  How  long  a  time,  at  the  present  progress  of  working,  will  it  require  tO' 
exhaust  all  the  profitable  ore  in  the  mine  above  the  600-foot  level? 

S.  Ex.  15 3 
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Answer.  There  is  no  known  body  of  ore  existing  above  tlie  COO-foot  level  that  could 
be  profitablv  worked  at  the  present  eost  of  reduction,  &c. 

No.  12.  How  long  between  the  000  and  1,000  foot  level? 

Answer.  No  paying  ore  has  ever  been  found  in  this  mine  below  600  feet. 

No.  13.  At  what  depth  will  the  present  machinery  be  available  for  hoisting  the  ore, 
or  clearing  the  mine  from  water? 

Answer.  Two  thousand  feet. 

No.  14.  See  answers  to  Nos.  6  and  7. 

No.  15.  What  is  the  width  of  the  lode,  and  also  of  productive  vein-matter,  at  the 
various  levels  of  your  miue  ? 

Answer.  The  width  of  the  lode  is  undetermined.  The  productive  portion  of  the  lode 
had  an  average  width,  from  near  the  surface  to  a  depth  of  525  feet,  from  four  of  40 
feet;  below  this  depth  ore  has  not  been  fouud  in  paying  quantity. 

No.  16.  What  has  been  the  expense  of  prospecting  the  mine  for  the  vear  past? 

Answer.  For  the  year  ending  June  30,  1871,  $193,670  92. 

No.  17.  How  does  the  pay-ore  compare  at  each  level,  from  the  surface  downward? 

Answer.  That  taken  from  near  the  surface  was  the  most  valuable. 

All  the  measurements  of  depth  given  in  these  answers  are  from  top  of  shaft,  except 
that  to  No.  15,  which  is  from  station  A,  King  map.  To  make  measurements  correspond 
with  those  used  in  the  Sutro  ma;p,  200  feet  should  be  added,  that  being  the  difference 
in  level  between  shaft  and  station  A ;  thus,  our  eighth  station,  which  I  designated  as 
1,300  feet,  would  be  1,500  feet  on  Sutro  survey. 

C.  C.  BATTERMAN, 
Superintendent  Gould  ^  Curry  Silvei'-Mining  Company. 

Virginia,  Nevada,  Sejyteniber  2, 1871. 
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Superintendent's  Office,  Savage  Mining  Company, 
Virginia  City,  Nevada,  September  16,  1871. 

Dear  Sir  :  The  value  of  the  bullion  extracted  from  the  Savage  mine  during  the  year 
ending  June  30,  1871,  was  $818,216  50.  From  the  want  of  the  necessary  data  I  am 
unable,  at  the  present  time,  to  state  the  value  of  all  the  bullion  extracted  from  the 
mines  on  the  Comstock  lode  from  the  time  they  were  first  opened,  or  during  the  past 
year. 

Not  a  small  portion  of  last  year's  production  in  bullion  came  from  the  tailings  which 
had  accumulated  at  mills  in  former  years,  and  from  the  remnants  of  ore  bodies  left 
from  the  old  workings  in  the  upper  levels  of  the  mine. 

From  a  general  view  of  the  present  condition  and  prospects  of  the  mines  on  the 
•Comstock  lode  taken  together,  I  do  not  anticipate  any  material  change  for  the  next 
year  or  two  from  the  last  year  in  the  amount  of  bullion  which  will  be  produced.  Any 
increase  must  depend  entirely  upon  developments  which  cannot  now  be  foreseen. 

The  practical  value  of  the  Sutro  Tunnel  as  an  exploring  work  can  only  be  a  matter 
of  conjecture.  In  the  ground  which  it  traverses  it  may  or  may  not  develop  important 
veins  of  ore.  In  this  respect  it  stands  on  even  footing  with  the  numerous  similar 
enterprises  on  a  smaller  scale  which  have  been  carried  on  in  California  and  in  this 
State.  In  a  geological  point  of  view  the  discoveries  on  the  route  of  the  tunnel  may 
give  much  interesting  and  valuable  information.  But  I  am  unable  to  see  what  prac- 
tical good  any  geological  development  made  outside  can  be  to  mining  within  the 
limits  of  the  Comstock  lode.  The  attempts  made  by  experts  in  former  years  to  apply 
the  rules  and  principles  of  geology  in  determining  the  extent,  boundaries,  and  value  of 
the  vein  were  found  entirely  futile.  With  practical  miners  the  pick  and  shovel  have 
come  to  be  recognized  as  the  only  reliable  experts  within  the  limits  of  the  Comstock 
lode.  In  regard  to  the  value  of  the  Sutro  Tunnel  as  an  aid  to  deep  mining  on  the  Com- 
stock lode,  my  own  individual  opinion  has  been  formed  from  a  few  simple  facts,  and 
not  from  any  desire  to  establish  any  particular  theory  which  has  to  be  supported  by 
an  army  of  figures  and  statistics.  The  chief  purposes  urged,  as  I  understand,  for  carry- 
ing on  this  work  are  drainage,  the  cheaper  extraction,  and  the  cheaper  reduction  of 
ore.  Until  experience  proved  the  contrary,  it  was  a  i^revalent  supposition,  even  among 
our  leading  mining  men,  that,  by  tapping  the  lead  at  one  point,  the  whole  vein  would 
at  once  be  drained  down  to  the  level  of  that  point.  This  idea  is  exploded.  The  vein 
matter  of  the  Comstock  is  intersected  in  various  directions,  longitudinally,  crosswise, 
and  diagonally,  with  clay  seams  impenetrable  to  water,  and  within  the  sections  of  a 
single  mine  thus  bounded  by  clay  seams  or  walls  is  confined  more  or  less  water,  and 
a  mine  cannot  be  said  to  be  drained  until  every  one  of  these  seams  has  been  reached 
by  drift  and  has  been  penetrated. 
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Suppose  this  tunnel,  as  proposed,  should  bo  completed  up  to  the  east  edge  of  the 
lode  at  the  Savage  mine,  connections  between  this  tunnel  at  that  point  and  the 
several  mines  for  the  purpose  of  drainage  would  render  necessary  the  running  of  tun- 
nels for  that  specific  purpose  at  an  immense  cost  to  the  mines.  The  Crown  Point  and 
Belcher,  two  of  the  most  productive  mines  in  Gold  Hill,  could  only  be  reached  by  a 
tunnel  nearly  one  mile  long.  In  the  opposite  directions  to  the  north  it  would  require 
a  tunnel  about  a  half  mile  in  length  to  reach  the  Ophir  mine. 

Down  to  a  level  with  the  Sutro  Tunnel,  I  consider  that  our  present  mode  of  extracting 
ore  through  shafts  directly  over  the  mines,  and  by  machinery,  will  be  the  most  direct, 
expeditious,  the  cheapest,  and  that  by  some  addition  to  the  present  power  the  machinery 
will  be  amply  sufficient  to  drain  and  to  extract  ore  down  to  the  level  of  that  tunnel, 
and  even  beyond  that  depth,  and  that  all  this  will  be  accomi)lished  before  the  Sutro 
Tunnel  can,  in  any  reasonable  probability,  be  completed  up  to  the  Comstock  lode. 

If  it  be  contemplated  by  the  projectors  of  this  tunnel,  as  one  of  the  objects  of  this 
enterprise,  to  have  the  ore  taken  out  through  this  tunnel  and  deposited  near  the  river, 
to  be  reduced  by  water-power  in  mills  to  be  erected,  I  would  reply,  in  answer  to  that 
view  of  the  case,  that  a  large  proportion  of  ore  is  now  being  transported  to  mills  already 
in  operation  on  the  river,  over  a  convenient  and  substantial  surface-railway,  instead  of 
being  drawn  four  miles  under  ground  by  man  or  horse  power.  As  to  the  necessity  or 
advantage  of  such  a  tunnel  to  aid  in  the  working  of  the  mines  below  its  (the  tunnel's) 
own  level,  so  little  is  known  of  the  extent  of  the  lode  downward,  and  there  are  so 
many  uncertainties  connected  with  it  that  it  seems  like  making  a  costly  provision  for 
objects  which  may  not  eventually  require  its  construction,  even  if  the  present  means 
of  hoisting  and  pumping  were  not  sufficient  to  work  below  that  level.  The  above 
views,  formed  from  long  and  mature  consideration,  are  respectfully  submitted  by 
Your  obedient  servant, 

T.  B.  SHAMP, 
Superintendent  Savage  Mining  Company. 

Major  General  H.  G.  Wright, 

Senior  Officer  of  Sutro  Tunnel  Commission. 


Office  Sutro  Tunnel  Commission, 

Virginia  City,  Nevada,  July  28,  1871. 
Sir:  By  the  act  of  Congress  approved  April  4,  1871,  this  commission  is  required  to 
report,  among  others,  upon  the  following  points,  viz  : 

1.  The  value  of  the  bullion  extracted  from  the  mines  on  the  Comstock  lode. 

2.  Their  present  and  probable  future  production. 

3.  The  geological  and  practical  value  of  said  tunnel  as  an  exploring  work. 

Much  of  the  information  requirefl.  by  the  above  can  be  obtained  only  from  the  com- 
panies engaged  in  mining  on  the  Comstock  lode,  and  as  regards  the  rest,  the  information 
which  the  companies  can  afford  will  be  of  the  highest  value  to  the  commission  in  the 
discharge  of  its  duties.  I  am,  therefore,  instructed  to  request  of  you  your  views,  in 
writing,  upon  the  points  above  quoted,  as  well  as  upon  any  others  which  you  may 
deem  to  have  a  bearing  upon  the  question  of  the  construction  of  the  Sutro  Tunnel. 

I  also  take  the  liberty,  under  the  instructions  of  the  commission,  to  append  a  series 
of  questions  having  a  bearing  upon  the  portions  of  our  duties  not  enumerated  above, 
your  answers  to  which  will  be  important  in  making  up  our  estimates  of  the  probable 
cost  of  the  proposed  tunnel,  and  its  value  as  an  aid  to  deep  mining  on  the  Comstock 
lode. 

Should  your  reply  to  the  foregoing  not  be  ready  before  the  commission  leaves  Vir- 
ginia City,  please  forward  it  addressed  to  me  at  the  Army  Building,  New  York  City. 
The  earliest  practicable  answer  will,  however,  oblige, 
Very  respectfully,  your  obedient  servant, 

H.  G.  WRIGHT, 
Brevet  Majm^  General,  Senior  Officer  of  Commission. 
Colonel  T.  B.  Schamp, 

Superintendent  Savage  Mine. 

The  following  are  the  questions  to  which  answers  are  asked : 

1.  Cost,  at  various  depths,  of  sinking  shaft,  estimated  by  the  cubic  foot  removed,  or 
by  the  running  foot,  for  a  shaft  of  given  dimensions. 

2.  The  present  cost  of  timbering  the  same,  with  the  increase,  if  any,  with  the 
depth. 

3.  The  cost  of  drifting  in  the  various  rocks  met  with  in  your  operations,  estimated 
either  by  the  cubic  foot  or  by  the  running  foot,  specifying  the  dimensions  of  the  cross 
section. 

4.  The  cost  of  timbering  the  same. 

5.  The  daily  progress  made  in  the  shafts  and  drifts  through  the  various  rocks,  the 
largest  force  that  can  be  worked  to  advantage  being  employed. 
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6.  The  cost  of  raisiug  ore,  water,  &c.,  from  various  depths. 

7.  The  cost  of  puuipiug  at  your  niiuo  for  twelve  months,  preferably  for  the  year  end- 
ing Juno  30th,  1871. 

8.  Has  the  water  in  your  mine  increased  or  diminished  with  the  depth,  and  in  what 
proportion  ? 

9.  The  cost  per  ton  of  ore  for  milling,  and  where  the  cost  of  transportation  to  the 
mill  is  included,  the  cost  of  the  latter. 

10.  What  is  the  present  cost  of  the  artificial  ventilation  of  your  mine,  and  how  does 
it  increase  with  the  depth  ? 

11.  How  long  a  time,  at  the  present  progress  of  working,  will  it  require  to  exhaust 
all  the  profitable  ore  in  the  mine  above  the  GOO-foot  level  f 

12.  How  long,  between  the  COO  and  1,000  foot  levels  ? 

13.  At  Avhat  depth  will  the  present  machinery  be  available  for  hoisting  the  ore  or 
clearing  the  mine  from  water? 

14.  What  additional  expense  will  be  incurred,  if  any,  per  1,000  feet  of  additional 
depth  for  the  purpose  above  named,  calculating  from  the  1,000  foot  level  ? 

15.  What  is  the  width  of  the  lode,  and  also  of  productive  vein-matter  at  the  various 
levels  of  your  mine  ? 

16.  What  has  been  the  expense  of  prospecting  the  mine  for  the  year  passed  ? 

17.  How  does  the  pay -ore  compare  at  each  level,  from  the  surface  downward  ? 
Answer  to  question  1.  Dimensions  of  shaft  are  28  feet  by  8  feet;  average  cost  of 

sinking,  42  per  running  foot. 

Answer  to  question  2.  Present  cost  of  timbering  shaft,  at  the  depth  of  1,300  feet,  14 
per  running  foot.    No  material  increase  in  this  cost  for  the  next  few  hundred  feet. 

Answer  to  question  3.  Cost  of  drifting  in  the  various  rocks  from  $6  to  $24  per  running 
foot ;  average  cost  on  the  1,300-foot  level,  ^10  per  running  foot.  Dimensions  of  cross- 
sections  of  drifts,  7  feet  high,  6^  feet  wide  at  the  bottom,  and  4|  feet  wide  at  the  top. 

Answer  to  question  4.  Cost  of  timbering  drifts.  $1  58  per  running  foot. 

Answer  to  question  5.  Progress  in  sinking  shaft  averages  1  running  foot  per  day ; 
progress  in  running  drifts,  from  1  to  5  feet  running  per  day,  according  to  the  character 
of  the  rock. 

Answer  to  question  6.  Cost  of  raising  ore  from  the  1,300-foot  (or  lowest)  level,  $1  per 
ton. 

Answer  to  question  7.  Cost  of  pumping  of  the  year  ending  June  30,  1871,  $22,337. 
The  present  flow  of  water  is  19,116  gallons  iif  twenty-four  hours. 

Answer  to  question  8.  The  flow  of  water  on  the  1,300-foot  (or  lowest)  level  is  some- 
what less  than  it  was  on  some  of  the  levels  above.  The  proportion  in  which  it  has 
diminished  cannot  now  be  accurately  ascertained . 

Answer  to  question  9.  The  average  cost  of  milling  ore  for  the  last  year  has  been 
$9  95  per  ton,  average.  This  includes  transportation,  which  costs  from  75  cents  to  $3 
per  ton,  according  to  the  distance.  • 

Answer  to  question  10.  The  present  cost  of  artificial  ventilation  of  the  mine  is  about 
|12  per  day. 

Answer  to  question  11.  Six  month's  time,  at  the  present  rate  of  working,  will  ex- 
haust all  the  profitable  ore  in  sight  above  the  600-foot  level. 

Answer  to  question  12.  Six  month's  time  will  also  exhaust  all  profitable  ore  in  sight 
Ijetween  the  600-foot  and  the  1,000-foot  level. 

Answer  to  question  13.  The  depth  of  the  present  lowest  level  is  1,300  feet.  The  pre- 
sent machinery  will  be  available  for  hoisting  ore  from  a  depth  400  feet  below  this 
level,  and  for  pumping  the  mine  1,500  feet  deeper. 

Answer  to  question  14.  The  chief  additional  expense  of  hoisting  ore,  and  pumping 
from  a  depth  1,000  feet  below  the  1,000-foot  level  will  be  the  extra  steam  power  re- 
quired, and  that  is  estimated  to  be  but  a  small  fractional  proportion  of  the  power  re- 
quired in  hoisting  and  pumping  from  the  1,000-foot  level. 

Answer  to  question  15.  The  width  of  the  productive  vein-matter  on  the  several 
levels  which  have  been  worked  has  varied  from  4  feet  to  40  feet. 

Answer  to  question  16.  The  expense  of  prospecting  the  mine  for  the  year  ending 
June  30,  1871,  was  $116,371. 

Answer  to  question  17.  The  value  of  the  ore  per  ton  has  diminished  from  the  upper 
levels  downward. 

T.  B.  SHAMP, 
Superintendent  Savage  Mining  Company. 

Virginia  City,  Nevada,  September  16, 1871. 


APPENDIX  F. 


Office  Hale  &  Nokcross's  Silver-Mining  Company, 

Virginia,  October  3,  1871. 
Dear  Sir  :  In  reply  to  your  printed  circular,  received  last  month,  I  will  state  to 
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questions  Nos.  1  and  2 :  The  size  of  our  main  shaft  is  6  feet  wide  and  18  feet  long,  di- 
vided into  three  compartments.  The  cost  of  sinking  this  shaft  has  been  $23  25  per 
foot,  and  of  timbering  the  same  $16  50  per  foot,  and,  from  the  limited  quantity  of 
material  possible  to  be  excavated  from  a  piece  of  ground  of  those  dimensions,  (neces- 
sarily employing  the  hoisting  power  only  a  small  part  of  the  time,  and  not  continu- 
ously,) the  increase  in  cost  of  sinking  the  shaft  has  not  been  perceptible,  particularly 
as  water  does  not  impede  this  work  to  so  great  an  extent  as  when  advancing  down- 
ward near  the  surface. 

Question  No.  3.  The  average  dimensions  of  our  drifts  and  tunnels  are  5^  feet  wide 
and  7+  feet  high.    The  average  cost  of  running  these  drifts  is  $8  per  foot. 

Que*^stion  No.  4.  The  cost  of  timbering  these  drifts  is  $2  per  running  foot.      • 

Question  No.  5.  From  3  to  12  feet  per  day  is  the  distance  run  in  these  drifts,  accord- 
ing to  hours  worked  and  character  of  the  material  penetrated. 

Question  No.  6.  The  cost  of  hoisting  ore  from  present  station  is  50  cents  per  ton,  and 
has  not  greatly  varied  therefrom  when  extracted  from  the  upper  levels. 

Question  No.  7.  For  the  year  ending  June  30,  1871,  the  cost  of  pumping  water  has 
been  $2,320. 

Question  No.  8.  The  water  to  be  pumped  Is  less  than  when  working  near  the  sur- 
face; it  is  about  one-sixth  of  the  former  volume. 

Question  No.  9.  This  company  has  paid  from  $9  to  $12  per  ton  for  milling  its  ores. 
(The  mills  pay  their  own  transportation,  which  has  been  from  65  cents  to  $1  10  per 
ton.) 

Question  No.  10.  As  yet  no  increase  in  cost  of  ventilating  the  mine  is  noticed  j  the 
expense  has  averaged  us  $4  per  day. 

Question  No.  11.  About  five  years. 

Question  No.  12.  About  three  years. 

Question  No., 13.  To  a  depth  of  2,500  feet  this  company  has  nearly  completed  the 
placing  of  ponderous  machinery  to  aid  in  the  prospecting  of  the  mine  at  greater  depths. 
We  have  no  ropes  of  that  length  yet,  but  will  have  them  made  long  before  required. 
Our  reels  are  adapted  to  such  lengths,  being  flat-steel  wire-ropes. 

Question  No.  14.  To  a  depth  of  500  feet  below  our  present  lowest  level  (called  the 
1,300-foot  level)  no  particular  augmentation  of  expense  will  be  necessary.  For  a 
greater  depth  I  cannot  at  present  state. 

Question  No.  15.  The  width  of  our  pay-vein  was,  at  100  feet  in  depth,  90  feet ;  200 
feet  in  depth,  80  feet ;  300  feet  in  depth,  50  feet;  1,200  feet  in  depth, 45  feet ;  1,300  feet 
in  depth,  80  feet. 

Question  No.  16.  Our  prospecting  expenses  for  the  year  have  been  $147,000. 

Question  No.  17.  The  pay-ore  lessens  in  value  as  we  descend.    It  then  increases  in 
Talue,  and  again  lessens  to  a  still  greater  extent. 
Very  respectfully,  yours, 

J.  G.  FAIR,  Sujjerintendent. 

Mr.  H.  G.  Weight, 

Ai-my  Building,  New  York. 


APPENDIX  G. 


Office  Chollar  Potosi  Mining  Company, 

Virginia  City,  Nevada,  S€2}temJ)er  — ,  1871. 
Respected  Sir  :  In  compliance  with  your  request  made  at  this  place  I  herewith 
submit  the  following  as  answers  to  the  various  questions  contained  in  your  circular 
bearing  date  at  Virginia  City,  Nevada,  July  28,  1871 : 

CONGRESSIONAL  QUESTIONS. 

Question  No.  1.  Value  of  bullion  extracted  from  mines  on  the  Comstock  lode. 

Answer.  Total  amount  of  bullion  extracted  from  this  mine  is  $11,772,105  47. 

Question  No.  2.  Their  present  and  probable  future  production. 

Answer.  For  the  twelve  months  ending  May  31,  A.  D.  1871,  the  average  monthly 
yield  of  bullion  was  $288,285  25.  For  the  months  of  June  and  July  following  the 
bullion  production  averaged  $166,312.  The  future  yield  of  bullion  necessarily  depends 
on  the  success  of  prospecting.  At  this  writing  indications  are  positively  and  deci- 
dedly against  the  hope  that  any  twelve  months  in  the  future  will  nearly  equal  the 
production  of  the  past  year. 

Question  No.  3.  The  geological  and  practical  value  of  said  tunnel  as  an  exploring 
work. 

Answer.  Geologically,  science  may  derive  information  of  value  to  students  in  that 
branch  of  learning,  although  the  probabilities  strongly  favor  the  opinion  that  the 
same  geological  knowledge  can  be  acquired  more  easily  and  at  vastly  less  ex- 
pense. Practically  considered,  after  many  years  experience  in  mining — five  of  which 
have    been    exclusively  devoted  to  the   Comstock    lode,   in  directing  and    super- 
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intending  mining  operations— being  thns  employed,  opportunities  were  abundant 
to  gain  a  knowledge  of  the  formations  and  to  study  the  nature  of  the  various 
deposits  that  make  up  this  lode.  Also,  to  satisfactorily  determine  water-sources  that' 
have  supplied  the  subterranean  reservoirs  met  with  in  explorations  along  this  river. 

The  result  of  this  experience  dictates  the  follow  conclusions:  That  the  proposd  adit 
known  as  the  Sutro  Tunnel  is  not  now,  and  never  will  be,  a  necessity  to  the  lode, 
either  for  prospecting  purposes,  ventilation,  or  for  the  economical  handling  of  metal-bear- 
ing material,  waste  or  d6bris  or  as  a  means  of  entry  or  exit  for  men  to  the  various 
mines  located  on  the  Comstock.  The  reasons  why  said  adit  is  not  needed  for  pros- 
pecting purposes:  This  company  have  a  shaft  and  incline  sunk  immediately  on  the 
lode  to  the  vertical  depth,  from  the  top  of  the  shaft,  of  1,250  or  1418  feet  from  point 
[A]  as  designated  on  Clarence  King's  atlas  of  Mining  Industry.  The  shaft  is  located 
near  the  center  of  this  company's  claim ;  that  is,  so  far  as  a  north  and  south  line  is  con- 
sidered. For  a  better  understanding  of  the  location  of  the  shaft,  and  the  explorations 
carried  on  from  the  same,  reference  is  hereby  made  to  the  atlas  mentioned  above.  From 
this  shaft  explorations  have  been,  and  always  can  be,  carried  on  with  far  greater  econ- 
omy, more  safetj',  and  in  a  more  satisfactory  manner  than  could  be  done  through  the 
proposed  adit,  owing  to  the  fact  that  the  shaft,  being  on  and  passing  through  the  lode, 
we  have  our  entire  operations,  as  it  were,  in  a  "  nut-shell."  Stations  are  made  at  each 
hundred  feet  in  depth ;  from  these,  drifts  are  driven  running  north  and  south,  east  and 
•west,  or  at  any  other  point  of  the  compass  desired.  From  these  drifts,  as  they  are 
pushed  on,  we  can  and  do  gather  daily  information  of  the  value  of  material  passed 
through ;  the  condition  and  prospect  of  the  lode  for  the  next  level.  Through  this  shaft 
"we  jiass  our  men  to  the  various  sections  of  the  mine  allotted  to  them.  Down  here  goes 
all  the  timber  used  in  all  portions  of  slopes,  drifts,  and  winges,  also  the  tools ;  in  short, 
everything  needed  for  the  jierfect  working  of  the  mine.  J3y  aid  of  machinery  at  the 
surface  all  of  this  work  is  done.  Allow  mo  to  ask  how  would  it  be  to  run  in  timber  four 
miles  through  a  tunnel,  and  hoist  the  same  up  seventeen  hundred  feet  vertically,  as  we 
would  be  compelled  to  do — this  company  having  done  no  work  for  two  years  last  past 
below  the  200-foot  level  of  their  shaft — and  from  there  distribute  them  through 
the  mine.  Presuming  we  were  down  on  the  1, 000-foot  level  extracting  ore,  and 
this  tunnel,  as  is  proposed,  the  means  of  entry  and  exit  for  ore,  men,  and  timber, 
we  would  then  be  compelled  to  hoist  our  timber  800  feet  by  hand— as  the  projector 
of  the  tunnel  assumes  that  no  machinery  is  required  to  operate  the  mines  after  the  tun- 
nel is  comj)lete — and  the  poor  toiling  miner  must  climb  up  by  sheer  muscle-power  the 
same  distance.  Imagine,  if  you  can,  hundreds,  ay,  thousands  of  men  climbing  up  and 
down  these  vertical  ladders  distances  varying  from  five  to  seventeen  hundred  feet, 
and  then  compare  it  with  the  ease  and  safety  that  they  are  placed  at  the  various  sta- 
tions in  the  shaft  by  the  aid  of  machinery  we  now  have  in  use  at  our  mine  ;  and  does 
it  not  comport  with  good  economy  to  spend  the  muscle-power  at  the  face  of  drifts,  or 
in  the  slopes,  rather  than  exhaust  the  energies  of  your  men  climbing  up  and  down  im- 
mense vertical  heights  on  ladders  ?  Hence  I  assert,  without  fear  of  successful  contra- 
diction, that  for  the  purpose  of  exploring  this  lode  the  proposed  tunnel  would  prove  a 
positive  failure. 

Concerning  the  country  east  of  the  Comstock,  and  through  which  this  proposed  adit 
is  supposed  to  pass,  I  claim  no  knowledge.  All  reasoning  on  what  exists  at  great 
depths  east  must  necessarily  be  theoretical.  My  conclusions  are  that,  at  the  depth  this 
proposed  tunnel  would  come,  no  precious  metal  exists  outside  of  the  main  vein.  Some 
prominent  croppings  eastward  have  been  operated  on  most  of  the  time  during  the  past 
eleven  years.  The  few  hundred  feet  in  depth  that  have  been  attained  on  them  re- 
sulted in  practically  exhausting  the  extremely  limited  amount  of  precious  metals,  and 
in  nearly  every  instance  has  been  the  financial  ruin  of  those  interested. 

To  illustrate  the  supposed  benefits  to  be  derived  from  this  proposed  tunnel  for  venti- 
lation, Ave  will  assume  that  the  same  is  completed  along  the  whole  line,  and  connected 
with  each  shaft-— a  bold  assumption,  I  grant — the  currents  of  air  supposed  to  be  pass- 
ing rapidly  through  the  tunnel  and  shafts,  with  all  this  imaginary  air  passing  through 
these  funnels,  not  a  particle  can  be  had  at  the  slope  we  are  working  700  feet  west,  as 
is  the  case  in  this  claim,  of  the  shaft.  To  get  air  in  a  slope  or  drift  aAvay  from  the 
shaft  machinery  must  be  used.  All  practical  miners  are  aware  of  this  fact,  consequently 
the  applying  of  compressed-air  machinery  for  ventilating  these  mines,  and  using  the 
engine  in  deep  levels  to  hoist  with  is  being  considered,  and  will,  no  doubt,  if  the  pros- 
pects of  the  lode  justify,  be  soon  put  in  operation.  With  this  machinery,  and  a  connec- 
tion of  the  various  shafts,  a  more  perfect  system  of  ventilation  will  be  secured  than 
any  other  method  can  afford,  and  at  an  expense  that  would  be  considered  as  nothing 
when  compared  with  the  expense  attending  the  very  imperfect  manner  of  ventilation 
as  proposed  by  the  owners  of  the  "  adit  franchise." 

Handling  of  ore. — Please,  sir,  come  with  me  and  examine  the  matter  of  passing  the 
ore  that  this  company  is  now  mining,  or  ever  has  minad,  through  this  proj^osed  tunnel. 
We  start  at  the  mouth  of  this  company's  shaft,  and  go  down  178  feet ;  here  is  the  sta- 
tion. We  leave  the  shaft,  and  go  in  west  16"^  south  for  700  feet ;  here  we  are  under 
where  the  large  body  of  ore  known  as  the  Belvedere  existed.    North  of  us  to  the 
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company's  north  line,  and  down  below  us  280  feet,  making  458  feet  in  depth  from 
luouth  to  shaft,  is  the  section  of  country  from  which  all  the  ore  has  been  taken  that 
liroduced  the  nearly  |12,000,000  in  bullion  mentioned  in  the  beginning  as  the  gross 
product  of  the  mine.  Below  this  458-foot  level,  we  have  gone  SOO'feet  without  finding 
ore,  and  as  we  attained  depth  the  more  discouraging  our  prospects  became.  'J'hat  is 
why  two  years  have  passed  without  our  making  an  effort  to  sink  further.  Had  even 
tlu>  slightest  encouragement  been  developed,  we  should  have  continued  the  sinking, 
and  would  have  been  at  this  date  300  feet  below  the  level  of  the  jiroposed  tunnel. 

Pardon  this  digression.  Let  us  return  to  tlie  point  700  feet  west  of  the  shaft,  and 
consider  the  proposition  of  running  this  ore  from  here  to  the  shaft,  and  dumping  the 
same  down  a  chute  2,000  feet  in  length.  Why  so  long?  Because  the  chute  must  be  on 
an  angle  of  4-5°  to  conform  to  the  Avest  wall,  and  to  reach  the  tunnel  from  this  level  at 
the  shaft.  Can  a  chute  be  made  to  work  that  distance  and  on  that  angle  ?  We  prac- 
tical miners  would  promptly  say,  no,  sir;  as  we  find  it  very  difQcult  to  maintain 
chutes  300  or  400  feet  in  length  standing  vertical.  Do  we  ever  make  them  on  angle? 
Never  at  45°,  and  never  on  any  angle  if  we  can  avoid  it,  as  they  clog  and  wear  much  more 
quickly  than  vertical  ones.  Sir,  jjermit  me  to  ask,  would  you  not  consider  us  guilty  of 
the  most  consummate  follj^  to  chute  this  ore  down  2,000  feet  (if  it  could  be  done)  to  this 
proposed  tunnel,  and  run  it  out  four  miles  for  the  privilege  of  hauling  up  heavy  hills 
to  mills,  when  we  can  run  the  car  loaded  with  ore  on  the  cage,  hoist  to  the  surface,  178 
feet,  place  the  ore  in  dumps  made  purposely  to  facilitate  the  loading  of  railroad  cars  or 
teams,  and  from  this  point  the  hauling  is  all  the  w  ay  down  hill  ?  What  does  it  cost  for 
hoisting  from  this  level  ?  During  the  month  of  July  we  hoisted  3,000  tons  from  here, 
drove  tbe  engine  to  run  the  blower  for  ventilating  the  drifts.  To  make  steam  neces- 
sary for  this  work  ten  cords  of  wood  were  consumed,  or  one-third  of  a  cord  each  twenty- 
four  hours.  As  you  will  notice,  one  car  goes  up,  while  the  car  in  the  next  compartment  of 
the  shaft  comes  down.  This  arrangement  makes  hoisting  easy,  also  very  economical, 
and  can  be  made  to  work  equally  well  at  2,000  feet  in  depth  as  it  does  here  at  200  feet. 
Fact  is,  the  matter  of  hoisting  from  any  depth  up  to  3,000  feet  can  be  easily  accom- 
plished. How  to  get  the  ore  out  from  these  deep  levels  is  not  the  important  question 
on  the  Pomstock.  To  find  the  ore  to  hoist,  that  is  where  the  insurmountable  difficulty 
comes  in.  To  solve  that  problem  requires  more  brain,  muscle,  and  money  than  all  other 
operations  along  the  vein  put  together.  Show  us  the  ore,  even  at  the  depth  of  3,000  feet, 
and  I  will  give  you  a  pledge,  sir,  that  we  will  never  ask  how  shall  we  get  this  ore  out. 
Relative  to  this  proposed  adit  as  a  means  of  entry  and  exit  for  men,  the  remarks  already 
made  are  i)erhaps  quite  sufficient  on  that  point.  In  brief,  the  whole  tunnel  project 
is  simply  impracticable,  unnecessary,  and  totally  uncalled  for  except  as  a  drain. 
Here  a  few  words  will  be  applicable  concerning  the  water-source  and  subterra- 
nean reservoirs  that  have  been  met  with.  All  water  found  in  this  mine  has  been  in 
reservoirs  ;  these  were  formed  by  the  clays  uniting,  so  that  in  shape  they  represented 
huge  basins.  The  water-suj)plie8  came  from  the  surface.  Melting  of  snows  for  thou- 
sands of  years  formed  the  water  which  circulated  to  and  filled  these  reservoirs.  Pros- 
pecting drifts  pierced  the  clays  and  tapped  these  water  deposits,  and  drained  them,  at 
the  various  stations,  until  the  clays  reached  the  west  Avail,  which  terminated  the 
reservoirs.  Below  the  1,000-foot  level  in  this  mine  water  was  not  met  Avith.  On  the 
1,250-foot  IcA'cl  there  was  no  natural  moisture.  The  Bullion  claims,  first  adjourning  us 
on  the  south,  reached  in  depth  100  feet  below  our  1,250-foot  station.  At  that  point 
the  earth  was  so  intensely  dry  that  dust  caused  from  the  working  pervaded  the 
drift,  very  much  to  the  discomfort  of  the  miners  in  said  drift.  If,  in  review,  these  facts 
are  given  their  proper  weight,  the  conclusions  naturally  follow  that  the  construction 
of  an  immense  adit  to  drain  the  Chollar  Potosi  mine  would  be  suj)erliuous. 

To  the  best  of  our  knoAvledge  we  have  made  answer  to  the  congressional  questions. 
We  must  next  proceed  to  answer  those  interrogatories  propounded  by  your  honorable 
body. 

COMMISSION  QUESTIONS. 

Question  No.  1.  Cost,  at  various  depths,  of  sinking  shafts  estimated  by  the  cubic  foot 
removed,  or  by  the  running  foot,  for  a  shaft  of  given  dimensions  ? 

To  give  answer  to  this  I  will  take  the  main  incline,  which  commences  at  a  point  891 
feet  down  from  mouth  of  shaft,  and  continues  down  on  an  angle  of  45°  to  the  east,  a 
distance  of  612  feet,  at  which  point  is  our  deepest  level.  Size  of  excavation  is  14  feet 
in  width,  9  feet  in  height.  This  excavation,  as  timbered,  forms  two  compartments. 
The  one  on  the  pump  side  is  6  feet  in  height,  in  clear  of  timbers,  by  6  feet  in  width,  in. 
clear  of  timbers.  The  other,  the  hoisting  compartment,  is  6  feet  in  height  by  4  feet 
in  width. 

Excavation  cost  per  running  or  lineal  foot $20  00 

Timber,  200  feet,  at  2i  cents  per  lineal  foot 5  00 

Timber  framing  and  setting,  per  lineal  foot 5  00 

Wear  and  tear  of  machinery,  oils,  and  incidentals 5  00 

Total  cost  per  running  or  lineal  foot 35  00 
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These  figures  represent  the  average  cost  per  lineal  foot  for  running  said  incline  from 
the  beginning  to  the  completion,  or  the  entire  length  of  012  feet.  Had  we  taken  down 
other  two  compartments  to  correspond  with  the  main  or  vertical  shaft,  the  expense 
■would  not  have  been  so  great  proportionally.    Material  passed  through  was  syenite. 

Question  No.  2.  The  present  cost  of  timbering  the  same  with  the  increase,  if  any, 
with  the  depth. 

Answer  to  this  question  was  merged  in  the  answer  made  to  No.  1,  except  "the  in- 
creased cost  of  timbering  as  depth  is  attained."  Practically  speaking  there  is  no 
increasei  n  the  cost. 

Question  No.  3.  The  cost  of  drifting,  in  the  various  rocks  met  with  in  your  opera- 
tions, estimated  cither  by  the  cubic  foot  or  by  the  running  foot,  specifying  the  dimen- 
sions of  the  cross-section." 

Answer.  In  answering  this  question  I  will  take  as  an  example  our  drift  at  the  178- 
foot  station,  the  same  that  you  passed  through  when  you  visited  the  mine.  The  drift 
is  700  feet  in  length  from  shaft  to  Belvidere  country.  In  making  the  drift  all  the  ma- 
terial common  to  this  section  outside  of  the  lode  was  passed  through,  such  as  audesite, 
quartzite,  porphyry,  and  clay.  The  following  figures  show  the  cost  jyev  runuiug  or 
lineal  foot : 

Per  foot 

Running  drift  by  contract,  contractors  furnishing  candles $.3  75 

Timber  and  framing 1  85 

Sharpening  tools 4 1  00 

Hoist  and  dei^osit  earth 3  00 

Total  cost  per  foot 9  60 


Size  of  drift  outside  of  timbers  is  6  feet  6  inches  by  9  feet  5  inches  by  5  feet  6  inches, 
(6  feet  6  by  9  feet  5  by  5  feet  C.)  A  diagram  of  shape  and  size  of  timber  in  drift  was 
handed  you.  With  your  consent  I  make  reference  to  said  diagram  to  show  size  of  drift 
in  clear  of  timber. 

Question  No.  4.  The  cost  of  timbering  the  same. 

Answer.  As  noted  above,  the  timber  and  framing  cost  $1  85  per  lineal  foot.  The 
putting  of  them  in  place  was  included  in  the  contract  for  running. 

Question  No.  5.  The  daily  progress  made  in  the  shafts  and  drifts  through  the  vari- 
ous rocks,  the  largest  force  that  can  be  worked  to  advantage  being  employed. 

Answer.  In  drift  from  shaft  at  178-foot  station  the  average  progress  was  6  feet  6 
inches — 6^  feet  each  twenty-four  hours.  In  sinking  the  incline,  average  progress  was 
4  feet  8  inches  each  twenty-four  hours.  At  both  the  incline  and  drift  all  was  done 
that  could  be  to  hasten  progress. 

Question  No.  6.  The  cost  of  raising  ore,  water,  &c.,  from  various  depths. 

Answer.  At  the  1,250-foot  station  material  was  taken  up  the  incline,  placed  on  the 
cages  in  shaft,  and  taken  to  the  surface  for  an  actual  cost  of  38  cents  per  ton.  Had  we 
succeeded  in  finding  ore  there  in  sufficient  quantities  to  have  kept  the  machinery 
steadily  employed,  35  cents  per  ton  would  cover  the  cost  of  hoisting.  The  water  quan- 
tity was  so  limited  when  we  were  operating  in  low  levels  that  for  weeks  together  the 
pumps  would  run  one  hour  only  out  of  the  twenty-four.  No  record  was  kej)t  of  that 
expense. 

Question  No.  7.  The  cost  of  pumping  at  your  mine  for  twelve  months,  preferably 
for  the  year  ending  June  30, 1871. 

Answer.  For  two  years  last  past  this  mine  has  been  entirely  exempted  from  pumping. 

Question  No.  8.  Has  the  water  in  your  mine  increased  or  diminished  with  the  depth, 
and  in  what  proportion  ? 

Answer.  As  depth  was  attained  water  diminished;  at  the  lowest  level  there  was  no 
water. 

Question  No.  9.  The  cost  per  ton  of  ore  for  milling,  and,  where  the  cost  of  transpor- 
tation to  the  mills  is  included,  the  cost  of  the  latter. 

Answer.  For  the  year  ending  May  31,  1871,  this  company  paid  $12  per  ton  for  the 
milling  and  transportation  of  their  ore.  What  the  cost  of  transportation  was  I  know 
not. 

Question  No.  10.  What  is  the  present  cost  of  artificial  ventilation  of  your  mine,  and 
how  does  it  increase  with  the  depth  ? 

Answer.  The  points  ventilated  in  this  mine  artificially  at  this  time  are  three ;  expense 
attending  same  is  75  cents  per  day.  The  cost  of  ventilation  at  the  deepest  levels  was 
$6  per  day. 

Question  No.  11.  How  long  a  time,  at  the  present  progress  of  working,  will  it  require 
to  exhaust  all  the  profitable  ore  in  the  mine  above  the  600-foot  level  ? 

Answer.  At  present  rate  of  working,  three  years'  time  will  exhaust  all  the  ore  in  the 
mine ;  that  is,  all  the  ore  that  is  known  to  exist. 

Question  No.  12.  How  long  between  the  600  and  1,000-foot  levels  ? 

Answer.  Up  to  this  date  no  ore  worthy  of  mention  has  been  found  below  the  600-foot 
level. 
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Question  No.  13.  At  what  depth  will  present  machinery  bo  available  for  hoisting 
the  ore  or  clearing  the  mine  from  water? 

Answer.  Two  thousand  and  two  hundred  feet  vertically ;  that  is,  the  machine  wo 
had  in  use  when  the  work  at  lower  levels  was  being  prosecuted  would  have  been 
sufficient  to  have  reached  the  distance  above  stated. 

To  question  No.  14  answer  will  be  omitted,  for  the  reason  that,  all  work  at  our  lower 
levels  being  suspended,  to  attempt  to  make  answer  could  be  nothing  more  than  guessing. 

Question  No.  15.  What  is  the  width  of  the  lode,  and  also  of  productive  view  matter, 
at  the  various  levels  in  your  mines  ? 

Answer.  The  width  of  the  Comstock  is  a  matter  that  is  to-day  entirely  undecided. 
The  productive  view  matter  in  this  mine  has  averaged  about  45  feet  in  width. 

Question  No.  16.  What  has  been  the  expense  of  prospecting  the  mine  for  the  year 
past  ? 

Answer.  For  the  year  ending  last  31st  of  May,  $143,800  were  expended  in  repairs, 
prospecting,  dead  work,  and  incidentals.  About  |lOO,000  of  that  amount  was  spent 
strictly  for  prospecting. 

Question  No.  17.  How  does  the  pay-ore  compare  at  each  level,  from  the  surface 
downward? 

Answer.  The  best  ore  produced  by  this  mine,  both  as  to  quantity  and  quality,  was 
taken  out  from  the  surface  downward  to  the  300-foot  level.  Below  that  point  the  ore 
diminished  in  quantity  and  quality  until  it  ran  out. 

Having  concluded  and  made  answers  to  the  best  of  my  understanding  of  your  ques- 
tions, I  beg  leave  to  say  that  should  some  of  the  answers  prove  to  you  vague,  I  will  be 
most  happy  to  make  further  explanation,  if  you  will  at  any  time,  by  letter  or  other- 
wise, signify  your  desire  for  such.  Permit  me  to  add  further,  that  by  referring  to 
Clarence  King's  Mining  Industry,  or  the  Annual  Report  of  this  company,  you  may 
gather  the  information  to  make  clear  what  may  prove  cloudy  to  you  in  some  answers 
I  have  made. 

I  am,  sir,  very  respectfully,  yours, 

ISAAC  L.  REQUA, 
Superintendent  of  Chollar  Potosi  Mine. 

Brevet  Major  General  H.  G.  Weight, 

Senior  officer  of  Suiro  Tunnel  Commission. 

EXPLANATION. 

On  folio  20  the  cost  of  hoisting  from  the  1,250-foot  level  is  35  cents  per  ton.  This 
work  was  done  thirty  months  ago.  At  that  time  wood  was  $14  per  cord ;  now  the  price 
is  $10.     Other  expenses  were  larger  then  than  now. 

Beyond  a  doubt  further  reductions  in  cost  of  fuel  will  be  made;  also  other  expenses 
which  w411  so  far  economize  operations  that  25  cents  would  cover  the  actual  expense 
of  hoisting  per  ton  from  the  1,250-foot  level. 

I  beg  your  indulgence  to  express  to  your  honorable  committee  my  firm  conviction 
concerning  the  utility  of  the  proposed  tunnel.  If  said  tunnel,  with  the  pro^iosed  lat- 
eral branches,  was  now  comijlete,  and  the  owners  of  the  tunnel  should  sign  a  compact 
with  the  mine-owner  agreeing  to  relinquish  their  right  to  collect  royalty,  also  that  the 
mine-owners  should  have  the  right  of  Avay  through  said  adit  to  run  ore-timber,  &c., 
and  that  tolls  for  use  of  said  tunnel  should  not  be  collected,  I  am  sure  true  economy 
would  then  be  to  hoist  the  ore  by  machinery  to  the  surface  as  we  are  now  doing. 

Not  wishing  to  exhaust  your  patience  by  dry  figures  to  prove  the  above  conclusions, 
I  will  simply  say  that  proof  abundant  can  be  given  to  substantiate  the  assertion. 
Respectfully,  yours, 

ISAAC  L.  REQUA. 


Office  Chollar  Potosi  Mining-Company, 

Virginia,  Nevada,  July  21,  1871. 
Gentlemen  of  the  Sutro  Tunnel  Commission : 

In  reply  to  your  questions  concerning  the  cost  of  running  the  tunnel  on  the  first 
station  from  new  shaft  of  Chollar  Potosi  Mining  Company  west  700  feet,  I  beg  leave 
to  submit  the  following  as  the  total  cost  per  foot : 

Per  linear 
foot. 

Running  drift  by  contract,  contractors  provide  candles $3  75 

Timber  and  framing 1  85 

Sharpening  tools 1  00 

Hoist  and  deposit  earth 3  00 

Total 9  60 
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Size  of  drift  outside  of  timbers  is  6  feet  6  inches  by  9  feet  5  inches  by  5  feet  6  inches. 
The  diagram  connected  gives  the  size  in  clear  of  timber. 
Ruspcctfully,  yours, 

ISAAC  L.  REQUA. 

Superintendent. 


3  feet  2  inches. 


4  feet  1  inch. 


^. 


Scale  :  i^  of  an  loch  to  the  foot. 
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APPENDIX  H. 

Gold  Hill,  Nevada,  Ociobcv  4,  1871. 

Dear  Sir  :  The  followiDg  are  my  answers  to  your  various  questions,  which  I  have 
endeavored  to  answer  as  correctly  as  ijossible : 

The  Imperial  and  Empire  shaft,  7i  by  20  feet  outside  of  timbers,  containing  150  cubic 
feet  to  each  running  foot,  was  sunk  between  the  1,200  and  1,300-foot  levels  for  36  cents 
per  foot,  all  in  very  hard  blasting  rock,  or  24  cents  per  cubic  foot,  including  labor  of 
timbering.  This  portion  of  the  shaft  Avas  sunk  in  the  vein  where  the  quartz  was  very 
hard,  and  a  large  quantity  of  water  to  contend  with.  In  good  ground  the  same  shaft 
can  he  sunk  for  15  cents  per  cubic  foot,  including  labor  of  timbering,  or  $18  90  per  run- 
ning foot. 

No.  2.  The  cost  to  timber  a  shaft  7|  by  20  outside  of  timbers,  for  100  running  feet,  will 
require  15,000  feet  of  13  by  12  and  10  by  15,  and  11,200  feet  of  plank,  equal  to  2^  feet  of 
timber  for  each  cubic  foot  of  earth  removed.  Heavy  ground  will,  of  course,  require 
more  timber. 

No.  3.  The  cost  of  drifting  varies  under  so  many  different  circumstances  it  is  next  to 
impossible  to  give  a  correct  estimate.  The  size  of  our  drifts,  usually  6  by  9  outside  of 
timber,  with  good  cool  air,  can  be  run  for  $7  per  foot  in  hard  blasting  ground.  The 
same  ground  with  thermometer  110°  will  cost  $32  per  running  foot,  or  59  cents  i^er 
cubic  foot. 

No.  4.  Cost  of  timbering  the  above  drifts  with  sets  5  feet  from  centers  would  be  $3  24 
per  running  foot,  or  6  cents  per  cubic  foot. 

No.  5.  Daily  progress  in  good  air,  7  feet ;  thermometer  110°,  18  inches  to  2  feet. 

No.  6.  The  cost  of  raising  ore,  &c.,  from  1,300-foot  level  to  the  surface  is  27  cents  per 
ton  ;  that  is,  running  our  present  machinery  full  capacity.  Estimated  cost  from  2,000- 
foot  level,  50  cents  per  ton.  This  estimate  includes  every  expense  except  wear  and  tear 
of  machinery. 

No.  7.  The  cost  of  raising  the  water  for  the  past  year  is  difficult  to  get  at.  Not  having 
any  pumps  it  was  raised  to  the  service  with  a  tank  which  we  run  only  when  absolutely 
necessary. 

No.  8.  See  no  perceptible  change  in  water  from  250-fobt  level  to  1,300-foot  level ;  if 
any,  it  has  decreased. 

No.  9.  Company  mill ;  cost  of  milling,  |7  90,  including  hauling,  which  was  45  cents 
per  ton. 

No.  10.  Cost  of  artificial  ventilation  :  one  Eoot's  blower,  $18  per  day,  carrying  air  to 
1,340-foot  level. 

No.  11.  All  the  available  ore  from  the  600-foot  level  to  the  surface  is  exhausted,  unless 
the  cost  of  milling  be  reduced. 

No.  12.  From  600-foot  level  to  our  present  lowest  or  1,300-foot  level,  the  vein  in  Impe- 
rial and  Empire  mines  has  been  comparatively  barren. 

No.  13.  Our  present  machinery  in  use  at  the  mine  will  be  available  for  hoisting  to  a 
depth  of  at  least  2,500  feet. 

No.  14.  The  width  of  the  lode  at  the  various  levels  varies;  on  700-foot  level  the  vein 
was  425  feet  between  walls  ;  on  900-foot  level,  308 ;  on  1,300-foot  level,  150  feet  from 
east  to  west  wall ;  productive  vein-matter  varies  in  width. 

No.  15.  The  cost  of  prospecting  for  the  year  past  was  about  $110,000. 

No.  16.  The  pay-ore  was  quite  uniform  from  the  surface  down  to  700-foot  level,  where 
the  vein  had  got  to  be  so  very  wide  and  ore  so  scattered  it  could  not  be  made  to  pay. 
The  vein  seems  to  be  getting  more  concentrated  as  we  go  deeper. 
Very  respectfully,  yours,  &c., 

E.  N.  GRAVES, 
Superintendent  Imperial  and  Emyire  Mines. 

Brevet  Major  General  H.  G.  Wright, 

/Swfro  Tunnel  Commissioner. 
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Gold  Hill,  August  31,  1871. 
Dear  Sir  :  Your  favor  of  28th  ultimo  duly  received,  and  all  your  questions  noted  and 
answered  as  folloAvs,  as  concisely  as  jjossible  with  regard  to  accuracy : 
The  value  of  bullion  extracted  from  the  Yellow  Jacket  mine  since  date 

of  incorporation  in  February,  1863,  as  per  books  of  company,  was $12, 772, 172 

Bullion  from  ore  sold  since  the  above  date,  and  product  of  mine  pre- 
vious to  the  same,  estimated  at 1, 500, 000 

Total  amount  of  bullion 14, 272, 172 
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The  present  yield  of  the  mine  is  about  $180,000  per  month,  or  about  |2,000,000  per 
year.     The  probable  future  yield  ^vill  no  doubt  equal  the  past. 

The  j2:eologieal  value  of  the  tunnel  Avill  eonsist  in  its  showing  a  section  of  the  country 
twenty-two  hundred  (thousand?)  (22,000)  feet  east  of  the  Comstock  lode,  a  longer 
section  than  is  probal>ly  shown  by  any  similar  work  in  the  United  States,  and  conse- 
quently of  value  to  science.     The  practical  value  of  said  tunnel  will  be  its  use  as  an 
adit  for  the  lode;  as  a,  means  of  ventilation  it  will  be  of  value  to  any  mine  connecting 
its  workings  with  the  tunnel,  but  I  think  of  no  more  value  than  the  connections  for 
,  air  passages  between  the  several  shafts,  as  at  present  made.     For  the  purposes  of  ex- 
!  tracting  ore  above  the  tunnel  level,  it  will  be  of  very  little  value.     We  lind  that  chutes 
j  over  150  feet  in  length  are  very  expensive  to  keep  in  repair  and  open.     Chutes  of  even 
that  length  are  apt  to  become  choked,  when  there  is  great  danger  and  difficulty  in 
clearing  them,  for  which  reason  wo  seldom  make  our  working  levels  more  than  100 
feet  apart,  (vertical.)  or  about  140  feet  on  slope  of  lode.    Another  objection  is  the  ad- 
ditional labor  of  climbing  and  upraising  of  tools  and  timbers. 

The  cost  of  sinking  shafts  varies  under  so  many  different  circumstances  that  I  can 
only  give  practical  results  that  I  can  obtain  from  x^resent  and  former  work.  A  shaft 
7  by  18  feet  outside  of  timbers,  or  full  size,  can  be  sunk  for  $17  64  per  running  foot,  or 
14  cents  per  cubic  foot  of  earth  removed.  This  is  in  blasting  ground,  and  includes  labor 
of  timbering. 

Yellow  Jacket  shaft,  between  1,000  and  1,100-foot  levels,  8  by  24  feet,  full  size,  was 
sunk  for  $27  per  running  foot,  or  about  14  cents  per  cubic  foot,  all  blasting  ground. 
Temperature  of  air  93°,  labor  of  timbering  included. 

Incline  below  1,100-foot  level,  full  size,  9  by  14  feet,  an  angle  of  45°,  all  blasting  ground, 
sunk  for  $20  per  running  foot,  or  15^  cents  per  cubic  foot.  Average  3|-  feet  per  day  ; 
four  shifts  of  six  hours  each,  four  men  each. 

The  cost  of  timbering  such  ground  as  the  above,  that  is,  cost  of  timber  and 
framing  the  same,  will  be  about  3  feet  of  timber  (lumber  or  board  measure)  for  each 
cubic  foot  of  earth  removed,  or  say  10  cents  x>er  cubic  foot  of  shaft.  Heavy  clay  or 
swelling  ground  will  require  twice  the  same. 

The  cost  of  drifting,  like  cost  of  sinking  shafts,  depends  on  character  of  ground  and 
temperature  of  air.  Have  run  drifts  in  hard  blasting  ground,  (cool  air,  size  full,)  6  by 
9,  for  $7  per  running  foot,  or  13  cents  per  cubic  foot  of  earth  removed.  Same  ground, 
with  temperature  of  air  107°,  cost  $30  per  running  foot,  or  55^  cents  per  cubic  foot, 
cost  of  labor  of  timbering  included  in  the  above.  With  cool  air  made  3^  feet  per  day  ; 
with  air  at  107°,  20  feet  per  mouth. 

Cost  of  timber  for  drift  above  size  (6  by  9  feet)  will  be  $3  42  per  running  foot,  or  6^ 
cents  per  cubic  foot.  Have  run  drifts  the  above  dimensions,  good  working  ground,  and 
timber  the  same,  10  feet  ]}er  twenty-four  hours. 

The  cost  of  raising  ore,  waste,  &c.,  the  past  ten  days,  from  1,130-foot  level  to  the 
surface,  (3,025  tons,)  was  37^  cents  per  ton  of  2,000  pounds.  Estimate  that  we  can 
raise  ore,  &c.,  from  2,000-foot  level  for  64  cents  X)er  ton.  The  above  includes  all  cost 
of  engineers,  brakeman,  firemen,  fuel,  water,  oils,  &c.,  but  not  wear  and  tear.  Can 
raise  or  lower  men  to  2,000-foot  level,  in  four  minutes,  for  6  cents  per  man. 

The  cost  of  pumping  the  past  year  at  Yellow  Jacket  mine  has  been  very  small. 
Have  not  run  pumps  for  sixty  days  at  a  time.  Water  of  whole  mine  has  not  exceeded 
1  inch  (miner's  measure,  6-inch  pressure)  the  whole  year. 

The  water  in  the  mine  has  decreased  from  20  inches,  at  250-foot  level,  to  less  than  1 
inch,  1,130-foot  level ;  (miner's  measure,  6-incli  pressure.) 

The  cost  of  milling  at  present  is  $12  per  ton.  Cost  of  transportation  to  river  mills  is 
about  $2  50  per  ton  ;  to  steam  mills  within  county  lines,  about  60  cents  i)er  ton.  Cost 
of  transportation,  included  in  cost  of  milling  ore,  $12. 

Cost  of  running  two  of  Eoot's  patent  blowers.  No.  3  and  No.  5,  is  about  $12  per  day. 
Carry  air  to  four  different  iioints  ;  nearest  1,300  feet  from  blower  ;  most  distant  2,200 
feet.  I  am  unable  to  state  how  long  a  time  it  will  take  to  exhaust  all  profitable  ore 
above  600-fbot  level,  or  between  600  and  1,000  foot  levels.  I  am  ignorant  of  the  quan- 
tity in  place. 

The  present  machinery  in  use  at  the  mine,  witii  addition  of  necessary  pumps,  ropes, 
&c.,  will  be  available  for  hoisting  and  pumping  to  a  depth  of  2,500  feet  from  surface. 

The  width  of  the  lode  at  the  various  levels  has  never  been  definitely  determined. 
Have  made  a  cross-section  of  over  400  feet  on  1,000-foot  level  without  finding  either 
side  or  wall.    Productive  vein-matter  has  varied  from  12  inches  to  24  feet  in  width. 

The  cost  of  prospecting  the  mine  the  past  year  has  been  about  30  per  cent,  of  the 
■whole  expense  of  mine  for  labor  and  cost  of  materials,  or  say  $172,000. 

Pay-ore  has  been  very  regular  from  the  surface  to  1,100-foot  level. 

You  will  xilease  excuse  my  tardiness  in  replying  to  your  various  questions.    Absence 
and  want  of  time  are  my  only  excuse. 
Yours,  respectfully, 

THOMAS  G.  TAYLOR,  Swpenntendent. 

Brevet  Major  General  H.  G.  Wkight, 

Sutro  Tunnel  Commissioner, 
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APPENDIX  J. 

Office  of  State  Suhveyor  General  and  Land  Register, 

Carson  City,  Nevada,  November  8,  1871. 

Sir  :  In  reply  to  your  inquiries,  hereinafter  given,  and  numbered  from  1  to  7, 1  have 
to  make  the  following  report : 

"  Ist.  The  fall  of  Carson  River  from  the  Mexican  Dam  to  the  best  location  for  a  large 
dam  above  and  nearest  to  Dayton.  (This  is  probably  at  the  point  where  the  Franklin 
Mill-dam  now  is." ) 

The  fall  is  155  feet  from  Mexican  Dam  to  the  Franklin  Dam. 

"  2d.  The  fall  of  Carson  River  from  the  point  selected  for  a  large  dam  to  a  point  op- 
posite the  Sutro  Tnnnel." 

The  point  selected  is  the  Franklin  Dam.  Fall  of  river  from  this  point  to  a  point 
opposite  Sutro  Tunnel  is  100  feet. 

"  3d.  The  height  of  high  water  in  the  river  when  highest  and  when  lowest ;  also  the 
height  in  each  month  of  the  year,  if  possible  to  be  ascertained,  and  the  rapidity  of  flow 
at  these  different  times." 

The  average  flow,  taking  one  year  with  another,  is  as  follows,  estimated  in  square-feet 
section,  with  a  velocity  of  four  miles  per  hour :  In  the  month  of  May,  600  square  feet ; 
in  June,  700  ;  in  July,  700  ;  in  August,  600  ;  in  September,  500  ;  in  October,  500  ;  in 
November,  400  ;  in  December,  400  ;  in  January,  400 ;  in  February,  400 ;  in  March,  400 ; 
and  in  April,  500.  This  gives  an  average  monthly  section  of  503.33  square  feet,  with 
the  velocity  as  above  given.  The  perpendicular  rise  and  fall  of  the  river  per  month 
cannot  be  given,  but  the  extremes  of  highest  water  in  floods  and  lowest  water  in  drought 
are  from  8  to  10  feet  in  the  average  width  of  the  channel. 

I  would  state  that  the  amount  of  water  flowing  in  the  Carson  River  this  year  is  ex- 
tremely small — far  less  than  ever  known  since  the  settlement  of  the  State  ;  and  it  is 
not  probable  that  a  similar  reduction  will  happen  in  many  years.  I  have,  therefore, 
based  no  estimate  or  calculation  upon  this  year.  For  the  months  of  August,  Septem- 
ber, and  October,  and  up  to  the  present  time,  the  flow  has  been  only  25  cubic  feet  on  a 
grade  of  10  feet  to  the  mile. 

"  4th.  The  cross-section  of  the  river,  at  the  best  point  for  a  large  dam,  to  be  suffi- 
ciently large  and  high  to  hold  all  the  water  to  the  level  of  the  Mexican  Dam." 

This  cross-section  is  selected  as  the  Franklin  Dam,  and  is  shown  on  accompanying 
diagram. 

"  5th.  Approximate  area  in  square  miles  of  the  reservoir  or  lake  thus  created." 

Exclusive  of  any  overflow  at  the  town  of  Empire,  a  tract  15  chains  wide,  and  eleven 
and  three-quarters  miles  long  from  Mexican  Dam  to  the  prox)osed  large  dam,  the  surface 
of  water  thus  created  would  be  1,410  acres,  or  two  and  one- fifth  square  miles. 

"6th.  Estimated  dimensions  and  cost  of  dam  to  answer  the  above  purpose." 

This  dam  should  be  837  feet  long  and  155  feet  hi^h,  (see  accompanying  diagram,) 
and  would  cost  not  less  than  $200,000.  But  by  moving  the  site  one  mile  up  the  river 
from  the  Franklin  Dam,  the  dimensions  and  expense  would  be  greatly  reduced. 

"  7th.  Length  of  canal  from  location  of  dam  to  the  mouth  of  the  tunnel,  including  its 
windings  in  following  the  horizontal  curve ;  also,  size  of  canal  in  order  to  carry  oft"  the 
average  and  accumulated  flow  of  water  ;  also,  estimated  cost  of  construction  of  canal." 

The  length  of  canal  would  be  five  and  one-half  miles.  The  size  of  canal  would  be  a 
cross-section  of  COO  square  feet.  The  cost  of  construction  of  canal,  taking  a  mean  aver- 
age between  excavating  and  fluming,  would  be  $250,000. 

With  the  exception  of  the  fall  of  river  and  distances  herein  given,  the  estimates  could 
only  be  approximated ;  want  of  time  has  prevented  my  making  a  careful  and  accurate 
estimate. 

JOHN  DAY, 
Surveyor  General  State  of  Nevada. 

Adolph  Sutro,  Esq., 

San  Francisco,  California. 
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APPENDIX  L. 

The  following  estimate  is  based  upon  four  miles  or  21,120  running  feet  of  the  Sutro 
Tunnel  complete  : 

The  largo  timbers  are  12  inches  squai*e,  and  are  set  5  feet  apart  from  center  to  center. 

The  lagging  are  3  inches  thick,  C  inches  wide,  and  5  feet  long,  containing  lumber  as 
follows,  to  wit : 

ITeet. 

4,225  bents,  containing  840  feet  each 3, 549, 000 

4,225  bents  lagged,  containing  570  feet  each 2, 407, 680 

8,450  supports  for  track,  containing  36  feet  each 304, 200 

84,480  lineal  feet,  or  16  miles,  track  timber,  6  by  6 253,440 

5 

Total  feet 6,    14,320 

At  $40  per  M $260, 572  80 

4,225  bents  properly  in  place,  at  $25  each 105,625  00 

Total  cost 366,197  80 

Cost  per  linear  foot $17,33.88 

Eespectfully, 

J.  C.  HAZLETT. 
The  Hon.  The  Sutro  Tunnel  Commissioners. 


APPENDIX  M. 


San  Francisco,  California,  Novemler  23,  1871. 

My  Dear  Sir  :  It  was  my  intention  to  avail  myself  of  the  opportunity  to  present 
some  additional  statements  in  regard  to  the  Sutro  Tunnel,  but  my  time  has  been  so 
very  much  occupied  since  my  return  to  California  that  it  has  been  almost  impossible 
for  me  to  fiud  the  necessary  leisure. 

I  think  now  that  I  shall  have  to  reply  to  the  statements  of  some  of  the  superintend- 
ents of  the  mines  on  the  Comstock  lode  after  your  report  is  published,  so  I  may  ascer- 
tain what  position  they  take ;  my  reply,  of  course,  can  then  form  no  part  of  your 
report. 

You  are,  no  doubt,  well  aware  of  the  continued  and  persistent  prevarications  of  the 
men  who  oppose  the  great  work  in  which  I  am  engaged ;  and  since  I  have  given  a  com- 
plete history  of  the  tunnel  enterprise  and  the  motives  for  that  opposition  in  a  speech 
delivered  by  me  at  Virginia  City,  Nevada,  some  time  ago,  I  iuclose  a  copy  of  the  same, 
and  would  respectfully  ask  to  have  the  same  embodied  in  the  appendix  to  your 
report. 

That  a  work  of  the  magnitude  of  the  Sutro  Tunnel,  which  will  radically  change  the 
mode  of  working  the  mines,  should  find  much  local  opposition,  cannot  be  wondered  at. 
It  is  the  old  fight  of  stage-coaches  against  railroads,  and  such  fights  will  always  take 
place  as  long  as  improvements  are  contemplated. 

I  forwarded  to  you  some  days  ago  estimates  of  the  cost  of  large  dam  across  Canon 
Eiver,  with  other  statistical  information  about  the  water-power  on  the  river,  which  I 
hope  has  duly  reached  you. 

I  am,  dear  sir,  your  most  obedient  servant, 

ADOLPH  SUTRO. 

Major  General  H.  G.  Wright, 

Senior  Officer  Sutro  Tunnel  Commisaioners. 


SPEECH  OF  ADOLPH  SUTRO,  ON  THE  SUTRO  TUNNEL  AND  THE  BANK  OF 

CALIFORNIA. 

Fellow-citizens  :  For  some  years  x>a8t  I  have  been  closely  identified  with  an  enter- 
prise which  has  a  vital  bearing  upon  the  prosperity  of  this  section  of  country,  and  if  I 
appear  before  you  now  for  the  first  time  in  my  life  as  a  public  speaker,  it  is  with  a 
thorough  conviction  that  upon  its  success  depends  your  future  welfare. 

You  have  all  heard  of  the  Sutro  Tunnel,  but  I  believe  there  are  many  among  you 
who  do  not  entirely  understand  its  importance,  and  the  great  results  which  must  flow 
from  its  construction.     If  you  will  have  a  little  indulgeuce  with  me  then,  I  shall  try 
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to  explain  to  yon  what  the  tnnnel  will  accomplish,  what  has  thus  far  prevented  its 
construction,  and  show  you  that  by  joint  action  you  can  easily  consummate  and  carry 
out  what  appears  to  be  a  gigantic  undertaking. 

It  will  become  necessary,  in  the  course  of  my  remarks,  in  order  that  you  may  prop- 
erlj'^  understand  this  tunnel  project,  to  expose  some  of  the  doings  of  an  institution 
called  the  California  Bank.  I  shall  tell  the  truth,  without  fear  or  reservation,  for  I 
have  come  here  to  "  light  it  out  on  this  line/'  and  I  intend  to  do  so,  "  though  the 
heavens  fall." 

About  ten  years  ago,  Peter  O'Reilly  discovered  the  existence  of  silver  on  what  is 
now  known  as  the  Comstock  lode,  the  richest  silver  vein  of  which  there  is  any  record 
in  ancient  or  modern  history.  Work  during  that  space  of  time  progressed  rapidly, 
and  where  it  was  an  easy  task  to  extract  the  minerals  from  these  mines  in  the  begin- 
ning, it  is  now  one  of  extreme  difficulty.  They  have  reached  an  average  depth  of 
probably  1,000  feet,  and  we  tind  that  nearly  fifty  steam-engines  are  required  to  x>ump 
out  the  water  and  hoist  the  ore.  The  expenses  of  keeping  so  much  machinery  iu 
motion  is  immense,  and  even  at  this  present  time  tbey  absorb  so  much  of  the  profits 
that  it  has  already  become  unprofitable  to  work  some  of  the  mines. 

It  is  not  only  the  original  cost  of  the  machinery  and  the  enormous  consumption  of 
fuel,  in  a  country  where  no  coal  exists,  but  the  constant  additions,  the  wear  and  tear 
of  engines,  boilers,  cables,  cages,  &c.,  &c.;  the  vexatious  delays  by  breaking  down ; 
the  lengthening  out  of  the  pumps,  pipes,  and  rods ;  the  excavations  for  and  the  con- 
struction of  pump-bobs ;  the  engineers,  firemen,  and  other  airendants  required ;  in 
fact,  the  innumerable  and  constant  expenses  connected  Avith  the  operation  of  exten- 
sive and  heavy  machinery,  which  has  to  be  increased  for  every  foot  of  descent,  and 
which  makes  it  only  a  question  of  time  when  these  mines  will  have  to  be  abandoned, 
no  matter  how  rich  the  ore. 

In  addition  to  all  this,  we  find  that  the  heat  at  the  present  depth  has  so  much  in- 
creased that,  notwithstanding  the  imi)roved  ventilating  apparatus,  the  men  can  do  but 
one  half  the  work  they  could  in  a  cool,  healthy  atmosphere,  and  the  loss  in  consequence 
is  more  than  a  million  of  dollars  per  annum. 

Is  it  any  wonder,  then,  that  these,  the  richest  mines  in  the  whole  world,  will  no 
longer  pay  under  the  present  unwise  system  of  working?  You  arc  told  that  in  order 
to  make  them  iirofitable  again  your  wages  must  be  reduced,  and  next  in  succession 
you  will  be  told  that  white  labor  does  not  pay  any  more  at  all,  but  that  Chinese  must 
take  its  i>lace.  If  the  mines  do  not  pay  now,  what  will  be  their  condition  in  two  or 
three  years  from  now  ?  If  it  requires  from  forty  to  fifty  steam-engines  to  work  them 
at  a  depth  of  1,000  feet,  how  many  will  be  required  at  a  depth  of  1,500  or  2,000  feett 
If  the  thermometer  now  stands  at  95  or  100  degrees  Fahrenheit,  and  the  miners  become 
consumptive  for  the  want  of  oxygen  in  the  air,  and  can  do  but  one  half  their  usual 
amount  of  work,  what  will  become  of  them  at  that  greater  depth  ?  Will  it  be  possible 
to  work  them  at  all  ? 

I  might  cite  numerous  instances  of  mines  in  Mexico,  and  all  parts  of  the  world, 
which  had  to  be  abandoned  on  account  of  the  rapidly  increasing  expenses  as  dei)tli 
was  reached,  but  I  cannot  go  into  these  details  on  the  present  occasion  ;  all  I  can  say 
to  you  is,  that  experience  in  all  x)laces  and  at  all  times  has  shown  that  mines  at  some 
time  do  reach  a  depth  ivhere  the  consianily  increasing  cost  of  mining  exceeds  the  yield,  and 
hence  we  find  that  during  several  thousand  years  of  mining  operations,  even  by  means 
of  tunnels  and  other  auxiliaries,  the  greatest  depth  that  has  yet  been  reached  on  any 
mine  in  the  world  is  but  2,700  feet. 

The  laws  of  nature  and  of  mechanics  are  alike  everywhere,  and  it  is  my  firm  belief 
that  some  of  the  mines  on  the  Comstock  lode  have  already  reached  a  depth  where  it 
no  longer  pays  to  work  them,  and  that  they  all  will  reach  that  depth  before  a  deep 
tunnel  can  possibly  be  completed.  Wluit  then  will  become  of  the  once  flourishing 
counties  of  Story,  Ormsby,  Lyon,  Washoe,  and  Douglas,  which  almost  entirely  depend 
on  the  produce  of  these  mines  ?  Is  it  not  proper  that  every  good  and  well-thinking 
citizen  should  earnestly  reflect  upon  the  fate  that  would  overreach  this  commonwealth 
should  that  great  and  only  source  of  our  prosperity  cease  to  exist  ? 

There  would  no  longer  be  employment  for  the  miner,  the  laborer,  the  mill-hand,  the 
carpenter,  the  blacksmith,  the  mason,  the  teamster.  Ko  longer  would  there  be  any 
one  to  support  and  patronize  your  newspapers,  groceries,  bar-rooms,  hotels,  livery 
stables,  express  companies,  assay  oflfices,  dry  goods,  clothing,  millinery,  drug,  hardware, 
cigar,  fruit,  and  book  stores. 

Your  dwelling-houses  would  be  deserted;  your  stores  without  tenants;  your  real 
estate  valueless;  your  mills  would  be  idle;  no  more  lumber  would  be  required ;  your 
farmers  and  gardeners  would  no  longer  have  a  market ;  your  State  government  would 
commence  to  totter;  the  assessor  would  find  his  assessment-roll  grow  gradually  less ;. 
the  treasurer  would  see  his  cash  account  diminish  in  the  same  proportion ;  your  State 
credit  would  be  sadly  shaken ;  the  people  in  the  mining  districts  of  the  eastern  portion 
of  Nevada  would  have  to  bear  the  whole  burden  of  taxation  to  support  the  govem- 
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inent  and  to  pay  the  interest  on  the  State  debt,  and  bankruptcy,  riiiu,  and  desolation 
Avonld  be  brousbt  upon  a  once  flourisbin*!:  country. 

Tliis  is  a  sad  picture;  it  is  its  darkest  side ;  but  is  it  not  well,  while  we  are  still  in  a 
condition  to  act,  wbilc  we  have  sufficient  strength  left  to  go  to  some  exertion,  while 
we  have  the  means  for  self-preservation,  to  look  the  enemy  boldly  in  the  face  and  de- 
vise such  means  as  will  avert  the  calamity  ? 

The  only  remedy  which  presents  itself,  sure  and  certain  in  its  operations,  is  the  con- 
struction of  the  Sntro  Tunnel.  The  day  work  is  commenced  on  that  tunnel,  with  a 
reasonable  |)rospect  of  completing  it,  that  day  you  give  a  new  lease  of  life  to  this 
section  of  country.  From  that  day  on  you  instill  new  confidence  into  the  future ;  from 
that  day  on  your  real  estate  and  other  property  will  once  more  assumes  a  value,  and 
people  will  no  longer  say  to  you,  as  nine  out  of  ten  do  now,  that  they  are  going  to 
leave  the  country  in  a  few  months. 

Great  tunnels  have  been  constructed  for  centuries  in  all  countries  where  mining  is 
carried  on  intelligently,  and  they  have  accomplished  precisely  what  we  desire  to  ac- 
complisli  here.  I  might  give  you  instances  of  tunnels  constructed,  three  or  four  times 
the  length  of  the  one  proposed  here,  while  they  gave  but  one-sixth  the  depth;  I  might 
relate  to  you  the  magnificent  results  obtained  from  their  completion;  I  might  tell  you 
of  the  enormous  fortunes  which  were  obtained  thereby,  and  give  you  many  other 
interesting  particulars  were  it  not  for  the  want  of  time  to-night. 

The  Sutro  Tunnel,  starting  at  a  point  near  Carson  River,  will  reach  the  Comstock 
lode  in  a  distance  of  20,178  feet,  and  cut  the  same  at  a  perpendicular  depth  of  1,922 
feet,  or  a  depth  along  the  dip  of  the  lode  of  2,900  feet  below  the  floor  of  the  Gould  & 
Curry  Company's  former  office.  In  order  to  expedite  the  work,  four  shafts  will  be  sunk 
on  the  tunnel  route,  from  the  bottom  of  which,  at  the  proper  depth  of  the  tunnel  level, 
drifts  will  be  extended  in  each  direction.  After  reaching  the  Comstock  lode,  the  tun- 
nel will  be  continued  northerly  along  the  lode  to  and  beyond  the  Sierra  Nevada  mine, 
and  southerly  along  the  lode  to  and  beyond  American  Flat. 

A  very  elaborate  report  was  made  some  time  ago  by  R.  G.  Carlyle,  esq.,  an  engineer 
of  a  high  order  of  ability,  on  the  details  of  construction  and  cost  of  the  tunnel ;  his 
report  covers  about  200  foolscap  pages,  is  full  of  illustrations,  and  in  its  details  alto- 
gether a  creditable  and  reliable  work  ;  his  estimate  gives  the  cost  of  the  tunnel  at  about 
i^lOO  in  gold  per  foot,  which,  probably,  is  somewhat  below  the  mark,  taking  into  con- 
sideration the  unknown  difficulties  usually  encountered  in  such  extensive  works ;  he 
estimates  the  time  necessary  to  complete  it  at  two  and  a  half  years. 

The  princij^al  advantages  this  tunnel  will  create,  as  far  as  mining  operations  on  the 
Comstock  lode  are  concerned,  may  be  enumerated  as  follows  : 

First.  All  pumping-machiuery  may  be  dispensed  with  as  soon  as  the  tunnel  is  com- 
pleted, for  the  shafts  now  existing  on  the  Comstock  lode  may  at  once  be  connected 
with  the  tunnel  by  boring,  which  is  at  the  present  time  accomplished  rapidly,  and  at 
small  expense,  thus  draining  oif  the  water  from  the  shafts  and  permitting  their  con- 
nection with  the  tunnel  without  delay. 

Second.  The  moment  this  connection  is  accomplished  the  most  perfect  ventilation  is 
insured — drawing  off  the  fumes  of  powder  like  a  chimney  would  2,000  feet  in  height, 
cooling  the  atmosphere,  giving  health  and  vigor  to  the  miners,  and  preserving  the 
timbers. 

Third.  The  mines  may  thereafter  be  opened  by  numerous  stations  or  galleries  to  the 
whole  depth  of  2,900  feet,  thus  showing  the  ditfereut  bodies  of  ore  contained  in  the 
mines,  exposing  many  millions  of  treasure  to  the  eye,  and  increasing  their  value  in 
proportion. 

Fourth.^  It  will  give  a  great  impetus  to  the  exploration  of  those  mines  which  have 
thus  far  been  unproductive,  particularly  those  north  of  the  Gould  &  Curry  mine,  and 
those  on  American  Flat,  which,  to  a  large  extent,  have  been  lying  idle  on  account  of 
the  great  burden  of  exploring  an  unproductive  mine  through  perpendicular  shafts. 

Filth.  For  the  reasons  already  stated,  the  extraction  of  ore  will  be  so  much  facili- 
tated and  stimulated  that  the  present  i>roduction  of  twelve  or  sixteen  millions  of 
bullion  may  be  increased  to,  or  even  be  made  to  exceed,  fifty  millions  of  dollars  per 
annum. 

Sixth.  Not  only  the  pumping-engines  may  be  dispensed  with,  but  also  those  for 
hoisting ;  for  after  the  shafts  are  connected,  instead  of  hoisting  the  ore  to  the  surface, 
and  transporting  it  by  means  of  wagons  or  railroad  to  the  mills  on  Carson  River,  at 
an  expense  of  at  least  three  dollars  per  ton,  it  will  fall  down  to  the  tunnel  level  by  its 
own  gravity,  at  no  expense  at  all,  while  a  railroad  in  the  tunnel,  but  four  miles  in 
length,  can  deliver  the  ore  at  the  mills  on  Carson  River  at  an  exjiense  of  twenty  cents 
per  ton. 

Seventh.  By  this  great  saving  in  extraction  and  transportation,  and  the  abolishment 
■of  all  steam-hoisting  and  pumping  engines,  which  now  eat  up  all  the  i^rofits,  it  will  be 
made  possible  to  take  out  the  immense  bodies  of  low-grade  ores,  assaying  from  $2  to 
$20  per  ton,  and  which  are  known  to  exist  on  the  Comstock  lode,  and  which  may  be 
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concentrated  hy  means  of  the  water  which  the  tunnel  itself  will  furnish.  Five  hundred 
millions  of  dollars,  at  a  low  estimate,  contained  within  this  mountain,  without  the 
tunnel,  will  forever  remain  slumbering  in  the  bowels  of  the  earth,  for  the  expenses  of 
extraction,  under  the  present  system,  are  greater  than  the  value  they  contain. 

Eighth.  After  the  completion  of  the  tunnel  the  mines  may,  without  the  use  of  steam- 
engines,  bo  worked  to  great  depth  below  the  level  of  the  tunnel,  by  conducting  through 
pipes  the  water  which  may  bo  collected  on  the  surface  from  melting  snow  and  rains, 
together  with  that  contained  in  the  mines,  to  hydraulic  engines,  or  turbines,  placed  at 
the  bottom  of  the  shafts  at  the  tunnel-level,  thus  using  a  portion  of  the  very  water 
which  costs  so  much  to  pump  out  at  present,  as  a  most  economical  and  useful  motive- 
power  to  propel  ])umps,  which  raise  the  water  from  great  depths  below  and  discharge 
it  through  the  tunnel. 

Professor  Weissbach,  the  best  living  authority,  gives  the  power  furnished  by  fifty 
gallons  of  water  per  second  at  1,800  horse-power,  at  a  depth  of  2,000  feet — more  power 
than  all  the  engines  have  now  in  operation  upon  the  Comstock  lode.  It  may  safely  be 
stated,  therefore,  that  by  means  of  the  Sutro  Tunnel  the  Comstock  lode  may  be  profit- 
ably Avorked  to  a  depth  of  at  least  3,500  feet — a  greater  depth  than  has  yet  been  reached 
in  any  mine  in  the  world. 

Ninth.  Where  only  2,000  men  are  now  employed,  at  wages  which  may  be  cut  down 
at  any  time,  after  the  completion  of  the  tunnel  more  than  10,000  would  find  profit- 
able employment  on  the  Comstock  lode  alone.  The  cost  of  mining  would  be  so 
much  reduced  that  those  mines  which  now  barely  pay  expenses  would  be  enabled  to 
pay  regular  dividends,  and  allow  liberal  wages  to  the  men  employed. 

Tenth.  The  construction  of  the  tunnel,  giving  a  future  to  this  country,  would  enhance 
the  value  of  all  property,  restore  confidence,  and  place  the  affairs  of  the  people  on  a 
sound  and  solid  basis. 

While  the  tunnel  would  create  a  revolution  in  operations  on  the  Comstock  lode  and 
secure  the  future  of  these  mines  for  fifty  or  a  hundred  years  to  come,  it  will  carry  with 
it  still  more  imx^ortant  results. 

I  now  approach  a  subject  which  may  properly  be  looked  upon  as  the  most  important 
feature  of  this  tunnel  enterprise.  I  refer  to  the  discovery  and  development  of  mines 
along  the  tunnel  route,  granted  by  act  of  Congress  to  the  extent  of  4,000  feet  in  length 
on  every  lode  discovered. 

The  proposed  tunnel  will  penetrate  to  the  very  center  of  this  great  silver-bearing 
mountain  containing  the  Comstock  lode,  and  traverses  a  country  chiefly  consisting  of 
greenstone  porphyry,  a  formation  pronounced  by  Humboldt  and  others  to  be  eminently 
j)roductive  of  silver  mines. 

It  is  a  fact  well  known  to  every  miner  that  many  lodes  exist  which  do  not  reach  up 
to  the  surface,  and  which  are  usually  discovered  accidentially,  while  running  drifts  or 
tunnels  for  some  other  lode ;  in  miner's  parlance,  they  are  called  "  blind  lodes,"  an 
expression  derived  from  the  fact  that  they  are  not  visible  at  the  surface.  Upon  these 
blind  lodes  the  miner  builds  his  hopes  ;  they  give  him  nerve  and  perseverance  to  follow 
his  toilsome  labors  ;  their  mysterious  existence,  the  wealth  which  they  are  presumed  to 
contain,  and  the  uncertainty  of  their  precise  location,  have  a  powerful  bearing  on  the 
imagination  of  man,  and  are  the  levers  which  induce  the  undertaking  of  tasks  by  even 
single  individuals  from  which  they  would  otherwise  shrink. 

In  a  mineral-bearing  region  the  hopes  of  discovering  and  opening  valuable  mines  by 
running  horizontal  adits  into  a  mountain  are  generally  well  founded  ;  but  nowhere  on 
the  face  of  the  earth  do  we  find  a  mountain  range  containing  a  vein  as  valuable  as  the 
Comstock  lode,  and  a  formation  equally  favorable  for  the  existence  of  a  series  of  mines. 
It  is  not  only  reasonable  to  suppose,  but  quite  evident,  that  the  immense  convulsion 
which  rent  the  earth  in  twain,  and  created  the  fissure  which  is  known  as  the  Com- 
stock lode,  at  the  same  time  must  have  cracked  and  opened  the  earth's  crust  in  many 
other  places. 

These  are  only  theories,  but  they  are  theories  believed  and  adopted  by  every  scientific 
man,  and  by  every  common  miner,  and  confirmed  by  experience.  It  may,  therefore, 
safely  be  predicted  that  the  proposed  tunuel,  which  will  penetrate  to  the  very  bowels 
of  Mount  Davidson,  will  discover  and  open  more  treasure  and  wealth  to  the  east  and 
west  of  the  Comstock  lode  than  were  ever  before  discovered  by  any  work  of  this  kind. 

Independently  of  the  large  revenue  the  Tunnel  Company  will  derive  from  draining 
the  Comstock  lode;  from  the  transportation  of  men,  ore,  rock,  and  timber,  independ- 
ently of  the  great  value  of  the  company's  land,  and  independently  of  any  other  con- 
sideration, the  discovery  and  development  of  the  mines  contained  in  this  argentiferous 
belt  would  justify  the  construction  of  this  tunnel,  simply  as  an  exploring  work,  and 
for  that  purpose  alone  it  should  be  looked  upon  as  one  of  the  best  planned,  legitimate, 
and  promising  mining  enterprises  ever  undertaken  in  any  mining  district. 

And  now,  fellow-citizens,  allow  me  to  give  you  a  short  history  of  my  struggles  in  con- 
nection with  this  tunnel  project,  and  let  me  explain  to  you  what  causes  have  xirevented 
its  success  thus  far. 
On  the  4th  of  February,  1865,  the  legislature  of  Nevada  granted  a  franchise,  giving 
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mo  tlio  exclusive  right  of  way  for  fifty  years,  for  the  construction  of  a  tunnel,  cora- 
meucing  in  the  foot-hills  near  Carson  River,  to  and  beyond  the  Couistock  lode.  The 
charter  did  not  sjiecify  any  rates  for  <lrainngo  or  other  services,  but  left  that  open  to 
private  agreement  by  the  mining  companies. 

I  now  invited  all  parties  who  wished  to  do  so  to  join  in  the  enterprise,  and  an  asso- 
ciation was  formed  under  the  name  and  style  of  the.  Sutro  Tunnel  Company,  of  which 
William  M.  Stewart,  our  present  Senator,  was  duly  elected  president.  A  proposition  was 
submitted  to  the  mining  companies  "that  the  Sutro  Tunnel  Company  would  agree  to 
raise  the  funds  for  the  construction  of  the  tunnel  abroad,  in  quarters  where  cheap 
capital  abounds,  provided  the  raining  companies  would  agree  beforehand  to  pay  certain 
rates  of  charges  for  drainage  and  otherwise  after  the  tunnel  should  be  completed  and 
actually  benelit  them." 

When  the  necessity  and  importance  of  the  tunnel,  and  the  immense  advantages 
which  would  be  derived  therefrom  by  the  stockholders  of  the  mining  companies,  had 
been  thoroughly  explained;  Avhich,  however,  required  a  number  of  months,  contracts, 
drawn  by  some  of  the  best  lawyers  of  San  Francisco,  were  adopted  and  signed  by  the 
following-named  companies  on  the  Comstock  lode : 

Ophir,  Central,  California,  White  &  Murphy,  Best  &  Belcher,  Gould  &  Curry,  Savage, 
Hale  &  Norcross,  Chollar-Potosi,  Alpha,  Bacon,  Gold  Hill  Quartz  Mill  and  Mining 
Company,  Contidence,  Imperial,  Empire,  Yellow  Jacket,  Crown  Point,  Belcher,  Over- 
man, and  by  several  private  individuals  owning  claims. 

Under  these  contracts,  the  companies  agreed,  and  made  the  fulfillment  of  the  terms 
a  mortgage  upon  their  respective  mines,  that  they  would  pay  to  the  Sutro  Tunnel 
Company  forever,  for  every  ton  of  pay  ore  extracted  from  any  part  of  the  mines, 
whether  from  the  surface  or  through  the  tunnel,  two  dollars,  from  the  time  the  tunnel 
or  its  branches  should  perpendicularly  reach  under  them,  or  should  actually  drain  the 
mines.  There  were  other  charges  provided  for  for  the  transportation  of  rock,  timber, 
men,  &c.,  &g.,  w^hich  need  not  be  enumerated  here ;  it  must  suffice  to  state  that,  under 
these  contracts,  at  the  rate  of  production  at  that  time,  the  mining  companies  had 
agreed  to  pay  to  the  Sutro  Tunnel  Company  at  the  rate  of  about  $7,000  per  day,  while 
these  daily  payments,  after  the  tunnel  should  increase  the  production,  were  expected 
to  reach  |20,000,  and  still  make  a  saving  of  twice  that  amount  to  the  mining  compa- 
nies, by  means  of  the  immense  advantages  the  tunnel  would  furnish.  After  these 
contracts  were  duly  signed,  sealed,  and  delivered,  in  triplicate,  one  copy  being  retained 
by  the  mining  companies,  one  copy  deposited  in  the  vaults  of  the  Bank  of  California 
at  San  Francisco,  and  one  copy  being  delivered  to  the  Sutro  Tunnel  Company,  I  started, 
as  the  duly  authorized  agent  of  all  concerned,  for  Washington,  where  I  arrived  in 
June,  1866,  expecting  to  obtain  from  Congress  such  additional  privileges  and  rights  as 
Congress  alone  could  grant,  (the  title  to  all  public  lands  and  mines  in  this  section  still 
being  in  the  Government,)  and  as  were  considered  necessary  in  order  to  obtain  the 
required  funds  for  the  construction  of  the  tunnel. 

After  some  efforts,  a  law  passed  the  United  States  Congress,  which  was  approved  by 
the  President  of  the  United  States  on  the  25th  day  of  July,  1866,  giving  to  me,  my  heirs, 
and  assigns,  (in  trust  for  all  concerned,)  the  following  important  rights  : 

First.  The  right  of  way  forever,  from  the  foot-hills  on  Carson  River,  to  and  beyond 
the  Comstock  lode,  and  on  any  lode  which  should  be  cut  or  discovered  by  the  tunnel. 

Second.  The  title  to  1,280  acres  of  land  at  the  mouth  of  the  tunnel. 

Third.  The  title  to  all  the  mines  which  should  be  cut  by  the  tunnel,  and  which  were 
not  already  owned  by  others  at  that  time. 

Fourth.  It  compelled  the  mining  companies,  those  who  had  signed  the  contracts,  as 
well  as  those  who  had  not,  to  contribute  forever  the  rates  of  charges  named  in  the 
aforesaid  contracts,  and  it  made  their  title  subject  to  that  condition. 

Congress,  in  this  last  section,  assumes  the  function  of  regulation  or  administration 
of  the  mines  in  an  important  argentiferous  locality,  by  recognizing  the  necessity  and 
importance  of  a  deep  tunnel  and  the  equitable  adjustment  of  payment  therefor.  The 
rates  to  be  paid  to  the  tunnel  company  might  as  well  have  been  named  in  the  act,  but 
Congress  preferred  to  simply  refer  to  the  rates  named  in  the  contracts,  as  agreed  upon 
by  the  mining  companies,  and  in  consideration  of  the  immense  efforts  which  had 
already  been  made,  and  which  were  supposed  to  be  required  to  carry  out  so  gigantic  a 
work,  imposed  no  clause  of  forfeiture,  but  declared  all  the  rights  granted  as  vested 
forever  in  the  grantee.  / 

Thus  fortified  with  a  most  valuable  mining  grant, 'the  first  one  ever  made  by  this 
Government  to  an  individual/ and  provided  v/itli  other  privileges  worth  several  millions 
of  dollars  per  annum,  I  proceeded  to  New  York,  expecting  to  raise  the  requisite  funds 
without  any  difficulty. 

The  whole  merits  of  the  enterprise  were  fully  set  forth  in  a  pamphlet  published  by 
me  and  submitted  to  the  first  and  wealthiest  men  of  that  great  metropolis,  among 
whom  were  Commodore  Vanderbilt,  William  B.  Astor,  and  many  others,  but,  in  every 
instance,  one  obstacle  presented  itself,  and  that  was,  that  if  the  "statements  made  were 
correct,  there  could  be  no  difficulty  in  so  magnificent  an  undertaking  to  raise  some  of 
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the  funds,  evcD  if  it  be  but  a  small  portion  of  the  sum  required,  at  home,  and  I  soon 
became  convinced  that  this  was  the  only  true  course  to  be  pursued.  I  requested  these 
gentlemen  to  express  their  views  in  a  communication  to  me,  which  might  be  submitted 
to  the  people  of  California  and  Nevada,  and,  as  a  consequence,  they  addressed  to  me 
the  folio winjj  letter : 

"New  York,  Odo&er  5,  1866. 

"Dear  Sir  :  We  have  carefully  examined  your  project  for  a  draining  and  mining  tunnel 
to  the  Comstock  lode  in  the  State  of  Nevada,  and  consider  the  same  an  enterprise 
which,  in  our  opinion,  when  carried  out,  will  prove  of  incalculable  benefit  to  the 
mines  on  that  lode,  and  at  the  same  time  may  be  a  source  of  large  revenue  to  the 
parties  undertaking  it. 

"We  have  taken  some  pains  to  ascertain  what  chances  exist  in  this  city  to  ob- 
tain the  necessary  capital,  and  have  come  to  the  conclusion  that  you  will  find  it  a 
matter  of  serious  difficulty  to  convince  the  people  of  New  York  at  large  of  its  value  ; 
the  principal  and,  in  our  opinion,  fatal  objection  to  its  success  here  at  present  being 
the  fact  that  no  portion  of  the  capital  has  been  subscribed  on  your  coast. 

"If  the  mining  companies  on  the  Comstock  lode,  and  the  people  of  Nevada  and  Cal- 
ifornia, who  are  familiar  with  the  value  of  your  mines,  would  evince  their  confidence 
in  this  enterprise,  by  subscribing-  a  portion  of  the  requisite  capital,  say  $400,000  or 
$500,000,  and  work  on  the  tunnel  is  actually  commenced,  we  think  you  will  find  com- 
paratively an  easy  task  to  obtain  the  balance  of  the  funds  here. 

"We  would  consequently  advise  you  not  to  lose  any  valuable  time  in  futile  attempts 
here  or  in  Europe,  where,  no  doubt,  the  same  objections  will  be  raised,  but  to  return  at 
once  to  San  Francisco  and  use  your  efi"orts  there  to  got  the  work  started. 

"  Let  some  of  the  leading  men  on  your  coast,  who  are  known  here  for  their  commer- 
cial standing  and  their  integrity,  form  a  preliminary  board  of  directors,  and  you  may 
then,  while  the  tunnel  is  daily  progressing,  return  to  New  York,  we  think,  with  confi- 
dence of  success,  and  we  shall  use  our  best  efforts  to  assist  you  in  accomplishing  your 
object. 

"  Your  perseverance  and  the  practical  and  able  manner  in  which  you  have  presented 
this  laudable  undertaking  to  the  public  deserve  our  commendations,  and  it  shall  be  a 
source  of  gratification  to  us  to  see  your  labors  crowned  with  success. 

"  We  are,  dear  sir,  respectfully  yours,  ♦ 

"  Samuel  Willets.  "  M.  Herzog. 

"  Daniel  T.  Willets.  "  Moses  Taylor. 

"J.  H.  De  Bevoise.  "Peter  Cooper. 

"  John  Silsby.  "  August  Belmont. 

"W.  S.  Martin.  "J.  &  Wm.  Seligman  &  Co. 

"Eugene  S.  Ballin.  "Eugene  Kelly. 

"John  T.  Martin.  "  R.  C.  Fergusson. 

"  B.  Silliman.  "  Wm.  T.  Coleman. 

"Emil  Heinemann.  "  C.  K.  Garrison. 

"Daniel  H.  Temple.  "Duncan,  Sherman  &  Co. 

"J.  H.  Coghill  &  Co.         "Francis  Skiddy. 

"J.  Perry,  Jr.  "Johnson  &  Lazarus. 

"  Polhamius  &  Jackson.    "  Wm.  B.  Ogden. 

"  Mott  &  Justh.  "  J.  C.  Fremont. 

"Theodore  F.  Lewis.         "  R.  L.  Cutting. 

"John  T.  Dalv.  "  David  Hoadley. 

"  D.  Appleton  i&  Co.  "  C.  P.  Huntington. 

"  Wm.  Aufermann.  "  Geo.  A.  Freeman. 

"  Z.  Dederick.  "  Sam'l  L.  M.  Barlow. 

"J.  &  H.  Greenbaum.       "M.  Morgan's  Sons. 
"A.  SuTRO,  Esq.'* 

It  is  evident  that  the  persons  who  signed  that  letter,  representing  probably  $100,000,000, 
looked  upon  the  enterprise  as  too  magnificent  altogether,  which  created  the  suspicion 
that  something  was  behind  the  scenes,  and  they  naturally  wanted  a  substantial  in- 
dorsement out  here. 

So,  in  August,  1866,  I  concluded  to  return  to  San  Francisco,  in  order  to  follow  out 
the  suggestions  made  in  the  aforesaid  letter,  and  submitted  the  matter  to  the  mining 
companies  and  to  many  of  the  principal  merchants  of  San  Francisco. 

While  this  question  Was  under  consideration,  the  legislature  of  Nevada,  which  was 
then  in  session,  passed  a  memorial  and  resolutions,  asking  Congress  to  loan  its  credit 
to  this  important  work,  in  case  sufficient  capital  could  not  be  secured  from  private 
sources,  and  in  a  lengthy  report  set  forth  its  reasons  why  the  nation  should  feel  a  deep 
interest  in  its  execution. 

The  question  as  to  subscriptions  to  the  Tunnel  Company  by  the  mining  companies 
had  in  the  mean  time  been  fully  discussed  in  San  Francisco  ;  and  after  some  delay  a 
number  of  companies  agreed  to  and  did  subscribe  through  their  trustees  sums  aggre- 
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gating  together,  with  subscriptions  from  private  persons,  about  $600,000,  and  there 
was  every  prospect  of  seeing  them  increased  in  a  few  weeks  to  $1,000,000  or  more  in 
San  Francisco  alone. 

But  now  commenced  the  tug  of  war ;  at  the  veiy  moment  when  I  was  on  the  full 
road  to  success,  when  everybody  commenced  to  look  upon  the  whole  affair  as  quite 
sure  of  being  consummated,  and  when  I  myself  was  led  to  think  that  my  struggles 
were  about  over,  they  onlj-^  fairly  comnuMiced. 

It  was  at  this  time  that  the  California  Bank  ring  stepped  in,  and  in  high  conclave 
and  in  s(icret  session  conehided  that  it  was  high  time  to  break  me  up,  for  my  efforts 
were  about  to  be  crowned  with  success,  substitute  themselves  into  my  place,  reap  the 
fruits  of  my  labors,  and,  by  theii-  influence  over  the  politicians  of  this  coast,  obtain  the 
aid  of  Congress  which  the  legislature  of  Nevada  had  applied  for. 

This  conclave  was  held  in  San  Francisco  on  the  6th  of  June,  1867,  the  night  before 
the  annual  election  of  trustees  for  the  Crown  Point  mine;  and  when  that  election 
took  place,  in  which  the  former  president  of  the  company,  A.  H.  Barker,  and  their 
superintendent,  Batterman,  were  turned  out,  and  the  bank  ring  took  possession,  a 
subscription  to  the  tunnel  of  $75,000,  which  had  previously  been  agreed  ujion  by  most 
of  the  parties  interested,  was  voted  down. 

I  saw  at  a  glance  what  was  up.  The  bank,  which  up  to  that  time  had  warmly  sup- 
ported me,  had  now  turned  against  me,  and  I  knew  quite  well  that  none  of  the  sub- 
scriptions already  made  by  the  mining  companies  would  be  ratified  at  their  stockholders' 
meetings.  Nearlj'  all  the  persons  who  had  previously  stood  by  me  deserted  me;  they 
shunned  me  on  the  streets  and  avoided  me  as  if  I  had  an  infectious  disease ;  every 
miserable  cur  and  hireling  of  that  bank  turned  the  cold  shoulder  on  me — actually 
afraid  their  masters  might  be  displeased  at  seeing  them  talk  to  me — and  for  the  first 
time  I  commenced  to  feel  and  appreciate  the  immense,  overwhelming,  and  ramified 
power  that  concern  wields.  Men  knew,  as  if  by  magic,  that  the  bank  was  now  against 
me ;  it  seemed  as  if  they  all  had  been  informed  of  it  at  once,  and  through  some  invisi- 
ble power  had  received  their  instructions. 

It  became  evident  to  me  that  the  ring  entertained  the  opinion  that  their  combined 
efforts  must  soon  crush  me  out  and  use  me  up  financially,  physically,  and  mentally,  in 
such  an  unequal  contest.  But  they  had  got  hold  of  the  wrong  man ;  I  was  not  so 
easily  to  be  disposed  of.  When  I  found  that  these  traitors,  after  having  signed  con- 
tracts, after  having  urged  and  helped  me  on  to  expend  mine  and  my  friends'  money, 
after  having  induced  me  to  labor  almost  day  and  night  for  several  years,  which  I  did 
with  zeal  and  enthusiasm — I  say  when  I  found  that  they  were  determined  to  rob  me  of 
my  labors,  I  made  up  my  mind  that  they  should  not  succeed  in  their  efforts.  I  was  de- 
termined that  this  base,  unscrupulous,  and  mercenary  combination  should  not  carry 
out  its  purposes,  and  made  a  sacred  vow  that  I  would  carry  out  this  work  if  I  had  to 
devote  the  whole  balance  of  my  life  to  it,  and  defend  my  rights  as  long  as  the  breath 
of  life  was  in  me. 

I  soon  found  that  I  had  no  longer  any  chances  on  this  coast ;  I  knew  that  my  op- 
ponents could  easily  keep  those  connected  with  them,  directly  and  indirectly,  from 
having  anything  to  do  with  the  affair,  and  also  knew  full  well  that  by  throwing  cold 
water  on  it,  or  by  declaring  it  visionary  or  imj)racticable,  they  could  prevent  those  not 
fully  understanding  its  merits  from  entering  into  it,  and  those  who  did  understand 
it  by  bullying  and  threatening  them.  And  how  eagerly  did  the  empty-headed,  the 
brainless,  the  ignorant,  and  the  envious  join  in  the  chorus!  this  same  class  who  have 
opposed  every  great  work  from  time  immemorial !  this  same  class  who  opposed  rail- 
roads, and  steamboats,  and  telegraphs,  and  sewing-machines !  this  same  class  who 
opposed  and  fought  the  Erie  Canal!  this  same  class  who  a  few  years  ago  would  ask  on 
every  occasion  whether  you  expected  to  live  long  enough  to  see  the  Pacific  Eailroad 
completed ! 

The  difficulties  and  obstacles  seemed  to  increase  and  accumulate,  and  almost  ap- 
peared insurmountable.  How  was  I  to  convince  people  of  the  contrary,  when  the 
most  successful  men  in  the  country  told  them  not  to  touch  the  affair  ?  And  how  easy 
was  it  for  them  to  play  upon  the  prejudices  of  people  when  I  asked  them  to  invest 
their  money ;  how  easy  was  it  for  them  to  throw  out  a  hint  that  nobody  had  any 
confidence  in  me  ? 

They  found  no  difficulty  in  getting  the  gas  and  water  companies  of  Virginia  City, 
and  all  the  men  under  their  influence,  to  tell  people  the  town  would  be  ruined ;  that  it 
would  move  down  to  the  mouth  of  the  tunnel ;  that  real  estate  would  become  value- 
less, with  many  other  groundless  objections.  But  did  they  tell  you  that  without  the 
tunnel  the  mines  would  be  abandoned  and  ruin  and  desolation  be  brought  not  only 
on  Virginia  City,  but  upon  the  whole  country  f 

Fellow-citizens:  Have  you  ever  been  in  a  position  where  your  friends  shunned  you  ? 
If  you  have,  you  know  how  mortifying  it  is  on  meeting  an  old  acquaintance  to  have 
him  pass  by  pretending  not  to  see  you,  instead  of  shaking  you  by  the  hand  and  wel- 
coming you.  Have  you  noticed  them  cross  over  on  the  other  side  of  the  street  when 
they  saw  you  at  a  distance  ?    Have  you  seen  their  nervous  hurry,  trying  to  get  off', 
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when  you  happened  to  engage  thetn  in  conversation  ?  You  may  possibly  have  made 
similar  experiences  if  you  were  ever  broke  and  your  good  friends  were  afraid  you 
might  ask  them  for  a  loan. 

lu  my  case  some  narrow-minded  people  may  have  avoided  me,  thinking  I  might 
urge  them  to  become  interested  in  the  tunnel  project,  but  these  were  comparatively 
few ;  the  mass  of  these  men  knew  the  bank  was  against  me,  and  that  was  sufficient 
for  these  servile  and  timid  creatures  to  insult  and  avoid  me.  Bat  I  looked  upon  them 
with  contempt;  I  had  the  satisfaction  of  feeling  in  my  own  heart  that  I  was  working 
for  a  good  and  noble  cause;  I  knew  that  the  execution  of  the  work  I  proposed  would 
be  a  blessing  to  the  men  compelled  to  toil  in  these  mines,  and  of  great  and  lasting 
benefit  to  a  whole  people.  So  I  continued  my  efforts,  believing  that  truth  is  mighty 
and  will  prevail,  and  that  in  the  end  my  enemies  must  come  to  grief,  and  victory 
should  be  mine! 

I  concluded  to  give  up  the  field,  for  the  time  being,  to  my  opponents,  return  to  New 
York  and  go  over  to  Europe  if  necessary,  and  see  what  could  be  accomplished  there. 
In  July,  1867,  I  arrived  at  the  former  place,  but  soon  found  that  after  my  apparent 
failure  to  raise  any  funds  in  California,  it  was  useless  to  waste  my  time  there.  Evi- 
dences that  the  war  the  Bank  of  California  had  commenced  to  wage  against  me  on  the 
Pacific  coast  should  also  extend  to  New  York,  came  under  my  observation.  On  the 
16th  of  July,  the  day  after  the  Savage  Company  had  held  their  annual  meeting,  a  tele- 
graphic message  was  received  and  a  placard  stuck  up  in  the  office  of  the  agents  of  the 
Bank  of  California  in  New  York,  Messrs.  Lees  &  Waller,  which  stated,  in  large  letters, 
''That  the  stockholders  of  the  Savage  ComjDany,  at  their  annual  meeting,  had  refused 
to  ratify  the  subscription  made  by  their  trustees  of  $150,000  to  the  stock  of  the  Sutro 
Tunnel  Company,  and  that  the  same  was  utterly  null  and  void." 

This  telegram  was  intended  to  caution  the  people  of  New  York  against  me,  in  case 
I  should  falsely  represent  that  the  Savage  Company  had  subscribed  and  ratified  their 
subscription  of  $150,000.  It  Avas  a  sort  of  warning,  as  if  sent  ahead  of  an  absconding 
bank  clerk,  or  forger,  or  criminal,  so  that  it  would  utterly  ruin  my  prospects,  and  com- 
ing, as  it  did,  from  the  leading  iiuancial  concern  of  the  Pacific  coast,  it  certainly  had 
its  effect — it  i)ut  a  damper  on  my  prospects,  and  I  determined  to  make  no  further 
attempt  in  New  York  at  that  time. 

It  almost  appeared  to  me  after  this,  that  the  only  place  where  I  could  vindicate  my- 
self, and  where  the  imi)ortance  and  magnitude  of  the  proposed  work  would  be  properly 
appreciated,  and  where,  at  the  same  time,  the  bank  would  have  the  least  power  to  mis- 
represent and  fight  mo,  would  be  in  Congress.  But  Congress  was  not  to  meet  until 
December,  and  this  being  the  latter  part  of  July,  I  determined  upon  spendiug  the  in- 
terval in  Europe  for  the  purpose  of  examining  the  mines,  visiting  their  big  tunnels, 
consulting  some  of  their  great  engineers,  in  order  to  lay  my  experiences  before  Con- 
gress, at  the  same  time  paying  close  attention  to  the  facilities  which  would  exist  in 
Europe  for  securing  the  required  funds.  I  was  supplied  with  letters  of  introduction 
from  many  of  the  bankers  of  San  Francisco,  which  had  been  furnished  me  on  my  first 
journey  east,  among  which  was  one  from  the  Bank  of  California,  signed  by  William 
C.  Ralston,  their  cashier  and  chief  manager,  to  the  Oriental  Bank  Corporation  of 
London,  recommending  me  personally  and  the  tunnel  enterprise  to  their  English  friends 
as  an  excellent  investment.  This  letter,  however,  I  did  not  of  course  make  use  of, 
after  what  had  transpired,  and  it  remains  in  my  possession  now. 

I  traveled  through  Ireland,  England,  France,  Belgium,  Holland,  Prussia,  Austria, 
Poland,  Hungary,  Bavaria,  Switzerland,  and  Italy,  visited  many  of  their  mines,  was 
received  with  great  courtesy,  and  came  in  contact  with  many  of  the  leading  financial, 
political,  and  scientific  men  of  Europe.  I  descended  into  their  deepest  'mines — the 
deepest  in  the  world — and  after  all  my  investigations  became  more  and  more  convinced 
of  two  things :  1st,  That  mineral  lodes,  true  fissure-veins,  as  shown  by  all  experience, 
descend  downward  indefinitely ;  and,  2d,  That  in  order  to  work  mines  rationally  and 
profitably,  wherever  the  tojiography  of  the  country  allows  it,  great  district  or  main 
tunnels,  which  serve  as  highways  under  the  mountains,  must  be  constructed. 

I  entered  into  correspondence  and  had  personal  interviews  with  such  men  as  Von 
Cotta,  the  geologist;  Weissbach,  the  engineer;  Baron  Von  Beust,  of  Saxony;  Cheva- 
lier, the  French  senator  and  political  economist ;  Sir  Roderick  Murchison,  president  of 
the  London  Geographical  Society ;  John  Stuart  Mill,  member  of  Parliament ;  Von 
Dechens,  the  friend  of  Humboldt ;  Baron  Von  Hingenau,  chief  of  the  mining  depart- 
ment of  Austria  ;  Burkhardt,  Koch,  and  many  others.  I  submitted  my  plans  to  these 
men,  and  they  unanimously  agreed  upon  the  importance,  feasibility,  and  magnificence 
of  the  undertaking  and  addressed  to  me  many  complimentary  letters. 

I  found  it  impossible,  however,  to  raise  any  funds  in  Europe  for  several  reasons. . 
In  the  first  place,  people  there  as  a  general  thing  have  no  confidence  in  our  mining 
laws,  as  far  as  security  of  property  is  concerned;  secondly,  they  raised  the  same  ob- 
jection which  was  raised  in  New  York,  that  our  own  people  on  the  spot  must  first 
show  their  confidence  by  their  subscriptions  and  by  commencing  work ;  and,  thirdly, 
at  that  particular  time,  if  there  had  been  no  other  obstacle  in  the  way,  the  threatening 
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attitude  between  France  and  Prussia  would  have  prevented  the  consummation  of  any 
extensive  linancial  operation  abroad. 

I  found  but  one  concern,  the  house  of  Erlanger  &  Co.,  the  great  bankers  of  Paris, 
■who  were  willing  to  entertain  the  ])roject  at  all;  but  after  sending  for  one  of  their 
London  partners,  they  also  concluded  it  to  be  impossible  to  carry  out  the  atfair  at  that 
time. 

So  I  returned  again  to  the  United  States,  and  left  Liverpool  on  the  1st  of  December, 
18G7,  arriving  at  Washington  just  after  Congress  had  met.  I  now  commenced  to  go  to 
work  in  good  earnest;  made  the  favorable  acquaintance  of  nearly  all  the  members  of 
both  Houses  of  Congress,  and  the  leading  men  of  the  nation,  and  had  aline  prospect 
of  success. 

It  soon  became  known  to  the  bank  out  here,  through  information  derived  from  their 
spies  in  Washingtcm,  who  kept  close  watch  of  my  doings,  that  the  chances  of  obtaining 
a  loan  from  the  Government  were  good,  which  made  them  feel  quite  uneasy,  and  they 
immediately  sent  a  number  of  telegrams  to  different  persons  in  Washington,  one  of 
which  reads  as  follows  ; 

"Virginia,  Na-ada,  January  15,  1868. 
(Received  at  Willard's  Hotel,  Washington,  D.  C,  January  16,  1868.) 
"To  Hon.  Wm.  M.  Stewart  and  Jas.  W.  Nye : 
"  We  are  opposed  to  the  Sutro  Tunnel  project,  and  desire  it  defeated  if  possible. 

"  WM.  SHARON, 
"  CHARLES  BONNER, 
^^Superintendent  Savage  Company. 
"  B.  F.  SHERWOOD, 

^'■President  Central  Company. 
"  JOHN  B.  WINTERS, 
"President  Yellow  Jacket  Company. 

"JOHN  P.  JONES, 
"Superintendent  Kentuck  Company. 

"  J.  W.  MACKEY, 
"Superintendent  Bullion  Company. 
"  THOS.  G.  TAYLOR, 
"President  Alpha,  and  Superintendent  Crown  Point. 

" and  Beat  and  Belcher  Companies. 
"F.  A.TRITLE, 

"President  Belcher  Company. 
"  ISAAC  L.  REQUA, 
"Superintendent  Chollar  Potosi  Company.^' 

This  telegram  was  meant  to  read  as  follows :  "We  are  opposed  to  Sutro  getting  an 
appropriation  for  the  Sutro  Tunnel ;  defeat  him  if  possible;  that  will  use  him  up,  and 
we,  Wm.  Sharon  &  Co.,  will  then  step  in  and  get  it."  As  a  matter  of  justice,  I  will 
here  state  that  the  superintendents  Avho  signed  this  document  could  not  well  have 
refused  it,  and  I  believe  that  some  of  them  to-day  are  warm  friends  of  the  tunnel  en- 
terprise. It  was  sheer  accident  that  I  got  hold  of  this  telegram  ;  how  many  were  sent, 
together  with  letters  and  secret  instructions,  is  impossible  for  mo  to  tell.  I  may  state, 
however,  that  the  very  next  day  two  more  messages  arrived  in  W^ashiugton,  signed  by 
a  number  of  mining  presidents  of  San  Francisco,  nearly  all  well-known  tools  and 
tinnkeys  of  the  bank,  one  of  which  was  addressed  to  John  Conness,  whilom  Senator 
from  California,  who,  in  his  eagerness  to  serve  his  masters,  did  not  hesitate  to  openly 
oppose  me. 

They  took  so  deep  an  interest  in  my  affairs  that  they  expended  over  $100  in  two 
days  for  these  telegraphic  messages,  while  the  information  they  contained  could  have 
been  conveyed  in  a  letter,  more  fully,  at  an  expense  of  three  cents. 

These  telegrams  I  i^aid  but  little  attention  to.  The  bank  may  be  a  big  concern  here ; 
at  Washington  it  amounts  to  but  precious  little.  Whether  our  Senators  were  much 
influenced  thereby  is  hard  to  tell.  I  asked  no  favors  from  them,  and  started  out  to  make 
mj'  own  light. 

About  this  time  I  published  a  book  of  about  250  pages,  a  copy  of  which  I  hold  in  my 
hand,  containing  much  information  about  these  mines  and  others  ;  about  the  interest 
Government  should  feel  in  the  production  of  precious  metals,  and  distributed  1,000 
copies  among  the  members  of  Congress,  the  leading  men  of  the  country,  and  the  prin- 
cipal newspapers.  By  getting  the  book  up  in  elegant  style,  Senators  and  congressmen 
kept  it  on  their  centre-tables,  instead  of  condemning  it  to  their  paper  baskets,  as  is 
done  with  many  of  the  ordinary  documents  sent  to  them,  and  if  they  did  not  read  it 
at  once  themselves,  their  friends  did,  who,  while  waiting  to  get  Federal  appointments, 
had  not  much  to  do,  and  ultimately  called  their  attention  to  it. 

I  can  best  give  you  an  idea  of  the  general  argument  used  in  the  work  by  reading  to 
you  its  introductory,  which  is  as  follows : 

"  The  development  of  the  mineral  resources  of  this  country  forms  a  subject  of  such 


SUTRO   TUNNEL.  57 

grave  importance,  oue  involving  considerations  of  a  politico-economical  nature  of  such 
feignificant  consequences,  tliat  it  well  behooves  the  American  statesman,  the  patriot 
Avho  has  the  future  of  this  great  republic  at  heart,  to  devote  some  time  to  the  earnest 
examination  of  those  questions  which  have  a  vital  bearing  upon  the  future  welfare  of 
this  country. 

"  In  the  vast  regions  stretching  from  the  Mississippi  River  to  the  broad  Pacific 
Ocean,  from  the  confines  of  Mexico  to  the  icy  regions  of  the  North,  there  lie  buried  in 
the  bowels  of  the  earth  incalculable  treasures  of  the  i^recious  metals,  which  but  await 
the  industrious  application  of  the  hardy  miner  and  the  Ibstering  care  of  a  provident 
government  to  pour  out  a  stream  of  gold  and  silver,  which  Avill  so  much  increase  the 
national  wealth,  augment  the  resources  of  the  nation,  and  spread  welfare  and  pros- 
perity throughout  the  extent  of  this  vast  laud,  that  the  burdens  of  taxation  will 
gi'adually  disappear,  and  make  the  national  debt  sink  into  insignificance.  If  Ave  con- 
template that  mighty  interest,  which  can  be  made  to  create  so  many  blessings,  and 
find  that  it  is  neglected  and  declining  from  year  to  year,  wo  must  arrive  at  the  firm 
conclusion  that  there  is  something  radically  wrong  in  our  present  system  of  mining, 
and  that  an  immediate,  j)ractical  and  effectual  remedy  should  be  applied  to  rescue 
from  a  steady  decline  and  eventual  abandonment  a  source  of  wealth  which  must  be 
considered  the  most  fruitful  and  important  one  this  nation  possesses. 

"  If  the  facts  presented  in  the  following  pages  are  carefully  examined,  three  promi- 
nent conclusions  will  be  arrived  at : 

"  1st.  That  the  main  wealth  of  the  mineral  regions  is  contained  in  quartz  lodes,  the 
principal  treasures  of  which  are  found  at  great  depths  beneath  the  surface. 

"2d.  That  the  present  mode  of  mining  downwards  from  the  surface  is  detrimental 
to  the  prosperity  of  the  mining  interests, 

"  3d.  That  a  system  of  deep  tunneling  should  be  inaugurated,  which  will  make  mining 
profitable  by  giving  a  natural  outlet  to  the  How  of  water,  by  ventilating  the  mines,  by 
cooling  the  atmosphere,  and  by  facilitating  the  extraction  of  ore. 

"Mining  requires  capital,  which  the  western  regions  do  not  possess;  the  Eastern 
States  have  an  abundance,  but  not  for  investment  in  mining  enterprises,  which  are 
looked  upon  with  suspicion  and  are  almost  considered  disreputable. 

"  Some  years  ago  many  persons  were  found  quite  willing  to  embark  in  mining  ven- 
tures, and  considerable  sums  were  invested ;  but  the  experiences  made  have  been 
disastrous  and  ruinous  to  those  concerned,  in  almost  every  instance.  This  result  has 
been  charged  to  various  causes,  but  the  true  one  must  be  sought  in  the  unwise,  ex- 
travagant, and  wasteful  manner  in  which  the  work  on  the  mines  has  been  performed. 

"The  construction  of  deep  tunnels,  which  by  all  authorities  are  admitted  to  bo 
absolutely  necessary  to  make  mining  operations  successful,  requires  time,  and  the  out- 
lay of  large  amounts  of  capital,  and  consequently  implicit  confidence  in  the  permanency 
of  the  mines. 

"It  is  the  lack  of  confidence  in  the  permanency  of  the  mines  (their  downward 
extent  to  great  depth  not  having  practically  been  demonstrated  in  the  United  States) 
•  which  i)revents  the  execution  of  such  works. 

"  The  Comstock  lode,  the  most  productive  of  all  mineral  lodes  in  the  world,  pro- 
ducing as  nmch  silver  as  the  whole  republicof  Mexico,  j)resents  the  most  extraordinary 
example,  illustrating  the  ruinous  and  wasteful  manner  of  our  present  system  of 
mining.  We  have  a  lode  here  which  has  produced  within  the  last  six  years  over 
$75,000,000,  and  the  whole  of  that  enormous  sum  has  been  swalloAved  uj)  by  the  ex- 
penses of  producing  it.  The  mines  upon  this  lode  have  now  reached  such  a  depth 
that,  after  a  few  years,  they  must  inevitably  be  abandoned,  x>rovided  a  deep  tunnel  be 
not  constructed. 

"Great  mineral  lodes,  true  fissure-veins,  according  to  experiences  made  in  older 
countries,  extend  downward  indefinitely ;  we  have  the  testimony  of  some  of  the  first 
scientific  men  living,  that  the  Comstock  lode  bears  the  strongest  evidence  of  being  a 
true  lissure-vein. 

"  Here,  then,  Ave  have  a  remarkable  state  of  affairs ;  a  lode  yielding  $16,000,000  per 
annum,  almost  the  whole  amount  being  absorbed  by  the  expenses  of  producing  it, 
Avhile  the  construction  of  a  deep  tunnel,  for  Avhich  extraordinary  facilities  exist,  would 
leave  a  large  portion  of  that  amount  as  a  profit ;  the  downward  continuance  of  the 
lode  is  theoretically,  at  the  same  time  conclusiA^ely,  proA'en,  and  still  we  find  that 
capitalists  cannot  be  found  to  undertake  the  construction  of  a  deep  tunnel,  because 
the  ores  at  great  depth  are  not  actually  visible. 

"Were  that  tunnel  completed  to-day,  a  glorious  reality,  pouring  out  a  silver  stream 
of  $40,000,000  or  $50,000,000  per  annum,  these  same  capitalists,  Avho  first  Avant  to  eye 
the  riches  ay  ay  doAvn  in  tlic  eartli  before  they  consent  to  inA'cst,  Avould  be  eager  to 
enter  into  similar  undertakings  in  all  parts  of  the  mining  regions,  and  tunneling  Avould 
become  the  order  of  the  day.  The  nation  Avould  be  enriched  beyond  all  expectation, 
and  the  benefits  to  the  Government  and  the  people  Avould  be  incalculable. 

"  That  it  is  both  the  duty  and  the  interest  of  the  Government  to  aid  in  the  construction 


58  SUTRO   TUNNEL. 

of  one  such  tunnel  to  servo  as  ah  index-work,  and  thereby  establish  the  continuance 
of  mineral  lodes  in  depth,  cannot  admit  of  any  doubt. 

"  The  most  favorable  opportunity  for  such  a  demonstration  presents  itself  in  the 
construction  of  the  proposed  tunnel  to  the  Corastock  lode;  the  Government  may  con- 
sistently extend  its  credit  to  that  ^vork,  for  almost  no  risk  is  involved,  the  security 
offered  being  a  hundred-fold.  A  8imx)le  investigation  of  the  subject  will  prove  this 
conclusively. 

"  Some  thirty  years  ago  a  similar  question  arose  in  Saxony,  when  Baron  von  Herder, 
then  chief  of  the  mining  department,  as  an  introductory  to  a  book  on  the  subject, 
addressed  his  countrymen  in  the  following  words  : 

"  *  To  the  friends  of  their  country  do  I  dedicate  the  plan  of  a  mining  work,  the  execu- 
tion of  which  is  of  the  highest  importance  to  the  mining  interests  of  Saxony. 

"  '  It  is  the  plan  to  drive  a  deep  tunnel  from  the  level  of  the  Elbe,  near  Meissen,  to 
the  neighborhood  of  Freiberg,  in  order  to  drain  the  water  from  the  mines  of  that 
district  to  a  much  greater  dej^th  than  heretofore,  and  by  means  thereof  to  secure  their 
existence  for  centuries  to  come ;  a  plan  which  as  to  magnitude,  time  and  cost,  is 
large  and  gigantic,  but  which  appears  in  its  effects  and  results  so  benevolent  and  full 
of  blessings,  that  the  qiiestiou  as  to  cost  should  not  form  an  obstacle  to  its  execution. 

*'  'It  is  true  that  the  resources  of  the  mining  treasury  of  the  Freiberg  district  are 
too  limited  to  bear  these  expenses ;  but  the  execution  of  a  work  which  in  times  to 
come  will  be  classed  in  the  list  of  those  great  national  monuments  which  have  for  their 
object  the  lasting  welfare  of  a  country,  and  which  will  secure  the  same  for  the  latest 
generations  and  times,  cannot  be  left  to  the  mercy  of  a  single  mining  district,  but 
should  be  looked  upon  as  a  work  creating  happiness  and  glory,  and  worthy  of  the  par- 
ticipation and  promotion  of  the  entire  nation. 

"  'With  unlimited  coniidence  do  I  therefore  present  to  the  friends  of  their  country 
the  following  explanation  and  statement  of  this  project. 

"' May  they  extend  to  it  a  wise  and  sympathizing  examination  and  magnanimous 
consideration,  and  may  they  be  assured  of  the  fervent  thanks  which  posterity  will 
grant  them.' 

"  The  mines  of  Saxony  produced,  and  now  produce,  but  a  mite  of  what  our  mines 
do ;  the  national  debt  of  that  country  is  but  small,  and  the  burdens  of  taxation  are 
not  of  an  onerous  character. 

"  How  much  stronger,  then,  should  the  argument  be  in  the  case  at  issue !  A  country 
containing  more  mines  and  richer  mines  than  all  the  balance  of  the  world  combined  ; 
a  country  having  a  national  debt  amounting  to  over  $2,500,000,000,  and  a  people  cry- 
ing out  and  groaning  under  unequaled  burdens  of  taxation ! 

"  Wisdom  and  foresight  point  out  but  one  course;  let  the  mineral  resources  of  the 
country  go  to  ruin,  and  the  national  debt,  the  burdens  of  taxation,  and  general  suffer- 
ing will  be  increased  from  year  to  year. 

"  Let  our  immense  mineral  resources  be  developed,  an  increase  in  the  value  of  all 
property,  a  relief  of  the  burdens  of  taxation,  unparalleled  advaucemejit  of  commerce, 
industry  and  traffic,  a  bright  future,  speedy  resumption  of  specie  payments,  and  gen-' 
eral  welfare  and  prosperity  "vvill  be  the  results. 

"  Those  who  rule  the  destinies  of  this  country  have  the  solution  of  this  question  in 
their  hands  ;  wisdom,  foresight,  liberality,  and  true  patriotism  will  grasp  the  issue,  and 
promjitly  secure  those  results  which  will  immensely  benefit  our  present  generation, 
and  extend  its  blessings  to  posterity." 

The  Committee  on  Mines  and  Mining,  fully  appreciating  the  impetus  which  would 
be  given  to  the  development  of  our  great  mineral  resources  by  the  construction  of  this 
tunnel,  after  a  most  thorough  investigation,  iierfected  a  bill  recommending  a  loan  of 
$5,000,000,  in  twenty-years  seveu-per-cent.  bonds,  to  be  delivered  at  the  rate  of  $15,000 
for  every  100  feet  of  tunnel  completed.  To  show  how  thoroughly  this  committee 
understood  the  importance  of  the  proposed  work,  I  will  here  give  an  extract  from  their 
official  report,  published  by  order  of  the  House  of  Representatives,  in  which  they  say : 

'•  Your  committee  considers  the  execution  of  one  great  mining  work,  sucli  as  the  pro- 
posed tunnel  to  the  Comstock  lode,  as  conducive  to  the  most  beneficial  results ;  it 
would  practically  demonstrate  the  continuance  of  mineral  lodes  in  depth,  thereby 
establishing  confidence  in  the  execution  of  similar  works  in  all  the  miuing  districts. 

"  Writers  on  mining  agree  on  the  importance  of  general  drain-tunnels,  and  the  best 
proof  of  their  utility  is  shown  by  the  fact  that  in  those  miuing  districts  Avliere  a  general 
and  extensive  system  of  drainage  by  tunnels  has  been  adopted,  the  mines  have  been 
kept  in  a  flourishing  condition  (luring  hundreds  of  years,  M'hile  in  those  places  where 
no  tunnels  have  been  made,  mining  operations  have  proved  unprofitable,  and  the  mines 
have  been  abandoned. 

"  We  find  in  all  mining  codes  provisions  for  the  construction  of  tunnels  ;  they  were, 
in  olden  times,  called  'the  keys  of  the  mountains,'  and  under  the  laws  of  Spain,  Bel- 
gium, Prussia,  Austria,  Hungary,  Saxony,  Planover,  and  other  countries,  compulsory 
payments  toward  the  support  of  drain-tunnels  were  exacted  from  the  mine  owners,  in 
order  to  keeii  up  the  miuing  districts. 
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"Gamboa,  the  great  expounder  of  Spanish  mining  law,  in  speaking  of  the  neglect  of 
the  justices  to  enforce  the  construction  of  tunnels,  says : 

** '  By  indulging  in  this  neglect  of  their  duty  they  do  injustice  to  the  public,  to  indi- 
viduals, and  to  the  rights  of  the  Sovereign,  who  has  made  it  a  law  that  the  working  of 
the  mines  shall  be  assisted  by  means  of  tunnels,  as  being  works  of  great  importance, 
and  necessary  forgiving  a  permanent  character  to  this  valuable  description  of  property.' 

"  General  drain-tunnels  are  important  in  many  regards ;  they  not  only  provide  the 
cheapest  and  safest  means  of  drainage,  ventilation,  extraction  and  discovery  of  ore,  but 
they  accomplish  the  great  and  very  important  result  of  consolidating  the  difterent 
interest  in  a  mining  district,  by  establishing  one  general  base  of  operations. 

"As mines  are  worked  now,  the  proprietors  or  companies,  on  a  mineral  lode — no 
njatter  how  limited  the  extent  of  the  claims — each,  independently  of  their  neighbors, 
erect  a  steam-engine,  pump  the  water  from  their  mines,  hoist  the  ore,  and  transport  it 
to  the  reduction  works ;  they  boast  of  inde})endent  organizations,  presidents,  boards  of 
trustees,  superintendents,  secretaries,  &c.,  kept  up  at  an  enormous  expense,  which 
makes  mining  unjirolitable  and  a  losing  business. 

"  In  largo  cities  we  find  it  necessary  to  establish  a  joint  system  of  drainage,  gas  and 
v/ater  works.  Main  sewers  are  constructed,  into  which  small  branches  enter  from 
every  building.  Supposing  each  house-owner  were  to  provide  his  own  drainage,  inde- 
penttenfc  of  his  neighbors,  establish  his  own  gas  manufactory,  and  dig  a  canal  of  his 
own  from  a  distant  spring,  in  order  to  get  a  supply  of  water,  the  world  would  pronounce 
such  proceeding  very  unwise  and  foolish. 

'•And  still  we  find  a  similar  state  of  affairs  in  our  great  mineral  districts;  a  contig- 
nous  row  of  mines  on  the  same  lode,  each  worked  independently  and  entirely  regard- 
less of  its  neighbors,  while  one  general  tunnel,  or  adit,  or  drain,  would  allow  the  water 
to  run  off  by  its  natural  flow  to  the  lowest  level,  from  all  the  mines,  through  one  com- 
mon outlet,  thereby  abolishing  at  once  all  pnmping-machinerj^,  giving  one  common 
railroad  for  the  transportation  of  all  the  ore,  and  creating  innumerable  advantages. 
Only  one  general  mining  administration  would  be  required,  operations  could  be  carried 
on  jointly  and  systematically,  the  extraction  of  ore  largely  increased,  the  health  of  the 
miners  secured  by  good  ventilation,  and  large  sums  of  money  would  be  saved,  thereby 
making  it  x)ossibie  to  extract  immense  bodies  of  low-grade  ores. 

"In  short,  instead  of  an  unwise,  short-sighted,  ruinous,  and  stupid  manner  of  pro- 
ceeding, we  would  inaugurate  a  rational  system  of  mining,  a  system  which  would  make 
it  profitable,  attract  the  capital  which  is  absolutely  necessary  for  the  development  of 
this  branch  of  industry,  increase  the  production  of  the  precious  metals  beyond  all 
expectations,  populate  the  vast  extent  of  our  mineral  regions,  procure  traffic  for  our 
trans-continental  railways,  stimulate  the  commerce  and  industry  of  our  whole  nation, 
firmly  establish  our  credit  by  proving  the  extent  of  our  mineral  wealth,  and,  above  all, 
relievo  the  burdens  of  taxation  by  increasing  the  value  of  all  property. 

*•'  Such  are  some  of  the  advantages  which,  in  our  opinion,  would  be  derived  from  the 
adoption  of  a  general  system  of  tunneling  in  our  great  mining  districts ;  and  it  must 
appear  remarkable  that  such  tunnels,  their  advantages  being  so  self-evident,  have  not 
already  been  constructed  in  numerous  places." 

The  measure  grew  more  and  more  popular,  in  spite  of  the  secret  efforts  of  the  Cali- 
fornia Bank,  and  would,  no  doubt,  have  passed  with  a  three-quarter  vote  of  the  House, 
had  it  been  possible  to  reach  the  Committee  on  Mines  and  Mining  in  the  regular  order 
of  business. 

Unfortunately,  when  we  were  almost  within  reach  of  the  bill,  the  impeachment  trial 
of  Andrew  Johnson  commenced,  and  before  its  weary  length  was  terminated,  it  was  so 
late  in  the  session  that  our  committee  never  was  reached  at  all,  and  consequently  the 
tunnel  bill  had  to  go  over. 

Congress  adjourned  late  in  July  last  year,  and  I  returned  to  California  somewhat 
disgusted  with  my  ill  luck,  but  never  for  a  moment  losing  my  confidence  in  ultimate 
success.  Before  I  left  Washington  many  letters  were  addressed  to  me  by  members  of 
Congress,  expressing  their  regret  at  my  bill  not  having  been  reached,  and  giving  it  as 
their  opinion  that  at  the  next  session  it  would  certainly  pass.  Among  these  was 
one  from  Thaddeus  Stevens,  one  of  the  very  best  friends  the  measure  had,  who  stated 
that  at  the  next  session  he  would  warmly  support  it ;  but  the  old  man  did  not  live  to 
see  another  session  ;  ho  died  within  a  fortnight. 

After  spending  a  few  weeks  at  New  York  I  returned  again  to  California,  from 
whence,  after  remaining  a  couple  of  months,  I  once  more  proceeded  to  Washington  to 
renew  my  efforts. 

In  the  mean  time  General  Grant  had  been  elected  President  of  the  United  States,  and 
the  misunderstanding  which  existed  between  him  and  Andrew  Johnson  prevented  any 
special  legislation,  which,  as  was  stated,  might  embarrass  the  former's  administration. 
So  Congress  concluded  to  enter  into  no  legislation  whatever,  with  the  exception  of  the 
passage  of  some  appropriation  bills  necessary  for  the  support  of  the  Government,  and 
thus  the  Fortieth  Congress  expired  without  actiug  on  my  bill. 

The  new  Congress  convened  on  the  4th  of  March  last,  under  good  auspices,  and 
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General  Grant,  in  his  inangnral,  referrinj^  to  the  payment  of  the  national  debt,  alhides 
to  theiniportanec  of  developing  onr  vast  mineral  resources,  and  speaks  of  the  treasure- 
chest  which  Providence  has  provided  us,  buried  in  our  western  mountains,  for  which 
we  must  forge  the  key  now  to  unlock.  After  a  short  session  of  a  few  weeks  Congress 
adjourned  until  next  December,  when,  for  the  lirst  time,  I  expected  to  get  a  fair 
chance  to  bring  my  bill  up  and  have  it  thoroughly  discussed. 

1  have  but  little  doubt  but  that,  notwithstanding  the  great  efforts  the  California 
Bank  will  make  to  control  the  action  of  both  our  Senators,  they  will  firmly  stand  by 
iho  people,  and  use  all  their  influence  for  the  accomplishment  of  this  great  work. 

In  the  mean  time  I  have  come  out  here  among  yon,  my  fellow-citizens,  in  order  to  ex- 
plain to  you  all  about  this  tunnel  business,  and  while  some  of  the  moneyed  men  of  San 
Francisco  look  upon  the  whole  thing  as  a  failure,  not  knowing  anything  of  its  history, 
nor  of  the  great  tight  of  the  California  Bank  ring  against  it,  and  which  erroneous  opin- 
ions also  many  of  yon  entertained,  I  have  more  conlidence  in  its  success  now  than  ever. 

Fellow-citizens,  I  have  come  among  you  to  propose  to  the  v,  orking  people  of  Nevada 
to  join  in  together  in  order  to  start  work  on  the  tunnel  itself,  and  thereby  give  me  that 
solid  indorsement  at  home,  from  those  who  live  on  the  very  spot,  from  the  men  who 
work  in  these  very  mines,  and  who  are  supposed  to  know  most  about  it,  which  I  have 
lately  sought  in  vain  from  the  mining  companies  and  from  the  people  which  should  be 
most  deeply  interested.  Your  solid  indorsement  will  be  valued  highly  at  Washington ; 
it  will  annihilate  the  efforts  of  that  scheming  combination,  the  California  Bank. 

Fellow-citizens,  it  must  now  be  evident  to  you  that  the  arch  enemy  of  this  great 
work  is  that  hydra-headed  monster  you  have  reared  in  your  midst,  and  allowed  to  grow 
into  gigantic  proportions  ;  that  enemy  of  that  welfare  of  the  Avhole  Pacific  coast;  that 
incubus  upon  your  prosperity ;  that  crafty  concern  which  resorts  to  every  mv'3an8  to 
carry  out  its  ends.  And  why  do  they  oppose  the  tunnel?  Why  do  they  all  in  their 
power  of  cunning  and  scheming  and  planning  to  defeat  it?  Why  are  all  their  satel- 
lites and  hirelings  told  they  must  defeat  and  oppose  the  tunnel  project  with  all  their 
might  and  power,  by  fair  and  by  foul  means?  Why  do  they  threaten  to  discharge 
their  employes  if  they  take  a  hand  in  it  ?  And  why  are  they  compelled  to  do  all  this 
in  the  darkness  of  night  ?    Why  is  it  they  dare  not  make  their  motives  known  ? 

Fellow-citizens,  let  me  enlighten  you.  Allow  me  to  j)ierce  that  darkness  and  let  in  a 
ray  of  day-light ;  let  me  explain  to  you  why  these  men  so  bitterly  oppose  a  work  which 
in  them,  the  ostensible  owners  of  the  Comstock  lode,  should  fmd  the  strongest  advo- 
cates ;  let  them  show  to  you  why  they  have  turned  to  be  the  guardians  of  the  Treasury 
at  Washington  ;  let  them  tell  you  why  they  tremble  with  fear  lest  work  on  the  tunnel 
be  started ;  let  me  explain  to  you  why  they  make  you  work  in  a  foul  atmosphere, 
which  sends  half  of  you  to  your  graves  in  the  prime  of  manhood ;  let  me  show  you  why 
they  have  allowed  forty-two  of  your  miners  to  be  foully  murdered  at  the  fire  of  the 
Gold  Hill  mines  for  the  want  of  an  exit  through  the  tunnel ;  and  let  me  show  them  to 
you  in  their  true  colors,  and  then  hold  them  up  to  the  shame,  contempt,  and  ignominy 
they  so  richly  deserve. 

In  order  to  do  so  I  must  enter  into  the  details  of  some  of  the  operations  of  this  clique 
which  rules  and  controls  these  mines,  and  apparently  are  the  absolute  owners  of  a 
controlling  interest  in  this  vast  and  important  property. 

Many  of  you  will  be  utterly  astonished  to  learn  that  neither  the  bank  nor  the  mill 
ring,  as  a  general  thing,  own  more  than  a  few  shares  in  each  mine— just  about  enough 
to  be  elected  trustees  of  the  companies,  while  you,  the  miners  and  residents  of  Vir- 
ginia City,  do  always  own  a  large  amount  of  stock,  and  sometimes  a  controlling  in- 
terest, in  many  of  the  mines.  I  do  not  wish  to  say  that  the  bank  ring  has  not  at  dif- 
ferent times  owned  large  amounts  of  stock  for  a  number  of  months,  but  that  Avas  only 
in  such  miues  as  the  Savage  and  Kentnck,  for  instance,  during  the  years  1867  and 
1868,  as  were  then  in  a  magnificent  condition,  and  paying  large  and  regular  dividends. 
But  you  will  say.  How  is  it  possible  that  they  can  control  the  elections,  put  in  men  of 
their  own  ring  as  trustees,  and  manage  and  manipulate  these  mines  as  they  please,  to 
further  their  own  ends,  if  they  do  not  own  any  stock  ? 

That  is  precisely  where  the  secret  lies,  and  where  the  public  gets  gulled  and  swin- 
dled and  humbugged,  and  allows  this  clique,  by  sharp  practice,  to  carry  out  its  nefari- 
ous schemes. 

You  all  know  that  there  is  an  institution  in  San  Francisco  called  the  Bank  of  Cali- 
fornia; they  have  a  branch  house  in  Virginia  City,  over  which  William  Sharon  pre- 
sides. The  i)rinciple  upon  which  this  concern  is  carried  on  is  to  get  deposits  from  as 
many  people,  and  in  as  large  amounts,  and  from  as  many  quarters  as  possible ;  that  is 
where  their  power  lies  !  Their  capital  stock  is  $5,000,000,  with  which  they  do  a  busi- 
ness of  many  millions  more.  They  loan  out  a  great  deal  of  money ;  whether  they 
loan  out  any  of  their  depositors'  money  we  don't  know ;  but  they  loan  out  a 
great  deal ;  they  loan  a  great  deal  to  their  individual  members,  who  are  engaged  in 
extensive  speculations ;  some  of  them  pay,  but  a  great  many  do  not ;  that  money  is 
scattered  all  over  creation,  and  whether  it  is  probable  that'  they  could  pay  all  they 
owe,  should  they  be  called  upon,  I  doubt  very  much.    Money  in  a  good  iron  safe,  or 
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deposited  in  some  of  the  solid  banks  of  San  Francisco,  mij^ht  be  a  j^reat  deal  securer. 
I  shall,  however,  revert  to  this  more  in  detail  on  some  future  occasion. 

Among  other  things,  they  loan  money  on  mining  stocks.  The  Virginia  agent  keeps 
the  San  Francisco  bank  well  posted  on  the  value  of  each  particular  mine,  and  on  the 
special  manipulation  going  on  in  it ;  daily  telegrams  and  letters  are  sent  on  the  reports 
of  special  experts  kept  for  that  purpose.  This  iuforniatiou,  which  is.  withheld  with  the 
utmost  secrecy  from  the  public,  enables  the  San  Francisco  concern  to  advance  money 
on  stocks,  and  to  brokers,  without  much  risk,  while  no  other  bank  or  moneyed  institu- 
tion dare  touch  it.  Now  let  us  see  how  this  operates  ;  all  men  who  deal  in  these  stocks 
are  more  or  less  of  a  gambling  disposition ;  they  put  in  a  little  money  and  Avant  to 
make  a  great  deal;  tliey  almost  always  go  beyond  their  means;  they  buy  a  certain 
number  of  shares,  carry  them  to  their  broker,  or  to  the  Bank  of  California,  borrow  as 
much  money  as  they  can  get  loaned  on  them,  in  order  to  enable  them  to  buy  more,  and 
are  compelled  to  transfer  their  shares — not  to  the  bank,  for  that  Avould  make  it  respon- 
sible for  any  debts  which  might  be  contracted  by  the  mining  companies,  but  to  one  of 
their  irresponsible  clerks,  A.  E.  Hill,  for  instance,  whose  name  figures  quite  extensively 
in  the  delinquent  lists,  and  whose  name  only  stands  for  that  of  so  many  miners  or  other 
individuals.  Thus  that  bank  clerk  has  a  large  amount  of  stock  standing  in  his  name, 
without  owning  a  share,  and  no  outsider  knows  whose  stock  it  is.  This  is  one  way  the 
bank  obtains  control  of  a  large  amount  of  stock  both  at  San  Francisco  and  at  Virginia; 
but  by  far  the  greatest  jiart  comes  under  their  control  in  a  still  easier  way.  Most  of 
you  miners  and  others  who  speculate  in  stocks  go  to  a  broker,  deposit  your  money  and 
get  Mm  to  telegraph  to  his  partner  in  San  Francisco  for  a  given  number  of  shares  in  a 
certain  mine ;  the  purchaser  here  never  sees  that  stock  ;  it  is  issued  in  the  name  of  the 
broker,  for  to  issue  it  in  the  name  of  the  purchaser  causes  delay,  inconvenience,  and 
expense.  Many  of  these  brokers  receive  accommodations  from  the  bank,  and  are  con- 
sequently under  obligations  to  them  ;  many  others  are  simply  convenient  stool-pigeons 
in  the  hands  of  the  bank  ring.  Now  what  is  the  result  of  all  this  ?  When  the  annual 
election  comes  off  in  a  mining  company  the  managers  of  the  bank  hold  a  sufficient  amount 
of  stock  in  their  hands  as  collaterals,  together  with  the  proxies  they  obtain  from 
brokers,  who  represent  the  miners  and  others,  so  that  they  can  almost  invariably  step 
in  to  an  election  and  cast  this  vote  for  a  set  of  trustees  which  have  previously  been 
made  up  in  the  back  office  of  the  California  Bank.  And  who  are  these  trustees  ?  About 
a  dozen  of  them  compose  the  trustees  in  nearly  all  the  mining  companies,  and  .a  majority 
in  each  company  are  either  under  the  thumb  of  or  mere  tools  of  the  bank,  and  if  you 
were  to  examine  the  books  you  would  find  that  most  of  them  do  not  own  more  than 
three  or  four  shares  apiece.  And  these  few  miserable  shares  even  do  they  not  in  many 
instances  own  at  all,  but  they  are  simply  loaned  them,  and  transferred  to  their  names 
so  they  may  act  as  trustees.  Those  are  the  men  whom  you  allow  to  manage  your 
property.  In  order  to  throw  sand  into  people's  eyes,  one  or  two  trustees  are  usually 
elected  who  bear  a  high  reputation  for  integrity ;  and  so  adroitly  are  the  affairs  of  most 
of  these  companies  managed  between  the  majority  of  the  trnstees,  the  president  of  the 
company  and  the  superintendent,  that  the  minority  of  the  board  often  do  not  suspect 
even  that  anything  is  wrong,  and  thus  lend  their  names  to  the  most  nefarious  schemes 
for  entrapj)ing  the  public. 

In  some  instances  the  bank  ring  cannot  obtain  sufficient  stock  in  the  manner  indi- 
cated, and  then  they  are  compelled,  although  reluctantly,  to  purchase  a  sufficient 
amount  temporarily  to  make  up  a  majority  until  alter  the  election.  To  show  how 
much  value  is  placed  in  getting  the  management  of  a  mine,  considering  that  the  trus- 
tees receive  no  salary,  you  need  only  look  back  to  the  election  of  the  Hale  &  Norcross 
a  little  over  a  year  ago,  when  the  bank  ring  paid  as  high  as  $16,000  per  foot,  while  the 
true  value  of  the  stock  was  less  than  $2,000. 

In  this  manner  the  ring,  without  owning  a  share  of  stock,  or  but  very  little,  obtain 
the  management  of  these  mines  and  become  your  masters,  while  you  are,  to  a  large 
extent,  the  owners  of  the  property.  They  become  the  absolute  tyrants  who  rule  over 
you,  and  threaten  to  discharge  you  if  you  do  not  dance  according  to  the  tune  they 
fiddle.  They  arrogate  to  themselves  the  power  and  dictate  to  you,'  the  proprietors  of 
these  mines,  what  shall  be  done ;  they  regulate  the  amount  of  your  wages  ;  employ 
and  discharge  you  as  they  see  fit,  and  even  threaten  to  turn  you  all  out  and  employ 
Chinese  in  your  stead.  Of  course,  they  lose  no  opportunity  and  embrace  every  occa- 
sion to  impress  you  with  the  pretended  fact  that  they  own  a  very  large  amount  of 
stock  in  all  these  mines.  Go  and  examine  the  books,  convince  yourselves,  and  then 
wonder  how  such  unblushing  falsehood,  based  on  brass  and  impudence,  could  have  ex- 
isted so  long  and  not  be  exposed. 

Now  let  us  see  how  their  control  of  the  mines  further  operates  :  there  is  a  concern 
called  the  Union  Mill  and  Mining  Company,  sui)posed  to  be  composed  of  just  about 
the  same  men  as  control  the  California  Bank  and  the  mining  companies.  At  the  head 
of  that  concern,  at  Virginia  City,  is  the  agent  of  the  California  Bank.  Somehow  or 
other  this  mill  association  has  gobbled  up  all  the  valuable  mills  in  the  neighborhood, 
and,  as  is  stated,  by  paying  but  a  very  small  portion  of  the  cost  of  them.    Most  of 
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these  mills  were  erected  by  private  individuals,  depending  on  a  supply  of  ore  from  the 
compauios  on  the  Comstock  lode.  As  indicated  above,  the  bank  ring  obtained  control 
of  nearly  all  the  mines ;  it  was,  therefore,  .in  easy  niatter  for  them  to  furnish  such 
mills  only  \Yith  rock  as  they  saw  fit.  In  this  manner  some  mills,  especially  those 
whose  financial  affairs  were  not  very  sound,  could  get  no  supply  of  ore.  In  trying  to 
keep  running  on  small  supplies  from  outside  mines,  and  here  and  there  on  temporary 
supplies  I'roni  the  Comstock  lode,  which  was  furnished  them  in  order  to  varnish  over 
the  manipulation  then  progressing,  their  mills  would  stand  idle  a  portion  of  the  time, 
which  involved  them  into  debt.  They  had  to  borrow  money  from  the  California  Bank, 
the  only  numeyed  institution  at  Virginiji  City,  which  had  a  policy  of  being  remarkably 
acconnnodating  in  such  instances.  The  poor  victim  taking  that  money  signed  his 
death  warrant.  As  soon  as  he  became  thus  indebted  he  could  somehow  or  the  other 
obtain  no  more  ore  for  his  mill  at  all ;  he  could  not  pay  the  interest  on  his  indebted- 
ness ;  and  after  a  few  months  the  mortgage  on  his  property  costing,  say  $100,000, 
would  be  foreclosed  for  about  $20,000,  utterly  ruining  him. 

In  this  Avise  the  mill  ring  or  bauk  became  i)ossessed  of  nearly  all  the  valuable  mills 
in  the  neighborhood,  costing  millions  of  dollars,  at  a  comparatively  trifling  cost  to 
them. 

Now,  mark  the  result.  The  same  ring  is  managing  the  bank,  the  mills,  and  the 
mines,  but  own  but  precious  little  interest  in  the  latter.  Of  course  they  are  sure  to 
make  all  the  money  out  of  the  nulls,  even  at  the  expense  of  the  mines.  Mills  with  a 
capacity  of  1,000  tons  per  day  must  be  kept  supplied  at  all  hazands.  The  price  of 
crushing  is  fixed  at  $13  per  ton,  by  the  mutual  agreement  of  the  same  crowd  ;  this 
leaves  a  profit  of  $7  per  ton,  or  $7,000  per  day.  If  a  mine  does  not  furnish  rich  ore, 
poor  is  sent  to  the  mills,  for  they  must  be  kept  going.  If  that  runs  the  mine  in 
debt,  how  easy  is  it  to  put  on  an  assessment,  and  make  you,  the  stockholders,  pay 
the  loss,  or,  in  other  words,  turn  over  the  amount  thus  collected  into  the  pockets  of 
the  mill  association.  If  a  mine  has  some  rich  ore,  but  only  a  limited  quantity,  how 
easy  is  it  to  intermix  a  sufficient  quantity  of  bed-rock  in  order  to  increase  the  number 
of  tons  to  be  worked.  It  is  asserted,  and  can  be  substantiated  by  many  credible  wit- 
nesses, that  thousands  of  tons  of  ore  have  gone  to  the  mills  which  paid  as  low  as  So  per 
ton,  while  it  costs  $20  per  ton  to  mill  and  mine  it,  thus  taking  $15,000  out  of  your 
pockets  for  every  1,000  tons  worked  ;  that  is  to  say,  in  twenty-four  hours. 

But  this  is  not  all.  There  is  still  another  way  by  which  you  are  victimized.  Sup- 
posing the  superintendent  and  foreman  of  a  mine  are  pliable  tools  in  the  hands  of  tbese 
cormorants,  how  easy  is  it  when  a  rich  body  of  ore  is  discovered  to  keep  it  secret,  and 
instead  of  taking  it  out  start  the  miners  going  in  a  WTong  direction,  taking  out  infe- 
rior ore  or  bed-rock,  sending  it  to  the  mills,  involving  the  mine  in  debt,  necessitating 
assessments,  and  thus  depreciating  the  stock.  And  how  simple  is  it  for  the  ring  to 
gobble  it  all  up  again  quietly  while  it  is  down,  and  after  a  large  amount  of  it  is  se- 
cured to  set  all  the  men  to  work  that  can  find  room  and  take  out  the  good  ore,  make 
a  great  noise  over  it,  declare  large  dividends,  send  up  the  stock,  and  then  quietly  step 
out  and  pocket  a  million  or  so. 

Plow  many  of  you  have  been  bitten  in  this  manner  ?  What  show  have  you  when  the 
cards  are  stocked  on  you  ?  Have  you  ever  seen  a  cat  play  with  a  mouse  ?  It  lets  it 
run  a  little  piece  and  then  catches  it  again,  and  repeats  the  experiment  a  number  of 
times,  to  its  great  delight  and  amusement ;  but  did  you  ever  know  it  to  fail  that  the 
cat  ate  up  the  mouse  in  the  long  run  ? 

A  few  of  you  make  a  good  strike  once  in  a  while  by  sheer  accident ;  that  keeps  up 
the  excitement,  and  so  you  keep  all  gambling  in  stocks,  pay  your  assessments,  and  in 
the  end  you  will  all  be  eaten  up  like  the  poor  mouse.  There  is  no  guess-work  about  it ; 
it  is  a  sure  thing. 

There  is  still  another  item  connected  with  these  mines  which  is  worth  while  looking 
after.  The  parties  managing  them  of  course  have  control  of  the  funds  of  these  con- 
cerns, and  the  handling  of  a  million  of  dollars  or  more,  year  in  and  year  out,  is  an  item 
not  to  be  despised.  If  the  ring  is  hard  up,  as  the  case  is  now,  why  it  is  an  easy  matter  to 
slap  on  an  assessment  of  a  quarter  of  a  million  or  so,  and  thus  make  the  j)eople  come  to 
the  rescue  of  their  empty  cash-box. 

These  great  financiers  who  have  undertaken  to  regulate  the  money  affairs  of  this 
coast,  with  all  their  scheming,  and  notwithstanding  the  immense  sums  they  have 
filched  out  of  the  people,  have  arrived  at  a  point  where  bankruptcy  stares  them  in  the 
face.  The.California  Bank,  with  a  capital  of  $5,000,000  and  a  surplus  of  $2,000,000,  can- 
not loan  out  a  dollar  to  any  one  at  the  present  time.  What  have  they  done  with  all 
this  money  ?  Where  is  it  ?  If  they  are  solvent  why  can't  they  accommodate  the  pub- 
lic now  when  it  is  most  needed  ?  They  have  kept  out  greenbacks  in  order  to  prevent 
eastern  capital  from  coming  here,  and  now  reap  the  fruits  of  their  folly.  While  they 
have  ruined  themselves,  they  have  brought  untold  hardships  unto  this  people  in  the 
present  crisis.  Their  last  bearing  operation  has  recoiled  upon  themselves;  stocks  and 
all  property  have  gone  down  beyond  their  control,  for  they  did  not  have  the  sagacity 
to  forsee  that  the  bubble  which  had  been  growing  for  the  last  six  years,  in  anticipation 
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of  the  Pacific  Eailroad  being  finisliecl,  would  burst  in  the  act  of  driving  the  last  spike. 
They  fondlj'  hoped  that  eastern  people  wonkl  flock  out  here  with  full  money-bags  and 
invest  at  the  inflated  prices.  They  did  come,  and  saw  at  a  glance  the  game  which 
was  put  up  for  them,  and  declared  they  would  come  back  in  another  year  and  invest 
at  twenty  cents  on  the  dollar,  when  they  were  all  broke  out  here.  So  much  for  their 
financial  capacity. 

Bat  the  ring,  not  yet  satisfied  with  all  these  manipulations,  and  with  an  unsatiated 
desire  to  draw  the  very  last  drop  of  life-blood  from  the  people,  has  lately  entered  into 
another  scheme  of  pilfer.  I  refer  to  the  Virginia  and  Trnckee  Railroad.  Not  satisfied 
with  controling  the  mines  ;  not  satisfied  with  owning  the  mills  ;  not  satisfied  with  all 
the  plunder  obtained  before,  they  came  to  the  conclusion  that  a  railroad  to  the  Carson 
Eiver,  where  their  mills  are  mostly  located,  would  be  a  good  thing.  They  not  only 
thought  that  by  owning  such  a  road  they  could  drive  all  the  teamsters  out  of  the  coun- 
try, and  thus  squeeze  two  or  three  dollars  additional  out  of  every  ton  of  ore  trans- 
I)orted  over  their  road,  but  they  also  expected  to  monopolize  all  the  wood  and  timber 
trade,  and  charge  whatever  price  they  please  to  the  mining  companies.  But  while  they 
were  accomplishing  all  this,  and  opening  up  a  new  source  for  plunder,  their  great  mo- 
tive for  getting  up  this  railroad  scheme  was  that  they  expected  thereby  to  kill  the 
tunnel  project,  at  least  for  some  time  to  come.  Of  course  they  could  not  pretend  that 
a  railroad  to  Carson  River  would  drain  or  ventilate  the  mines,  or  abolish  the  steam- 
engines,  or  explore  the  whole  country,  but  they  did  falsely  pretend  that  all  the  low- 
grade  ores  could  be  extracted,  and  with  the  increased  facilities  for  transportation,  re- 
duced to  advantage.  If  they  did  not  expect  to  make  people  altogether  believe  that  the 
railroad  would  be  a  substitute  for  the  tunnel,  they  did  at  least  expect  that  this  threat- 
ening tunnel  question  would  be  postponed  thereby  for  another  year  or  two,  with  so 
much  additional  chance  of  seeing  me  used  up  by  that  time. 

But  to  build  a  railroad  costs  money  ;  and  being  accustomed  to  obtain  whatever  their 
heart  desires  from  the  people,  they  concluded  to  own  a  railroad  and  have  the  dear  peo- 
T^le  pay  for  it. 

Being  the  trustees  of  the  mining  companies,  it  was  an  easy  matter  to  subscribe  to 
themselves  such  amounts  as  the  stockholders  would  possibly  stand — some  of  the  mines 
levying  assessments  in  order  to  raise  the  money.  Thus,  about  $500,000  were  contrib- 
uted, for  which  the  trustees,  before  long,  will  be  held  responsible,  as  an  act  on  their 
part  entirely  unwarranted  and  illegal.  But  this  amount  was  not  sufficient  to  build  the 
road,  so  it  was  concluded  to  get  the  legislature  to  come  to  the  rescue.  Bills  were 
j)assed — God  only  knows  how — and  Storey,  Ormsby,  and  Lyon  Counties  were  com- 
pelled to  give  and  make  a  present  to  the-  ring  of  bonds  amounting  to  8575,000.  The 
people  were  misled,  in  the  first  instance,  by  the  false  title  of  the  Virginia  and  Truckee 
Railroad,  and  in  their  anxiety  to  obtain  a  connection  with  the  Central  Pacific,  which 
lies  north  of  Virginia  City,  they  overlooked  that  the  bill  passed  by  tbe  legislature 
was  for  a  road  to  Carson  River,  in  the  oi^posite  direction.  Was  there  ever  such  a 
swindle  perpetrated  before  on  any  people  ?  Every  man  and  woman  in  these  three 
counties  compelled  to  contribute  their  hard  earnings  to  meet  the  interest  and  prin- 
cipal, amounting  to  over  a  million  of  dollars,  and  which  will  ultimately  swallow  up 
all  your  private  property,  fi)r  bonds  issued  to  a  railroad  which  will  not  be  one  particle 
of  benefit  to  the  people,  but  only  to  a  clique  of  men,  the  self-constituted  rulers  of  the 
people.  But  Avhom  the  gods  wish  to  destroy,  they  first  make  mad.  That  railroad 
business  was  too  much  for  the  people ;  it  has  opened  their  eyes,  and  the  remedy  will 
be  found  ;  they  will  assert  their  rights  and  throw  off  the  yoke  of  their  oppressors. 

Steps  should  immediately  be  taken  to  prevent  the  issuance  of  these  bonds;  the  law 
is  clearly  unconstitutional,  and  no  court  in  this  State  will  dare  to  sustain  it.  If  the 
legislature  had  the  right  to  compel  you  to  give  away  $300,000,  why,  they  would  have 
the  same  right  to  compel  you  to  give  $3,000,000  ;  they  would  have  the  same  right  to 
take  all  you  possess.  The  thing  is  too  absurd  to  require  any  argument.  Stop  the  pay- 
ment of  these  bonds,  and  you  compel  the  ring  to  finish  the  railroad  from  their  own 
means,  if  they  have  any ;  then  start  the  tunnel  going  and  you  will  break  them  up 
altogether,  for  they  will  not  be  able  to  sell  out  their  railroad  stock,  as  they  exiiected 
to  do  by  next  spring,  by  running  iaimense  quantities  of  low-grade  ores  down  to  the 
mills,  and  thus  make  a  big  showing  as  to  the  profits  of  the  road ;  in  making  that 
showing  they  expected  you  to  foot  the  bills,  by  paying  assessments  to  make  up  the  loss 
sustained  in  working  the  rock,  which  must  run  the  mines  in  debt. 

Fellow-citizens,  do  you  commence  to  understand  why  this  ring  oppose  the  con- 
structioQ  of  the  tunnel?  They  have  thus  far  had  things  their  own  way  and  have 
with  a  high  hand  grasped  and  taken  everything  worth  having  in  the  State  of  Nevada  ; 
the^^,  like  the  devil-fish,  have  reached  out  their  long,  slimy  arms  and  taken  hold  of 
everything  within  reach,  and  uothmg  can  escape  its  deadly  grip.  Do  you  think  for  a 
moment  that  they  would  allow  so  valuable  a  property  as  that  of  the  Sutro  Tunnel 
Company  to  escape  their  notice  ?  Do  you  suppose  that  this  clique,  whose  ideas  of  mine 
and  thine  are  very  confused,  would  not  go  to  every  exertion  to  obtain  so  great  a  prize 
by  intrigue,  machinations,  and  scheming  ?    Do  you  suppose  they  would  allow  a  supe- 
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rior  power  to  sprin<j  up  in  their  very  stronghold,  and  not  make  every  effort  to  destroy 
it  ?  And  do  you  believe  that  they  would  allow  it  to  grow  at  all,  but  that  they  would 
nip  it  in  the  very  hud  ? 

The  tunnel,  they  know  full  well,  is  the  key  to  this  mountain  and  these  mines,  and 
will  and  nmst  control  and  own  this  whole  district ;  if  that  tnnuel  is  constructed  by 
third  parties,  their  monopoly  will  be  utterly  broken  up  and  ended.  They  could  then 
no  lonj^er  bull  and  bear  stock,  manipulate  the  mines  and  mills,  and  their  railroad 
would  be  of  but  little  use. 

Now,  what  course  have  they  pursued  to  defeat  the  construction  of  the  tunnel  ?  Have 
they  opposed  it  openly  ?  By  no  means.  They  considered  that  the  projector,  with  lim- 
ited means,  not  being  able  to  cope  long  against  so  gigantic  a  monopoly,  would  soon 
succumb,  and,  worried  aiul  defeated,  would  be  compelled  to  turn  over  his  valuable 
franchises  and  property  into  their  hands,  together  with  the  chances  for  an  appropria- 
tion from  Congress,  which  they  expected  to  obtain  through  their  political  friends  with- 
out much  trouble. 

They  have,  however,  this  time  been  mistaken ;  they  expected  mo  to  give  up  in 
disgust  in  less  than  six  months  after  their  relentless  warfare  commenced,  and  I  have 
successfully  stood  up  against  that  overwhelming  power  for  several  years,  and  have  not 
been  quite  crushed  out  yet. 

Will  the  people  of  Nevada  see  me  crushed  out  now  ?  Will  they  allow  that  monstrous 
combination  to  trample  me  under  their  feet?  Will  a  chivalrous  people  allow  one  in- 
dividual to  be  set  upon  by  a  whole  pack  of  hounds  ?  Will  you  see  fair  play  when  one 
man  has  the  pluck  to  stand  up  against  a  crowd  ?  Will  you  come  to  the  rescue  when 
I  a]5peal  to  you,  in  my  endeavors  to  carry  out  a  great  and  good  work  ?  I  believe  I  need 
not  make  the  appeal,  for  I  know  you  will. 

Laboring  men  of  Nevada,  shake  off  the  yoke  of  slavery  and  assert  your  manhood. 
The  same  power  which  has  thus  far  defeated  the  tunnel  project  is  crushing  you  down 
into  the  dust ;  they  threaten  to  take  your  bread  and  butter  from  you  if  you  subscribe 
to  the  tunnel  stock  ;  but  you  must  act  jointly,  and  there  lies  your  power.  If  you  will 
all  come  in  together,  they  dare  not  discharge  you ;  let  three  thousand  laboring  men  pay 
in  an  average  of  $10  per  month,  which  gives  you  $30,000  per  month,  or  $360,000  per 
annum,  and  insures  the  construction  of  the  tunnel,  carrying  with  it  the  control  of 
the  mines.  That  amounts  to  33  cents  per  day.  Who  is  there  among  you  so  poor  as  to 
miss  it  ?  How  many  of  you  expend  that  much  every  day  in  stimulants,  cigars,  and 
other  luxuries  ?  Put  that  money  into  the  tunnel ;  it  is  laying  up  something  for  a  rainy 
day.  The  money  will  be  expended  directly  again  in  labor  among  y(uirselves  under  your  own 
d'u-cciio7i,  and  from  dependents  you  will  become  masters.  It  will  be  the  most  glorious 
triumph  of  labor  over  capital.  It  would  be  realizing  the  wildest  dreams  of  the  French 
socialists,  Proudhon,  Le  Blanc,  and  others,  who  have  in  vain  tried  in  Europe  to  bring 
about  just  such  results.  The  masses  there  do  not  possess  the  intelligence  you  do,  nor  was 
there  ever  such  a  chance  offered  to  the  x>eople.  Show  your  superiority  here  and  act 
X)romptly.  Set  an  example  to  the  world,  demonstrating  what  can  be  done  by  joint 
action.  Do  not  listen  to  your  enemies.  They  have  vile,  miserable  runners  among 
you  who  will  try  to  poison  your  minds  ;  they  will  try  every  means  in  their  power  to 
prevent  you  from  entering  into  so  magnificent  a  project,  which  will  make  you  masters 
of  the  situation  and  leave  your  opponents  out  in  the  cold.  They  will  argue  with  you 
and  declare  it  not  feasible;  they  will  pronounce  the  whole  scheme  chimerical;  they 
will  tell  you  that  you  are  wasting  your  money  and  that  it  will  be  misapplied;  they 
will  say  to  you  that  the  Avhole  thing  is  a  swindle. 

Workingmen  of  Nevada,  men  who  talk  to  you  in  that  way  are  hired  by  the  Bank 
of  California.  They  are  traitors  in  your  ranks.  They  are  your  base  enemies,  who 
have  sold  their  honor  and  want  to  sell  yours  for  so  many  dollars  and  cents.  There 
may  be  some  among  you  who  do  not  fully  understand  the  results  which  will  flow  from 
the  work ;  let  the  most  intelligent  ones  make  it  their  duty  to  enlighten  them. 

Laboring  men  of  Nevada,  crush  out  that  hydra-headed  monster,  that  serpent  in 
your  midst — the  Bank  of  California.  By  forming  this  great  co-operative  association 
labor  and  capital  will  be  linked  together.  Your  power  will  be  unlimited.  No  more 
hireling  politicians  Avill  be  thrust  upon  you  in  order  to  misrepresent  your  interests; 
you  will  be  a  great  political  power,  and  will  rule  the  destinies  of  this  State ;  everybody 
will  bow  down  to  you;  you  will  be  the  masters  of  the  land;  the  newspapers  will 
advocate  your  cause ;  and  from  a  state  of  utter  dependency,  from  a  state  in  which  you 
are  fearful  from  day  to  day  to  lose  the  means  of  your  very  subsistence,  you  will  pass 
over,  for  the  first  time,  into  a  true  state  of  independence. 

Fellow-citizens,  were  there  a  foreign  enemy  at  your  doors,  who  had  come  to  crush 
out  your  liberties,  break  up  your  government,  and  with  a  high  hand  rule  over  you, 
who  is  there  among  you  who  would  not  sacrice  his  life,  his  fortune,  and  pledge  himself 
upon  his  sacred  honor  to  crush  out  and  defeat  so  vile  an  enemy  ?  Who  is  there  coward 
enough  to  stand  back  and  not  defend  his  home  and  hearth?    None,  I  dare  say. 

And  still  that  enemy  is  in  your  midst.  You  allow  and  have  allowed  him  to  exist 
among  you  until  he  has  gradually  stolen  your  liberties,  robbed  you  ol  your  fortunes, 
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and  prevented  the  administration  of  justice.  Trifling  were  the  encroachments  com- 
mitted by  England  upon  her  American  colonies  when  they  rose  up  in  their  might, 
threw  ofi'the  yoke,  and  formed  these  United  States,  compared  to  the  indignities  which 
are  daily  heaped  upon  you.  What  has  become  of  justice?  What  protection  have  you 
any  longer  in  the  possession  of  your  property  ?  The  enemy  who  has  spun  his  web 
around  you  until  you  are  almost  helpless,  has  bribed  your  judges,  packed  your  juries, 
hired  false  witnesses,  bought  legislatures,  elected  representatives  to  defend  their 
iniquity,  imposed  taxes  upon  you  for  their  private  benefit,  outraged  common  decency, 
and  now  dare  you  to  expose  or  oppose  them.  Has  it  come  to  pass  that  a  free  com- 
munity of  this  great  American  nation  has  degenerated  into  a  set  of  miserable  cowards? 
1  believe  not;  the  enemy  has  stolen  in  among  you  stealthily  and  gradually;  he  has 
enslaved  you  without  your  knowledge ;  he  has  crept  in  while  you  are  asleep. 

Rouse  up,  then,  fellow-citizens.  You  have  no  Andrew  Jackson  among  you  to  crush 
out  the  bank  which  has  taken  your  liberties,  but  you  have  the  power  within  your- 
selves. I  do  not  mean  to  incite  you  to  any  violence  ;  I  do  not  mean  to  have  you  assert 
your  rights  by  riot,  force,  and  threats.  That  would  be  unwise,  unnecessary,  and  would 
only  recoil  upon  yourselves.  But  I  do  mean  to  say  that  you  can  destroy  your  enemy 
by  simple  concert  of  action.  Let  all  of  you  join  in  together  to  build  the  Sutro  Tunnel ; 
that  is  the  way  to  reach  them.  They  do  already  tremble  lest  you  will  act ;  they  know 
you  will  form  a  great  moneyed  power,  and  that  you  will  own  the  mines;  they  know  it 
will  cement  you  together. 

They  also  know  full  well  that  the  first  pick  struck  into  the  Sutro  Tunnel  will  be  the 
first  pick  into  their  graves  ;  and  they  also  know  that  the  same  stroke  of  that  first  pick 
will  be  the  signal  for  a  new  era,  which  will  dawn  upon  the  working  people  of  Nevada. 

Fellow-citizens,  you  are  poor  and  cannot  squander  any  money ;  the  vampires  have 
nearly  sucked  you  dry ;  but  the  tunnel  stock  is  a  good  investment ;  the  shares  are  un- 
assessable forever,  so  as  to  protect  the  poor  men  ;  one  share  is  as  secure  as  a  thousand. 
The  tunnel  company  owns  a  princely  domain ;  thousands  of  lots  will  be  sold  in  the  new 
town ;  we  own  the  most  valuable  mining  ^-ant  in  the  whole  world ;  all  the  mining 
companies  are  compelled  to  pay  tribute,  amounting  to  millions  of  dollars  per  annum. 
In  buying  a  share  in  the  concern  you  absolutely  own  it ;  nobody  can  ever  assess  you 
one  cent ;  you  own  your  share  in  all  the  property  the  company  now  has  or  will  ever 
possess ;  you  will  own  your  share  in  any  appropriations  the  Government  will  ever 
make.  Some  of  you  will  say  you  are  not  going  to  stay  long  in  the  country.  That  makes 
no  difference;  it  is  a  good  investment,  no  matter  what  part  of  the  world  you  are  in; 
you  pay  $5  and  get  an  interest,  or  a  share  of  $10  in  the  company.  When  the  tunnel  is 
once  finished,  and  probably  long  before,  the  company's  income  will  be  immense ;  it  will 
probably  declare  dividends  sufficient  to  pay  for  your  investment  every  year.  A  few 
thousand  dollars  invested  in  the  tunnel  stock  now  may  give  you  an  income  to  support 
you  the  balance  of  your  life  ;  it  is  not,  like  most  mining  enterprises,  of  a  temporary 
character ;  it  is  a  work  which  comprises  a  whole  district ;  all  mines  have  to  pay  their 
'pro  rata;  if  one  mine  runs  out  of  ore,  another  one  will  make  a  new  strike ;  and  so  you 
may  expect  a  steady  income  from  your  investment  during  your  lifetime,  and  probably 
that  of  your  children. 

The  stock  is  not  transferable  for  the  present ;  that  is  necessary  to  keep  the  bank  of 
California  from  controlling  it ;  that  is  necessary  for  your  own  security ;  I  would  not 
advise  you  to  invest  in  it  were  it  otherwise,  for  it  would  be  beyond  my  power  to  see 
you  protected.  If  the  requisite  capital  is  once  obtained,  and  the  company  incorporates, 
then  the  stock  will  be  made  transferable ;  it  will  then  be  beyond  the  power  of  any 
moneyed  institution  on  this  coast  to  injure  us. 

The  stock  or  receipt  you  get  is  signed  by  me  as  agent  for  the  Sutro  Tunnel  Company, 
under  special  powers  derived  from  all  the  trustees  of  the  asociation  ;  besides  the  title 
to  our  laud,  and  mining  grants,  and  other  privileges,  was  made  by  Congress  to  me  in- 
dividually, in  trust  for  all  concerned,  for  the  purpose  of  facilitating  the  transfer  of  all 
or  any  part  of  our  property.  Any  document,  therefore,  signed  by  me  will  convey  to 
you  a  full  and  clear  and  unincumbered  title  to  the  interest  you  obtain,  which  can 
never  be  assessed. 

I  am  satisfied  that  three  thousand,  tiay,  five  thousand  men  can  be  found  in  western 
Nevada  to  save  up  ten  dollars  per  month  for  investment  in  the  tunnel ;  then  you  have 
the  eastern  part  of  this  State  and  the  State  of  California.  You  have  the  whole  Pacific 
coast,  and,  if  necessary,  the  Atlantic  States,  to  come  to  your  assistance. 

But  one  waits  for  another  to  see  whether  a  sufficient  number  will  come  in.  That  will 
not  do ;  you  will  never  accomplish  anything  in  that  manner. 

It  is  true,  nobody  proposes  to  enter  into  bonds.  If  old  Comstock  had  waited  for 
somebody  to  sign  bonds  before  he  put  his  pick  into  the  ground,  he  would  be  waiting 
yet.  If  you  refuse  to  educate  and  clothe  the  boy  untU  you  see  whether  he  is  going  to 
grow  up,  he  will  not  be  fit  for  milch  when  he  is  a  man.  If  you  do  not  prospect  a  mine 
until  you  have  made  a  fortune  out  of  it ;  if  you  will  not  go  into  the  water  until  you 
learn  to  swim  ;  if  you  will  not  take  the  first  step  until  you  are  within  sight  of  the  end 
of  your  journey,  this  life  would  be  a  very  short  horse  and  soon  curried.    Fancy  the 
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tunnel  (lone,  a  glorious  fact,  and  see  how  small  all  such  objections  will  look.  If  there 
is  a  motive  to  begin  the  tunnel,  how  uiuch  greater  is  it  to  linish  it.  The  whole  secret 
lies  in  starting  it  going.  Get  the  sharp  end  of  your  wedge  fairly  inserted,  then  drive 
away,  and  every  blow  will  tell. 

Ccune  forward,  then,  and  subscribe  your  names ;  pay  in  your  money  promptly.  If 
you  can  spare  but  $5  this  month,  go  up  to  the  office  and  put  it  in.  Some  of  you  will 
i>ut  in  $1(;0.  We  have  snfScient  money  in  the  treasury  now  to  commence  work  within 
a  few  days.    Come  at  once,  then,  and  yon  will  prove  your  friendshii)  for  the  cause. 

If  njy  individual  ellbrts  have  been  sufiicient  to  induce  many  of  you  to  come  in,  how 
much  greater  will  be  our  influence  and  strength  when  several  hundreds,  or  even  thou- 
sands, are  interested.  How  nmch  greater  will  be  onr  iulluonce  at  Washington,  and 
how  much  greater  the  chance  of  obtaining  the  subsidy  asked  for. 

Do  you  have  any  fear  the  work  will  ever  stop  again  after  it  once  starts?  I  have 
rone  myself.  Wlien  that  tunnel  is  daily  progressing,  with  chances  of  striking  rich 
veins  at  any  hour,  everybody  will  want  t(»  invest ;  everybody  will  then  bo  the  friend  of 
the  enterprise.  When  people  see  it  is  going  to  go,  they  will  all  say  they  knew  it  would. 
You  will  no  longer  be  able  to  fmd  any  one  who  ever  opposed  it ;  the  newspai)ers  will 
all  come  out  lor  it ;  the  excitement  will  run  high,  and  in  a  very  short  time  people  will 
be  eager  to  invest  at  double  or  triple  the  price. 

So  much,  then,  for  the  dollars  and  cents  view  of  the  question ;  but  let  me  revert  once 
more  to  the  other,  which  is  by  far  the  most  important. 

Supposing,  then,  your  contributions  were  outright  gifts  to  the  cause,  would  you  be 
the  loser  ?     I  think  not. 

Miners  and  laboring  men,  what  is  the  price  of  your  health,  your  liberty,  your 
independence  ?  Are  they  not  worth  more  than  all  the  lilthy  lucre  you  could  i)ossess? 
Who  is  there  among  you  so  avaricious  as  to  refuse  to  give  and  donate  outright  a  few 
paltry  dollars  per  month  to  a  cause  which  will  elevate  your  race,  secure  your  health, 
your  liberty,  and  your  independence  I  A  cause  which  will  insure  to  you  liberal  wages ; 
a  cause  which  will  effectually  settle  that  vexed  Chinese  question  ;  a  cause  which  will 
make  you  the  power  of  this  land,  make  powerless  your  oppressors,  and  break  up  your 
arch  enemy,  the  California  Bank.  I  say,  who  is  there  so  blind  as  not  to  see  the  magni- 
tude of  the  question  ? 

Let  a  noble  rivalry  spring  up  among  yon  who  shall  come  in  first ;  drop  all  prejudice ; 
let  all  trifling  objections  tall  to  the  ground;  let  one  excel  the  other  in  niaguauimity; 
let  all  make  one  joint,  grand,  unaiiimous  effort,  and  victory  will  be  ours. 
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Mr.  SuTRO.  Mr.  Chairman,  I  would  like  to  ask  General 
Foster,  who  is  one  of  the  commissioners  appointed  by  the 
President  under  the  act  of  Congress,  approved  April  4, 
1871,  to  examine  and  report  upon  the  Sutro  tunnel,  a  few 
questions  with  relation  to  certain  facts  in  that  connection. 
I  find  here,  General,  on  page  8  of  the  report,  you  state  as 
follows: 

"  Under  the  present  system  of  operating  thb  mines" — 

■  Mr.  E"egley.     Please  state  what  was  the  composition  of 
the  commission. 

Gen.  Foster.  There  is  General  H.  G.  Wright,  Lieu- 
tenant Colonel  of  Engineers,  Brevet  Major  General  United 
States  Army;  General  J.  G.  Foster,  Lieutenant  Colonel  of 
Engineers,  and  Brevet  Major  General  United  States  Army; 
and  Wesley  ISTewcomb,  Civil  and  Mining  Engineer. 
Mr.  Sutro.     I  was  reading  from  page  8,  as  follows: 

"Under  the  present  system  of  operating  the  mines,  the  ore  and  the  refuse 
rock  are  raised  to  the  surface,  through  the  shafts,  by  steam  power ;  the  ore 
being  transported  to  the  mills  by  wagons,  or  by  the  railroad  before  alluded  to, 
and  the  refuse  rock  deposited  at  the  dumps  contiguous  to  the  shafts.  The 
items  of  expense,  as  given  by  the  superintendents,  vary  somewhat,  as  might 
have  been  expected,  in  view  of  the  different  circumstances  in  each.  The 
average  of  certain  of  the  more  important  of  them  may,  however,  be  stated 
with  Bufficieut  accuracy,  as  follows : 


"Cost  per  ton  of  hoisting  from  depths  varying  from  1,200  to  1,750  feet, 
being  the  average  reported  for  seven  of  the  principal  mines  of  the  lode, 
$0.51.17. 

"Cost  of  pumping  for  the  year  ending  June  30,  1871,  as  arrived  at  by  the 
commission,  by  taking  the  cost  of  the  mines  as  far  as  reported,  and  estimating 
for  the  rest  $124,674." 

Now,  I  want  to  ask  you,  General  Foster,  how  you  arrived 
at  these  figures :  whether  you  simply  took  the  statements 
of  the  superintendents  of  the  companies,  or  whether  you 
had  an  opportunity  of  examining  the  books  of  the  compa- 
nies as  to  the  correctness  of  those  statements? 

A,  It  was  decided  by  the  commission  to  address  to  each 
of  the  superintendents  of  the  mines  an  ofiicial  communica- 
tion, so  that  their  replies  to  certain  questions,  which  were 
presented  in  tlxat  official  communication,  should  be  official, 
and  signed  officially  by  the  superintendents,  thereby  fur- 
nishing us  material  upon  which  we  could  base  our  report, 
and  which  we  could  annex  to  our  report.  We  did  not 
seek  access  to  the  books,  because  we  wanted  specific  infor- 
mation on  certain  points,  which  they  could  furnish  better, 
if  we  addressed  them  in  this  way.  Their  answers  were 
received,  and  they  are  incorporated  in  the  appendix  to  the 
report.  We  based  our  estimates  upon  those  statements* 
We  had  no  more  reason  to  doubt  the  accuracy  of  those 
statements  than  we  had  to  doubt  the  accuracy  of  their  an- 
nual reports.  My  answer  to  your  question,  therefore,  is, 
that  we  based  our  estimates  upon  the  statements  they  made 
in  reply  to  our  inquiries — upon  their  official  statements. 

Q.  Have  you  made  any  coipparison  between  the  state- 
n^ents  which  were  made  by  the  superintendents  and  the 
statemeiiits  furnisjaed  by  their  annual  reports?  Have  you 
been  able  to  make  a  comparison,  or  has  it  been  possible 
for  you  to  make  one,  as  far  as  the  accuracy  of  these  state- 
ments iS:  coacerned  ? 

A.  Well,  we  made  certain  comparisons;  but  with  us  it 
was -not  a  question  of  invalidating  their  reports.  We  did 
not  make  comparisons,  with  a  view  to  test  the  complete  ac- 
curacy of  what  they  wrote  us.  As  the  basis  of  estimates, 
we  had  no  reason  to  question  the  veracity  of  their  state- 
ments, and  we  took  their  statements. 
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§.  Exactly.     I^ow  let  us  turn  to  page  9. 

Mr.  Kendall.  By  the  way,  Mr.  Sutro,  you  refer  to  the 
annual  reports  of  the  superintendents  of  the  mines,  do  you 
not? 

Mr.  Sutro.  Yes,  sir;  to  their  published  reports. 

Mr.  Foster.  We  compared  all  the  statements  we  re- 
ceived with  their  annual  reports  for  the  year  ending  July, 
1871.  ^ 

Mr.  Sutro.  Last  year? 

Mr.  Foster.  Yes,  sir;  we  had  those  reports.  We  had 
also  some  of  the  previous  year.  We  had  also  the  general 
table  that  is  published,  I  believe,  every  three  months,  giv- 
ing the  amount  of  assessments,  the  amount  of  dividends, 
etc.  We  compared  their  statements  with  all  those.  We 
had  not,  however,  a  complete  set  of  their  official  reports. 

Mr.  Sutro.  Are  those  annual  reports  of  the  mining 
companies  given  in  such  a  manner  that  you  could  arrive 
at  any  estimate  of  the  cost  of  hoisting,  for  instance?  Are 
they  given  in  detail? 

A.  I  don't  think  they  are,  in  the  form  in  which  they  are 
given  to  the  public.  It  is  not  designed  to  go  into  these 
points  in  their  annual  reports. 

Q,  They  don't  give  a  complete  copy  of  their  books,  in 
fact.  N"ow,  if  we  turn  over  to  page  9,  you  will  find  an  es- 
timate you  made  of  the  cost  of  working,  as  it  is  done  at 
the  present  time.    You  state  that — 

"If  we  assume  what  appears  from  the  reports  and  from  other  sources  as  an 
average  yield  of  the  mines,  viz:  365,600  tons  annually — the  cost  for  certain 
items  of  expense  by  the  present  method  of  working  will  be  as  follows: 

"  Hoisting  365,600  tons  of  pay  ore,  at  51.17  cents $187,077  52 

"Transportation  of  same  to  malls,  at  $1.50 548,400  00 

"Pumping  for  last  year,  (commission's  estimate) 124,674  00 

"  Hoisting  and  lowering  3,000  miners,  at  8  cents  each  way,  or 

16  cents  each .' 175,000  00" 

That  makes  a  total  cost  of  $1,035,151.52. 

ISTow,  I  want  to  ask  you  whether  this  estimate  of  $187,- 
077.52  for  hoisting  is  taken  as  an  average  of  the  statements 
by  the  superintendents? 

A.  It  is,  for  hoisting  that  distance — from  1,250  to  1,700 
feet. 


Q.  You  Lave  taken  their  figures  and  made  an  average 
of  them? 

A,  Yes,  sir;  the  statements  are  all  printed  in  the  appen- 
dix to  this  report.* 

Q.  Pumping  for  last  year  3'ou  estimate  at  §124,674.  Did 
you  arrive  at  that  estimate  in  the  same  manner? 

A.  Yes,  sir;  in  the  same  manner. 

^.  I  believe  you  state  so  on  page  8, 

*'  By  reference  to  the  statements  of  the  superintendents,  appended  to  this 
report,  it  will  be  seen  that  the  cost  of  pumping  for  all  the  mines  did  not, 
probably,  exceed  $150,000  for  the  past  year,  and  that  in  some  of  them  there 
was  no  water  at  all.  This  sum  exceeds  that  arrived  at  by  the  commission, 
viz,  $124,674,  which  was  obtained  by  taking  the  costs  as  given  for  the  mines 
so  far  as  reported,  and  estimating  for  the  others." 

That  is  the  language? 

A.  Yes,  sir. 

Q.  When  you  speak  of  "estimating  for  the  others,"  do 
you  mean  you  based  your  estimates  upon  the  information 
furnished  by  those  seven  superintendents? 

A.  Yes,  sir;  partly  on  that.  In  making  the  estimates, 
however,  we  relied  somewhat  upon  our  observation — the 
information  we  derived  in  our  visits  to  the  mines. 

Q,  Now,  if  we  turn  over  to  some  of  these  statements 
about  cost,  as  furnished  by  the  superintendents,  we  find  on 
page  29,  at  the  bottom, 

"  Total  cost  per  day  for  hoisting  two  hundred  and  sixteen  tons  of  ore  1,750 
feet,  $63  95,  or  29.6  cents  per  ton?" 

A.  Yes,  sir. 

Q.  That  is  the  statement  made  by  Captain  H.  H.  Day, 
the  superintendent  of  the  Ophir  Silver  Mining  Com- 
pany ? 

A.  Yes. 

Q.  He  speaks  of  hoisting  two  hundred  and  sixteen  tons 
of  ore;  were  they  hoisting  any  ore  from  the  Ophir  mine 
when  you  were  over  there? 

A.  ITo,  sir;  thej  were  hoisting  refuse  rock. 

Q.  Yes,  those  are  simply  nominal  figures.  They  are  not 
based  upon  any  fiict  at  all.  That  29.6  cents  per  ton  is  an 
estimate  made  out 


A.  Well,  it  costs  the  same  to  hoist  rock  as  it  does  ore, 
and  the  circumstances  are  substantially  the  same. 

Q.  Well,  now,  Mr.  Day,  on  page  28,  gives  us  an  estimate 
how  much  it  costs  the  Ophir  mine.  He  shows  here  that 
the  labor  of  miners,  of  carmen,  of  blacksmiths  and  help- 
ers, of  engineers  and  firemen,  of  wood  hauling  and  powder, 
fuse  and  caps,  steel,  candles,  wood,  every  thing  put  together, 
in  fact,  the  total  of  mining,  cost  $64. 04/^^  a  foot;  that  is, 
in  sinking  the  shaft  of  the  Ophir  mine  from  the  720-foot 
level,  (there  is  a  misprint  here;  it  reads  270  feet;  it  ought 
to  be  720,)  it  has  cost  $64.04/^  a  foot.  Then  he  goes  on  to 
state,  furthermore,  that  it  costs  $10.27  to  timber  the  same, 
which  gives  a  total  of  $74.31 /q-  for  every  foot  of  descent  of 
the  shaft.  The  next  statement  is  in  regard  to  the  cost  of 
making  the  drifts  in  the  mine.  The  superintendent  of  the 
Ophir  mine  proceeds  to  show  here  how  much  it  costs  to 
make  the  drifts  in  the  mine;  namely  $25.11  per  foot.  The 
Ophir  compan}^  .had  sunk  their  shaft  the  depth  given  here, 
1,002  feet.  Was  that  the  depth  they  had  reached  the  time 
you  w^ere  there  ? 

A.  Yes,  sir. 

Q.  Well,  they  have  'extended  their  shaft  somewhat  in 
depth  since;  and  on  the  5th  of  February,  the  present  month, 
they  had  reached  a  depth  of  1,270  feet.  That  is  the  Ophir 
shaft.  During  the  time  they  were  occupied  in  construct- 
ing that  shaft,  they  made  drifts  amounting  to  3,350  feet. 
According  to  the  statement  which  Captain  Day  furnishes 
here,  we  get  $74  31  for  every  foot  of  descent. 
If  we  multiply  that  by  1,270,  the  number  of 

feet  of  depth,  we  get $94,373  70 

If  we  multiply  3,350  feet  of  drift  by  $25  11,  the 

estimate  furnished  by  Captain  Day,  we  get--     84,118  50 

Or  a  total  for  both  of- _-_—_. _-$178,492  20 

]!'^ow,  let  us  see  how  much  the  Ophir  company  has  spent. 
We  have  he^e  the  official  reports  made  by  Mr.  Raymond, 
the  United  States  commissioner  on  mining.  He  states  in 
his  report  for  1868  (that  is  the  official  report  published  by 
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order  of  Congress)  that  the  Ophir  company,  (the  report  is 
dated  December  18,  18G8,)  had  levied  assessments  up  to 
that  time  amounting  to  $593,000.  The  old  mine  and  shaft 
were  abandoned  about  sixteen  months  before.  'That  was  on 
the  18th  of  December,  1868.     He  states, 

•'The  old  mine  and  shaft  were  abandoned  about  sixteen  months  ago,  since 
■which  time  work  has  been  progressing  on  the  new  shaft,  without  however 
ever  striking  any  ore." 

And  consequently  we  find  that  the  Ophir  company,  since 
that  time — sixteen  months  previous  to  this  date,  which 
brings  us  back  to,  the  18th  of  August,  1867 — has  done 
nothing  but  sink  a  shaft  and  make  certain  drifts  from  that 
shaft  without  striking  any  ore.  You  are  aware  that  there 
has  been  no  ore  found  in  the  mine? 

A.  Yes. 

Q.  That  you  know  of  your  own  observation.  "What  I 
want  to  show  now  is  the  amount  of  money  this  company 
has  collected,  and  compare  that  with  the  statements  fur- 
nished in  the  reports  to  the  commission'ers.  It  is  stated 
here  that  the  assessments  which  have  been  levied  up  to 
that  time  are  $593,000.  We  find  that  since  1867  they  have 
levied  the  following: . 
They  levied  in  the  year  1867,  in  the 

latter  half — ^ $100,000 

King's  report,  (page  169,)  which  is 

also  an  official  report,  shows  for 

1867 184,000 

From    which     deduct    assessments 

levied  in  the  first  half  of  the  year-       84,000 

And  you  have  for  1867 $100,000  00 

We  find  in  Eaymond's  report  for  1868  the  as- 
sessments for  that  year  were 168,000  00 

For  1869,  Mr.  Raymond  states  it  at -  134,000  00 

In  1870  it  is 168,000  00 

And  the  expenses  stated  by  Captain  Day,  for 

the  year  1870,  are .^  140,571  87 

This  makes  a  total  of- - $710,571  00 


collected  by  the  Ophir  company  since  they  commenced 
this  new  shaft-  There  were,  however,  other  items  which 
tliey  collected  from  the  sale  of  machinery  and  mills,  which, 
amount  to  some  seventy-odd  thousand  dollars.  The 
amount  was  $66,663,  which  they  received  from  these  other 
sources.  This  makes  a  showing  that  they  have  collected, 
as  above,  nearly  $800,000,  as  taken  from  the  reports  of 
Mr.  Eaymond. 

But  if  we  take  another  basis,  and  take  Wheeler's  report, 
published  on  the  15th  of  ISTovember,  1871,  we  find  that  the 
total  assessments  of  the  Ophir  company  w6re  $1,144,000 
•since  its  incorporation;  and  that  is  an  official  report.  It 
is  taken  as  authority  by  all.  It  is  the  official  mining  re- 
port. If  you  deduct  from  that  amount  $593,000,  which  i's 
given  here  up  to  the  18th  of  December,  1868,  by  Mr.  Ray- 
mond, we  get  $551,000.  With  what  had  been  levied  in 
the  year  and  a  half  previous  to  that,  we  get  $819,000,  very 
nearly  corresponding  with  the  figures  I  have  given.  I^ow, 
for  that  $819,000  the  Ophir  company  has  constructed  1,270 
feet  of  shaft  and  3,350  feet  of  drifts,  which  have  cost,  ac- 
cording to  the  statement  given  in  the  report  of  'the  com- 
missioners, $178,492  20.  The  work  has  cost  $178,492  20, 
and  the  company  has  collected  $800,000.  There's  a  dis- 
crepancy of  over  $600,000  here.  The  present  superintend- 
ent of  the  Ophir  mine,  (Mr.  Da}^,  who  was  superintendent 
there  before,  having  been  discharged,)  will  furnish  any  data 
that  may  be  wanted  from  his  books.  I  took  the  trouble 
to  telegraph  him  to  find  out  precisely  how  many  feet  they 
had  constructed  at  their  shaft,  and  how  many  in  drifts. 
Here  is  my  telegram,  dated  February  4,  1872: 

"To  Philip  Deidesheimer,  Virginia  City : 

"Telegraph  total  expenditures  of  Ophir  company  pince  new  shaft  started; 
also  how  many  feet  drifts  and  shaft  constructed  since  that  time." 

That  is  my  telegram.  Here  is  -the  answer,  dated  Feb- 
ruary 5: 

"  Main  shaft  down  1,270  feet ;  winzes,  400  feet;  drifts,  2,950  feet;  shaft  ex- 
pense is  $423,000;  machinery  expense  is  $173,000;  total  expense  of  Ophir 
new  shaft,  $596,000." 

Five  hundred  and  ninety-six  thousand  doUai-s!     This 
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don't  quite  come  up  to  the  figures  which  we  arrive  at  by 
taking  the  assessments  levied,  but  still  k  amounts  to  a 
very  large  sum — to  about  $600,000.  Now,  if  we  go  a  little 
further  into  these  figures — 

Mr.  Waldron.  One  moment,  Mr.  Sutro.  This  machi- 
nery expense  of  $173,000  of  course  is  not  included  in  this 
statement  of  Captain  Day. 

Mr.  Sutro.  'No,  sir.  We  don't  include  that.  We  take 
the  expense  of  $423,000,  the  actual  expense  at  the  shaft. 

Mr.  Waldron.  The  fair  comparison  is  between  the 
$423,000  and^the  amount  that  this  would  figure  up  at  $74 
a  foot. 

Mr.  Sutro.  Precisely.  In  the  commissioner's  report 
this  figure  is  given. 

Mr.  Kendall.  Have  you  calculated  what  would  be  the 
expense  per  running  foot  of  all  this  shafting  and  drifting, 
to  show  the  diiference  between  your  estimates  and  those 
of  the  commissioners  per  foot? 

Mr.  Sutro.  The  difi:erence  is  just  2  y3_6_  times  as  much. 
That  is  the  exact  figure.  Taking  $178,492  as  the  cost 
given  by  this  estimate  furnished  to  the  commissioners, 
while  the  actual  cost  has  been  $423,000,  we  have  to  mul- 
tiply all  these  sums,  these  data,  by  2  /^,  in  order  to  arrive 
at  the  correct  cost.  I  want  to  show  now,  if  we  examine  a 
little  further  into  these  figures,  that  we  find  it  stated  by  Mr. 
Day  that  the  dimensions  of  his  shaft  (it  is  on  page  28)  are, 
outside  of  timbers,  18  feet  8  inches  by  7  feet  4  inches. 
The  dimensions  of  his  drift  are  4  feet  7  inches  by  6  feet  6 
inches.  So  that,  by  calculating  the  area,  we  get  the  cubic 
contents  of  each  foot  of  descent  in  the  shaft,  viz,  10  /^  tons, 
taking  IS  cubic  feet  of  rock  for  a  ton.  Here  we  have  for 
every  foot  of  descent  10  tons  and  /^^^  of  a  ton.  1,270  feet 
of  shaft  in  descent  will  give  us  13^360  tons  and  j'y^-  '^'^^" 
ing  the  drifts,  we  find  3,350  feet,  which  would  average, 
according  to  his  figures,  2  tons  and  ^W  per  foot;  that  is, 
every  foot  of  drift  gives  us  2  y^^  tons.  This  gives  us  a 
total  of  7,537  //q-  tons,  extracted  by  the  Ophir  company, 
of  waste  rock  from  the  drifts,  and  13,360  yy^-  tons  taken 
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out  from  the  shaft,  a  total  of  20,897  ^^-^  tons  taken  out 
since  the  new  shaft  was  started,  and  that  event  was  on  the 
18th  of  August,  1867.  If  we  take  that  as  a  basis,  20,897 
tons,  w^hich  is  absolutely  the  total  of  tons  extracted  from 
that  mine,  during  which  time  the  actual  expenses  have 
been  §423,000,  we  find  that  during  1,628  days,  or  four 
years,  five  months,  and  eighteen  days,  they  have  hoisted 
out  12  ^W  tons  per  day.  According  to  the  statement 
which  Captain  Day  furnishes,  of  29.6  cents  per  ton  for 
hoisting,  we  have  a  daily  expense  of  hoisting  rock  of 
$3  80.  !N"ow,  do  you  believe  that  is  correct.  General  Fos- 
ter, that  the  expenses  of  hoisting  rock  from  the  Ophir 
mine  are  only  $3  80  per  day? 

Mr.  Foster.  Well,  I  am  not  prepared  to  state,  because 
I  have  not  followed  your  calculations ;  but  we  went  to  the 
Ophir  mine  and  examined  it  pretty  thoroughly,  and  made 
notes  there.  We  took  this  statement  and  the  items  of 
hoisting  rock  and  ore.  The  first  items  of  hoisting  would 
bje  the  engineers'  and  firemen's  wages,  the  wood  hauling, 
fuel,  oil,  tallow,  etc.,  etc.,  and  the  interest  on  the  machinery, 
the  wear  and  tear.  These  are  some  of  the  small  items. 
We  took  his  estimate  and  went  over  it,  and  made  up  our 
minds  that  it  was  a  pretty  fair  estimate,  taking  the  prices 
as  they  were  out  there.  .  He  gave  us  sufficient  confidence 
in  the  estimate  to  base  our  estimates  upon  it. 

Q.  But  upon  how  many  tons  was  this  estimate  based? 
Did  you  know  or  did  you  arrive  at  these  figures,  showing 
that  the  average  hoisting  was  but  12  ^%\  tons  per  day  ?  His 
estimate  is  upon  the  basis  of  takiAg  out  216  tons  per  day, 
but  they  never  took  that  out. 

A.  Well,  we  know  that  they  can  run  the  cars  at  the  rate 
of  800  feet  per  minute ;  we  know  that  they  carry  double- 
deck  cars,  because  we  saw  them  doing  it ;  we  know  that 
each  car  contains  about  fifteen  hundred  pounds;  we  know 
that  they  can  run  easily  six  trips  an  hour,  including  all  the 
stoppages,  delays,  etc.,  and  hoisting  the  men;  and  taking 
these  six  an  hour,  and  twenty  four  hours  in  the  day,  you 
will  get  just  216  tons. 
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•    Q,  Yes;  but  that  has  not  been  the  amount  extracted. 

A.  I  don't  say  that  they  hoisted  216  tons;  but  if  they 
run  their  machinery  the  way  they  can  run  it,  paying  their 
engineers,  firemen,  wood-haulers,  etc.,  according  to  the 
prices  out  there,  running  the  machinery  all  the  time  regu- 
larly, they  can  hoist  216  tons  a  day. 

Q.  But  that  is  not  the  question  I  want  to  get  at.  I  want 
to  get  at  this  question  :  Do  you  believe  that  12  ,Yq  tons  per 
day  can  be  hoisted  as  cheaply  per  ton  as  216  tons  ? 

A.  No,  sir ;  it  cannot. 

Q.  Do  you  believe  it  possible  that  they  could  even  oil 
that  whole  machinery  of  hoisting  for  $3.80  a  day? 

A.  ISTo,  sir;  not  if  they  run  it  all  the  time. 

Q.  But  could  jthey  run  it  at  all  at  that  rate  ? 

A.  !N"o,  sir ;  they  could  not  start  the  machinery  for  that. 
Each  fireman's  wages  would  be  $4,00. 

Q.  Well,  now,  in  making  your  estimates  about  the  cost 
of  hoisting,  you  have  taken  the  statements  which  these 
gentlemen  have  furnished.  As  I  have  shown  already,  the 
cost  of  hoisting  here  is  based  upon  a  very  large  extraction ; 
and  this  gentleman  at  the  Ophir  mine,  where  they  have 
taken  out  no  ore  at  all,  bases  his  figurq^  upon  an  extract- 
ion of  216  tons  a  day,  while  they  only  extracted  12  tons  a 
day.  Now,  in  making  your  figures,  taking  the  average 
of  the  statements  made  by  the  various  superintendents, 
you  arrived  at  the  estimate  of  61  ,Vo  cents  per  ton.  If 
you  take  the  hoisting  of  the  Ophir  mine  as  a  basis,  you 
find  that  the  difierence  in  the  statement  furnished  there 
and  the  statement  of  the  actual  expenses  is  $11.70  per  ton 
on  every  ton  of  ore:  that  is  the  difierence  we  get.  JSTow, 
General  Foster,  would  you  consider  that  a  fair  average, 
taking  the  statements  made  by  the  superintendents,  51  cents 
a  ton,  including  in  your  premises  the  waste  rock  which  has 
been  hoisted  ? 

A.  "Well,  the  waste  rock  costs  exactly  as  much  as  the 
ore,  and  the  statements  of  all  the  superintendents  as  to 
what  it  costs  them  to  hoist  a  ton  are  given.  We  took  an 
average  of  all  those  statements.    Yes,  I  consider  that  fair; 
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because  when  I  went  through  the  mines  I  asked  some  of 
the  superintendents,  incidentally*  what  it  cost  them  to  raise 
a  ton  ^of  ore,  and  they  told  me,  and  I  made  a  note  of  it  at 
the  time.  Those  incidental  reports  were  made  without  any 
idea  of  their  being  used,  and  they  accord  very  well.  The 
general  statement  was  fifty  cents  a  ton. 

Q.  You  took  the  statements  which  they  furnished  ? 

A.  Yes,  sir  ;  I  took  the  statements  which  they  furnished 
and  authenticated  them  by  observation. 

Q,  You  state  on  page  9, 

"  In  the  above  statement  the  cost  of  hoisting  the  refuse  rock  from  the  drifts, 
winzes,  etc.,  is  not  included" 

A.  !N"ot  included ;  no. 

"as  the  quantity  is  wholly  indeterminate,  being  the  greatest  in  those 

mines  where  prospecting  alone  is  being  carried  on,  and  the  least  in  those  which 
are  working  upon  ore  bonanzas.  Indeed,  in  the  latter  the  amount  of  debris 
is  inconsiderable.  .  It  would  be  of  the  highest  importance  to  a  full  and  accu- 
rate comparison  of  the  cost  of  working  in  the  mines  by  the  present  method 
and  by  the  tunnel  to  introduce  this  item,  as  it  is  very  considerable,  and  the 
expenditure  per  ton  for  hoisting  it  is  the  same  as  for  ore;  but  this  seems  quite 
impossible,  owing  to  the  indefiniteness  of  the  quantity  of  refuse  from  the 
mines." 

You  state  here  that  you  have  not  included  the  hoisting  of 
refuse  matter,  because  you  could  get  no  figures,  you  could 
get  no  estimate.  STow,  what  I  want  to  get  at  is,  can  they 
hoist  refuse  rock  from  a  mine,  where  it  must  be  very  lim- 
ited, at  the  same  rate  that  they  can  hoist  a  large  quantity  of 
ore? 

A,  Of  course  they  can  hoist  no  more  rock  than  they 
excavate  from  the  drifts  and  the  shafts ;  whereas  where  they 
are  taking  out  ore  they  hoist  a  much  larger  quantity,  be- 
cause the  miners  are  throwing  out  a  much  larger  quantity. 

Q.  Then  it  costs  them  comparatively  less  to  hoist  large 
quantities  than  small  quantities  per  toii  ? 

A.  Yes,  sir ;  very  much  less. 

Q.  Does  it  make  a  material  difference  in  the  cost  where 
you  have  a  steam  engine  or  two  steam  engines,  and  have  got 
to  have  engineers  and  firemen  and  everything  to  keep  the 
machinery  going,  whether  you  hoist  twelve  tons  or  two  hun- 
dred tons  a  day?     It  is  nearly  the  same  expense,  is  it  not? 
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A,  "Well,  no.  If  you  only  have  twelve  tons  to  hoist, 
you  run  your  macliineiy  only  a  short  time.  If  you  are 
hoisting  large  quantities,  you  run  night  and  day.  In  one 
case  j^'ou  have  three  relays  of  men ;  in  the  other  you  have 
only  one. 

Q.  Well,  if  you  are  running  day  and  night  in  the  mine, 
won't  you  have  to  keep  your  machinery  in  motion  all  the 
time,  anxl  hoist  out  when  the  time  comes  ? 

A.  lN"o,  sir;  I  think  they  can  accumulate  the  surplus  in 
the  shaft,  and  hoist  it  all  at  one  time.  When  I  was  at  the 
Ophir  they  were  not  running  machinery.  They  had  been 
running  it,  but  they  were  not  running  it  then.  We  went 
there  another  time  when  they  were  running  it.  So  that 
they  accumulate  their  rock,  I  think,  down  below,  on  a 
level,  and  hoist  it  up  all  at  one  time.  I  am  not  sure  of 
that,  however,  but  such  is  my  impression. 

Q.  But  in  sinking  a  shaft,  they  must  remove  the  rock  as 
fast  as  it  is  taken  out  ? 

A.  In  sinking  a  shaft;  yes,  sir.  But  it  is  not  necessary. 
They  can  put  it  up  on  a  shelf. 

^  §.  But  in  running  a  drift  the  rock  is  removed  from 
the  face  where  they  are  working,  and  put  into  cars  at 
once  ? 

A.  Into  cars ;  yes,  sir. 

§.  But  where  will  they  leave  those  cars  if  they  do  not 
hoist  them  at  once? 

A.  Well,  they  can  put  them  along  the  drift,  and  have  a 
dozen  or  twenty  cars  ready  when  the  time  comes  for  hoist- 
ing. 

Q.  Do  you  know  a  single  place  in  the  Comstock  lode 
where  they  don't  hoist  out  the  rock  as  they  go  along ;  do 
you  know  of  any  mine,  of  your  own  knowledge,  where 
this  is  not  the  course  pursued  ? 

A,  It  is  my  impression  that  they  usually  hoist  the  rock 
as  fast  as  they  mine  it,  but  I  do  not  consider  it  a  necessity 
at  all.  As  I  told  you,  one  time  I  went  to  th6  Ophir  mine 
and  they  were  not  hoisting,  although  they  were  working 
below. 
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Q.  Supposing  you  were  to  run  your  machinery  all  the 
time,  would  it  not  cost  as  much  to  take  out  twelve  tons  a 
day  as  it  would  two  hundred  and  sixteen  ? 

A,  Yes,  sir;  it  would  cost  nearly  as  much  to  take  out  a 
little  as  a  great  deal. 

Q.  Well,  then,  do  you  consider  this  a  fair  estimate  which 
has  been  given  here,  of  twenty-nine  cents  per  ton,  when, 
according  to  the  figures  which  I  have  given  here,  based  upon 
the  actual  amount,  we  find  it  costs  ^11.70  additional  for" 
every  ton  of  rock  they  have  taken  out;  and  do  you  consider 
that  twenty-nine  cents  would  begin  to  cover  the  cost  in 
the  Ophir  mine  of  hoisting  the  rock  ? 

A.  Well,  I  don't  know.  It  might,  under  certain  cir- 
cumstances. 

Q.  As  the  circumstances  were  there — as  they  have  been 
there;  and  would  you  think  twenty-nine  cents  a  ton  covered  * 
the  expenses  of  hoisting  ? 

A.  Well,  not  while  we  were  there;  no,  not  at  that  par- 
ticular time.  I  don't  think  it  would  cover  their  ex- 
penses. 

Q,  Well,  taking  this  as  a  basis,  have  you  any  idea  where 
the  discrepancy  of  $200,000  in  Captain  Day's  figures  comes 
from?  Have  you  any  idea  what  that  money  could  have 
been  sj)ent  for,  if  it  was  not  for  pumping? 

A.  Well,  I  had  no  data  to  get  at  the  expenditure  of 
money.  They  had  put  up  new  buildings  and  new  machinery. 

Q.  That  is  not  included  in  this  ;  the  machinery  has  cost 
$173,000? 

A.  They  bought  new  dumping-grounds. 

Q.  That,  of  course,  is  not  included. 

A.  Of  course  I  cannot  estimate  how  they  spent  their 
money. 

Q.  They  have  a  total  here  of  over  $800,000  which  they 
have  expended  there,  and  it  is  not  accounted  for ;  it  is  only 
$178,000,  and  what  has  become  of  the  money  ? 

A.  Well,  that  we  don't  pretend  to  find  out. 

Q.  Of  course  you  had  no  access  to  their  books  ? 

A,  We  t6ok  the  items  of  expenses  and  looked  at  them 
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to  see  whether  they  were  correct,  and  whether  they  had 
estimated  them  at  a  fair  rate. 

Q.  !N"ow,  if  we  turn  to  page  30,  in  the  report  of  Captain 
Day,  we  find  he  states, 

"  The  amount  of  water  raised  during  the  year  ending  May  31,  1871,  tho 
monthly  average  of  daily  measurements,  as  follows:  In  June,  1870,  18  inches; 
July,  16  inches;  August,  11  inches ;  September,  11  inches;  October,  10 inches; 
November,  10  inches;  December,  10  inches.  In  January,  1871,  9  inches; 
February,  9  inches;  March,  9  inches;  April,  8  inches;  May,  7  inches.  Pres- 
ent flow  of  water,  September  10,  1871, 5  inches.  Decrease  in  amount  of  water 
at  700-foot  level,  from  June,  1870,  to  date,  12^-^-^  per  cent." 

Did  you  enter  the  Ophir  mine  while  you  were  over  there? 

A.  We  did. 

Q.  Did  you  go  into  the  drift  ? 

A.  Yes,  sir. 

Q.  You  probably  know,  then,  that  the  drift  extends 
from  the  700-foot  level,  from  which  he  dates  the  decrease 
.in  water  here ;  in  fact,  he  states  on  the  preceding  page  that 
the  drift  does  extend  from  the  700-foot  level. 

Mr.  Foster.  I  beg  your  pardon ;  I  did  not  go  down  the 
Ophir  shaft.     I  forgot.     I  think  I  did  not  go  down. 

Mr.  SuTRO.  Well,  I  want  to  call  attention  to  the  fair- 
ness of  Mr.  Day's  statement.  The  water  in  the  Comstock 
lode 

Mr.  Banks.  Two  or  three  gentlemen  have  just  come  in 
since  the  discussion  began.  I  do  not  understand  what  par- 
ticular proposition  is  intended. 

Mr.  Waldron.  Mr.  Sutro  is  attacking  the  report  made 
by  Captain  Day,  superintendent  of  the  Ophir  silver  mine, 
which  report  is  attached  to  the  report  of  the  commission- 
ers, and  introducing  figures  and  statistics  to  show  that  the 
report  of  Captain  Day  is  incorrect,  so  far  as  the  cost  of 
making  shafts  and  drifts  in  the  mines  are  concerned. 

Mr.  Banks.  Is  it  above  the  cost,  or  below  the  cost  ? 

Mr.  Waldron.  Below  the  cost. 

Mr.  Sutro.  What  I  am  trying  to  show  is  this :  In  the^ 
report  of  the  commissioners,  on  page  9,  it  is  stated,  in  a 
comparison  between  the  cost  of  mining  as  it  is  done  now, 
and  the  cost  of  mining  through  the  tunnel,  that  under  the 
present  mode  of  mining  it.  costs  51  jY^  cents  per  ton  to 
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hoist.  I  am  trying  to  show  that  it  costs  in  some  mines 
more  than  |10  per  ton  to  hoist.  General  Foster  has 
stated  that  this  estimate  of  51  ^  cents  is  arrived  at  hy 
taking  the  statements  of  the  various  mine  superintendents 
and  averaging  them.     That  is  it,  is  it  not,  General? 

Mr.  Foster.  Yes,  sir. 

Mr.  SuTRO.  The  commissioners  had  no  access  to  the 
books  over  there,  and  the  only  figures  they  could  make 
were  by  taking  the  statements  of  these  people  and  averag- 
ing them,  and  basing  their  report  on  the  data  furnished. 
I  want  to  show  that  these  people  have  not  told  the  whole 
truth,  have  not  told  the  whole  thing,  as  I  have  already 
shown  in  the  case  of  the  Ophir  company.  In  this  mine, 
where  the  •  expenditures  amounted  to  from  six  to  eight 
hundred  thousand  dollars  during  the  time  they  had  been 
constructing  this  shaft,  according  to  the  statement  of  the 
superintendent,  it  only  cost  $178,000.  Consequently  there 
is  a  discrepancy  of  from  four  to  six  hundred  thousand 
dollars. 

Mr.  Banks.  It  is  an  under-estimate  to  that  amount. 

Mr.  SuTRO.  It  is  an  underestimate  absolutely,  and  it 
makes  an  unfavorable  showing  as  regards  the  comparative 
working  of  the  tunnel.  It  is  my  endeavor  to  show  that  these 
people  here  who  have  made  these  figures  have  not  told  the 
whole  truth ;  they  have  withheld  certain  facts  which  are 
highly  important  to  know;  and  they  can  only  be  brought 
out  by  having  these  gentlemen  state,  of  their  own  knowl- 
edge, what  they  know  of  the  accuracy  of  these  figures,  and 
what  we  can  arrive  at  by  examining  the  official  reports 
which  are  made  from  year  to  year  to  Congress  by  the  Com- 
missioner on  the  mineral  resources  of  the  country. 

Mr.  Keglby.  Mr.  Chairman,  right  here  I  would  like  to 
ask  one  question  of  General  Foster. 

Mr.  Waldron.  Certainly. 

Mr.  Kegley.  During  your  investigations  there,  Mr. 
Foster,  did  you  discover  any  feeling  of  antagonism  among 
the  owners  of  these  properties  to  the  projected  tunnel? 

Mr.  Foster.    Yes,  sir;  decidedlyiyi  ^:u 
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Q.  That  feeling  was  general? 

A.  l^ot  to  obstruct  their  giving  information  of  all  kinds. 
They  came  to  us  and  said  they  courted  the  fullest  investi- 
gation; and  they  fiicilitated  our  visits  to  the  mines,  came 
to  us  with  invitations,  took  us  to  the  mines.  We  went 
througli  almost  all  the  mines.  They  gave  information 
freely,  verbally  and  in  writing;  but  there  was  a  decided 
feeling  of  antagonism,  as  shown  by  their  published  reports. 
In  their  conversations  they  said  about  the  same  things  you 
find  in  their  reports,  made  here  and  in  the  appendix.  Some 
of  them  were  quite  violently  opposed;  others  less  so.  Some, 
whose  names  appear  here,  appeared  to  be  rather  lukewarm 
in  their  opposition.  Still,  as  a  general  thing,  with  one  or 
two  exceptions,  they  were  opposed  to  the  tunnel.  The 
feeling  w^as  against  it. 

Q.  Did  they  give  you  their  reasons? 

A.  Yes,  sir;  they  gave  reasons  about  as  they  are  embod- 
ied in  their  reports  here.  They  said  that  they  could  hoist 
by  the  present  arrangement  cheaper  than  they  could  send 
their  ore  out  by  railroad  trains  five  miles,  the  hoisting 
being  direct, 'and  with  nearly  the  same  velocity.  They 
claimed  that  stationary  machinery  was  cheaper  to  use  than 
rolling  stock;  that  time  was  an  element  in  getting  miners 
in  and  out,  and  also  in  getting  lumber  in  and  out.  They 
made  other  minor  points,  that  they  enlarged  upon  in  con- 
versation; but  these  are  the  principal  ones,  and  the  ones 
to  which  we  attached  most  importance. 

Q,  Another  question,  General.  Presuming  the  intro- 
duction of  any  more  facile  mode  of  removing  the  rock 
and  ore  from  the  mines,  would  it  not  lessen  the  number 
of  employes  that  are  now  engaged  in  operating  the  ma- 
chinery and  hoisting  apparatus? 

A.  You  mean  if  the. tunnel  comes  in? 

Q.  Yes,  sir. 

A.  Well,  in  my  opinion  it  would  almost  do  away  with 
machinery.  That  is  to  say,  if  they  mine  up  from  the  tun- 
nel, they  can,  with  very  simple  arrangements  of  pulleys 
and  endless  chains,  let  down  the  ore  and  carry  their  tim- 
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ber  and  miners  up ;  in  fact,  hoisting  apparatus,  if  at  all 
necessary,  would  be  of  a  very  light  character. 

Q.  Would  that  not  necessarily  invoke  the  hostility  of 
the  employes  that  are  there  now,  seeing  their  occupations 
likely  to  be  gone? 

A,  Perhaps  the  engineers,  and  firemen,  and  pitmen,  and 
wood-haulers;  that  would  be  all.  You  see  the  miners 
would  have  to  be  engaged  just  the  same  as  now.  The  car- 
penters that  place  the  timbers  would  have  to  be  employed 
just  as  now.  There  would  be  very  few  engineers  but  would 
find  employment  in  the  new  mills  that  would  be  erected 
at  the  mouth  of  the  tunnel,  so  that  it  would  not  affect 
labor. 

Q.  My  inquiry  arose  from  the  fact,  that  miners  in  our 
coal  mines  are  almost  invariably  opposed  to  any  innova- 
tion or  new  custom  in  the  old  established  rules  of  mining? 

A.  'Now  that  you  have  mentioned  that,  I  will  say  the 
miners,  as  far  as  I  could  get  information  from  prominent 
men,  seemed  to  be  in  favor  of  the  tunnel.  I  believe  the 
Miners'  Union  is  in  favor  of  the  tunnel. 

Q,  Did  they  give  you  their  reasons  ? 

A,  No;  they  had  no  reason  that  I  knew  of.  They  had 
their  preferences,  though. 

Mr.  SuTRO.  General,  do  you  know  who  are  opposed  to 
the  tunnel,  or  at  least  who  are  charged  with  being  opposed 
to  it  over  there  by  these  people  you  speak  of?  Who  is 
at  the  bottom  of  it? 

Mr.  Foster.  If  you  want  a  straightforward  answer,  I 
would  say  that  the  property-owners  in  Virginia  City,  those 
that  have  money  invested  in  the  mills  around  there,  the 
Bank  of  California,  through  its  agent,  and  the  railroad 
company. 

Q.  May  I  ask  you  who  the  owners  of  the  railroad  are, 
as  far  as  you  know :  whether  it  is  owned  by  the  Bank  of 
California  or  its  men  ? 

A,  I  don't  know  who  the  owners  are. 

Q.  Well,  what  did  you  hear  over  there?     Tell  us  simply 
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by  hearsay.    You  cannot  have  an  absolute  knowledge,  for- 
you  haven't  seen  their  books. 
to  A.  I  haven't  the  slightest  idea  who  owns  that  road. 

Q.  Who  has  control  of  it? 

A.  Mr.  Sharon  seemed  to  control  it. 

Q.  The  agent  of  the  Bank  of  California? 

A.  Yes,  sir. 

Q.  Who  owns  the  majority  of  the  mills  over  there? 

A.  On  the  Carson  river? 

Q.  Yes,  sir;  and  the  other  mills — the  majority  of  the 
mills. 

A.  A  very  large  number  of  the  mills  is  owned  by  the 
Union  Mill  and  Mining  Company. 

Q.  Do  you  know  whether  the  Bank  of  California  has 
anything  to  do  with  that? 

A,  Mr.  Sharon  has  a  large  amount  of  stock  in  that,  I 
believe,  but  I  am  not  positive. 

Q.  Is  he  the  agent  of  the  Bank  of  California? 

A.  I  heard  so. 

Q.  Well,  then,  the  opposition  to  it  is  by  the  Bank  of 
California,  by  the  railroad,  and  by  the  mills — which  means 
the  Bank  of  California — and  by  some  people  who  own  town 
lots  in  Virginia  City.  Do  you  know  why  these  people  are 
opposed  to  it?  . 

A.  Well,  they  say  that  it  will  render  their  property  com- 
paratively valueless. 

Q.  Because  the  town  would  move  away  from  there? 

A.  Yes,  sir;  because  the  workmen  would  have  to  go  to 
the  mouth  of  the  tunnel. 

Q.  Well,  it  is  about  the.  same  sort  of  opposition  that 
men  who  own  a  toll-road  would  make  against  a  railroad, 
because  it  would  diminish  the  value  of  their  property? 

Mr.  Sargent.  How  large  a  town  is  Virginia  City? 

Mr.  Foster.  I  should  say  it  had  about  3,000  inhabitants. 

Mr.  Sargent.  Oh,  it  has  a  great  deal  more  than  that. 
It  is  a  large  mining  town,  isn't  it? 

Mr.  Sutro.  I  suppose  there  are  6,000  people  there. 

Mr.  Foster.  In  Virginia  City  ? 
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-    Mr.  SuTRO.  Yes;  I  suppose  there  are. 

Mr.  Foster.  You  mean  Gold  Hill  and  everything  in- 
cluded, I  suppose? 

Mr.  SuTRO.  No,  sir. 

Mr.  Sargent.  The  result  would  be  to  destroy  all  the 
property  there.  Then,  aside  from  those  great  values,  how 
about  those  mills  that  are  used,  under  present  circum- 
stances, upon  Carson  river?  Those  are  considerable,  I 
suppose.  Then  this  railroad  that  has  been  built;  that 
would  be  useless,  would  it  not? 

Mr,  Foster.  That  would  become  comparatively  useless. 

Q.  So  that,  by  running  that  tunnel  in  there,  all  these 
persons  owning  these  property  interests  would  have  them 
destroyed? 

A.  Yes,  sir. 

Q,  Do  you  see  anything  unnatural,  then,  in  their  oppo- 
sition to  the  project? 

A.  !N"o,  gir;  nothing  at  all. 

Mr.  Sutro.  General  Foster,  don't  you  think  that  some  day 
there  will  be  an  end  to  mining  at  Virginia  City,  the  way 
they  are  doing  it  now  ? 

A.  No,  sir;  not  at  all.  They  can  go  down  four  thousand 
feet.  I  don't  know  how  the  heat  will  be  there.  We  esti- 
mate that  they  cannot  go  below  that,  because  the  heat  will 
be  almost  too  great  for  them  to  work. 

Q.  Don't  the  expense  increase  as  you  go  down  ? 

A.  Yes,  sir. 

Q.  You  state  in  your  report  that  there  are  out  there 
very  large  quantities  of  low  grade  ores? 

A.  Yes,  sir;  very  large. 

Q.  Do  you  think  they  could  be  worked  np  to  Virginia 
City  and  carried  on  the  railroad  with  advantage? 

A.  Not  at  the  present  prices.  It  would  not  pay  to  take 
out  low  grade  ores  at  the  present  prices. 

Mr.  Sunderland.  Do  you  mean  prices  of  labor  ? 

A.  Yes,  sir;  prices  of  labor  and  milling.  It  doesn't  pay 
now  to  take  out  ore  that  is  not  worth  $20  a  ton.  It  costs 
that  to  mine  and  mill  it,  and  anything  that  yields  less  than 
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that  (nithongli  it  may  assay  much  more)  won't  answer  to 
work.  But  I  hope  in  time  they  will  hit  upon  some  cheap 
method  of  reducing  the  ores,  so  that  a  great  deal  of  these 
low-grade  ores  will  he  worked  over. 

Mr.  SuTRO.  Don't  you  think,  General  Foster,  that  if  these 
shafts  were  connected  with  the  tunnel,  it  would  be  cheaper 
to  drop  the  ore  than  to  hoist  it  out,  which  is  done  now  by 
fifty-four  steam  engines? 

A.  Yes,  sir;  it  would  be  cheaper  to  drop  ij:  down  than 
to  raise  it  up. 

Q.  Would  a  tunnel  practically  abolish  all  that  steam 
machinery  up  there? 

A.  It  would  to  a  large  extent;  yes,  sir. 

Q.  To  a  very  large  extent? 

A.  Yes,  sir. 

Q,  The  ore  could  be  dropped  down  into  the  tunnel,  or 
rather  lowered  down,  at  a  very  trifling  cost? 

A.  Yes,  sir;  comparatively  trifling,  looking  at  the  pres- 
ent expense  of  getting  it  out. 

Q.  "Well,  the  expense  of  bringing  the  ore  from  the  mines 
to  the  mouth  of  the  tunnel,  it  is  stated  here,  can  be  put 
down  as  low  as  seven  cents  a  ton  ? 

A.  Seven  cents  a  ton  a  riiile? 

Q.  Seven  cents  a  ton  for  the  whole  distance. 

Mr.  Sargent.  What  report  have  you,  Mr.  Sutro? 

Mr.  SuTRO.  It  is  a  report  by  Mr.  Carlyle,  a  very  eminent 
engineer  and  intelligent  mechanic.  He  gives  the  compara- 
tive costs  here  of  taking  out  ore.  In  the  first  place  he 
does  it  by  horses.  He  says  that  one  hundred  horses,  at 
two  hundred  dollars  each,  will  cost  $20,000,  and  the  cost 
of  running  that  appliance  is  as  follows : 
Three  per  cent,  per  month  (you  know  they  are  lib- 
eral in  interest)  interest  for  one  day  on  $20,000 

is $20  00 

And  six  per  cent,  per  month  for  wear  and  tear  is--  40  00 
Feed  for  one  hundred  horses,  at  $1  50  each  per 

day,  would  be 160  00 

Fifty  drivers,  at  $3  50  each  per  day 
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Mr.  Foster.  I  don't  understand  it  is  proposed  to  use 
horses? 

Mr.  SuTRO.  No;  I  am  giving  some  comparative  state- 
ments here;  I  am  instituting  a  comparison.  Fifty  drivers, 
at  $3  50  each  per  day,  would  be  $175;  that  is,  $385  per 
day.  And  if  we  assume  the  total  extraction  of  ore  and 
rock  at  three  thousand  tons  a  day,  this  gives  a  cost  of  thir- 
teen cents  per  ton,  which  is  a  very  fair  estimate. 

Mr.  Foster.   Is  that  for  the  whole  distance,  sir? 

Mr.  Sutro.  The  whole  distance. 

Mr.  Foster.  Well,  the  cost  of  transportation  is  a  practi- 
cal thing,  that  practical  railroad  men  can  tell.  Runniug 
through  a  tunnel,  it  would  be  at  a  little  increase  in  cost. 
They  would  have  to  go  with  greater  care,  and-  the  wear 
and  tear  would  be  greater? 

Mr.  Sutro.  Where  there  is  much  transportation,  I  think 
the  general  estimate  is  two  cents  per  ton  per  mile.  The 
tunnel  would  be  four  miles  long,  and  at  that  rate  it  would 
give  a  cost  of  eight  cents.  But  here  is  another  method, 
which  is  the  proper  method  to  employ,  and  that  is  the 
on^  we  have  been  calculating  upon.  I  will  describe  now 
the  method  which  ought  to  be  employed  in  the  transporta- 
tion of  the  ore  from  where  it  is  mined  to  the  mouth  of 
the  tunnel.  It  would  be  by  an  endless  rope,  a  wire 
rope,  and  a  stationary  engine  at  the  mouth,  a  wire  rope, 
running  on  rollers  and  pulleys,  and  running  like  a  belt,  such 
as  is  used  very  extensively  in  the  mines  of  England.  As 
fast  as  cars  are  loaded  they  are  clamped  on  to  the  rope  and 
are  drawn  out.  There  is  a  continuous  coming  in  and  going 
out.  The  moment  a  car  reaches  the  mouth  of  the  tunnel, 
the  clamp  detaches  it,  and  leaves  it  free  to  move  off.  That 
is  the  system,  in  brief,  to  be  employed.  The  total  cost 
will  be  $49,328. 

To  get  at  the  daily  expense  to  run  this  apparatus,  Mr. 
Carlyle  gives  us  the  following  figures : 
Three  per  cent,  interest  per  month  for  one  day  on 

$50,000 $50  00 
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Five  per  cent,  per  month,  wear  and  tear,  one  day 

on  $50,000 83  33J 

Two  and  one-third  cords  of  wood,  at  $8  per  cord-  18  66| 

Two  engineers,  at  $5  per  day 10  00 

Oil,  tallow,  and  general  findings-— 10  00 

Attendants - 40  00 

Total -—  $212  00 

Or  3,000  tons,  at  seven  cents  per  ton,  for  a  distance  of  four 
miles. 

Mr.  Waldron.  By  this  calculation,  it  is  meant  that  the 
whole  apparatus  shall  be  replaced  in  twenty  months? 

Mr.  SuTRO.  Yes,  sir.  These  figures  have  been  made 
with  great  care.  This  was  intended  to  be  submitted  to 
financial  men,  so- that  there  should  be  no  caviling.  In- 
cluding everything,  wear  and  tear  and  interest,  and  the 
wages  of  the  necessary  employees,  with  an  extraction  of 
3,000  tons  of  ore  a  day,  this  method  gives  us  transporta- 
tion to  the  mouth  of  the  tunnel  at  the  rate  of  seven  cents 
a  ton. 


Hearing  hy  the  Sub- Committee  on  Mines  and  Mining,  ap^pointed 
February  12th,  and  consisting  of  Messrs.  James  S.  Negley, 
Walter  L.  Sessions,  Francis  E.  Brobeix,  and  Charles 
W.  Kendall. 


Friday  Evening,  February  16,  1872,  at  7|  o'clock. 

The  Chairman.  Gentlemen  of  the  committee,  Mr.  Sutro 
has  requested  the  opportunity  to  continue  his  examination 
before  the  sub-committee  as  before  the  committee  of  the 
whole,  and,  there  being  no  objection,  he  will  now  proceed. 
I  have  indicated  to  Mr.  Sutro,  and  will  now  to  Mr.  Sun- 
derland, that,  in  order  to  prevent  the  continued  recalling 
of  the  members  of  the  commission  appointed  to  examine 
and  report  on  the  tunnel,  it  will  be  best  for  the  gentleman 
on  the  one  side'to  put  his  interrogatories,  and  the  gentle- 
man on  the  other  side  to  follow.  If  there  be  no  objection 
to  that  we  will  so  proceed. 

Mr.  Sutro.     Shall  I  commence? 

The  Chairman.  Just  go  on  with  your  examination,  if 
you  desire. 

Mr.  Sutro.  "Well,  Mr.  Chairman,  I  would  ask  General 
Foster  now  whether  he  is  familiar  with  the  cost  of  trans- 
portation on  railroads  generally? 

Mr.  Foster.     No,  sir ;  not  very  familiar. 

Q.  Have  you  any  idea  how  much  it  costs  per  ton  a  mile? 

A.  I  have  an  idea;  yes,  sir;  but  no  accurate  one. 

Q.  Well,  what  is  your  idea  of  the  cost? 

A.  Well,  three  or  four  cents  per  ton. 

Q.  Three  or  four  cents ;  on  ordinary  railroads? 

A.  On  ordinary  railroads,  yes. 

Q.  That  cost  would  be  increased  somewhat  in  a  tunnel, 
I  suppose? 

A,  Yes;  on  account  of  the  slowness  and  care  that  must 
be  observed*  in  running  the  trains,  the  additional  caution 
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to  be  exercised,  and  all  the  elements  of  expense  that  go  to 
make  up  the  cost  of  running  trains. 

Q.  Have  you  made  any  comparison  between  the  cost  on 
different  roads,  in  order  to  arrive  at  your  estimates? 

A,  No,  sir;  no. 

Q.  I  made  inquiry  of  General  liodge,  who  is  a  very  ex- 
perienced railroad  man,  a  few  days  ago,  and  he  told  me 
the  average  cost  is  about  a  cent  and  a  quarter  a  mile? 

A.  Ah! 

Q,  In  regard  to  lowering  rock  from  shafts  into  tunnels: 
are  you  acquainted  with  the  kinds  of  apparatus  usually 
used  for  that  purpose  in  mines?  Here  is  a  drawing  of  one 
in  Mr.  Carlyle's  report.     [Exhibiting  draught.] 

A.  I  have  never  seen  one  of  those  in  operation,  but  I 
have  examined  that  plan,  and  I  don't  see  any  reason  why 
it  shouldn't  work. 

Q.  The  operation  is  by  a  double  shaft,  with  a  car  at- 
tached to  a  wire  rope,  which  passes  over  a  double  pulley, 
and  the  loaded  car  going  down  pulls  up  the  empty  car. 
That  is,  the  loaded  car  pulls  up  the  empty  car  and  the 
cage. 

Mr.  Shober.  What  is  it  loaded  with  going  down  ? 

Mr.  SuTRO.  It  is  loaded  with  ore  or  rock. 

Mr.  Shober.  I  thought  it  was  to  hoist  the  ore? 

Mr.  Sutro.  I^To,  sir;  it  is  to  lower  the  ore  into  the  tun- 
nel. The  operation  is  carried  out  by  having  a  brake  at- 
tached to  a  wire  rope,  which  regulates  the  motion,  and  the 
loaded  car  going  down  draws  up  the  empty  car.  Do  you 
see  any  difficulty  about  that  operation.  General  Foster? 

Mr.  Foster.  ]S"o,  sir,  I  do  not,  with  proper  brakes. 

Mr.  SuTRO.  All  that  would  be  required  is,  a  brakesman 
to  stand  by  the  brake,  who  shall  lower  the  ore  down  and 
stop  it  at  the  different  stations  as  the  signals  are  given. 

Mr.  Sunderland.  The  committee  will  understand  that 
all  this  that  is  taken  down  is  not  General  Foster's  testi- 
mony. 

Mr.  Sutro.  Whatever  transpires  will  appear  in  the  re- 
port, which  is  to  be  printed.   It  will  be  necessary  for  me  to 
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elaborate  my  questions  somewhat,  because  they  are  intri- 
cate questions. 

Mr.  Sunderland.  I  know,  Mr.  Sutro,  you  may  very  often 
make  a  long  statement,  to  which  General  Foster  does  not 
make  any  reply  at  all;  and  I  see  it  is  all  taken  down.  I 
don't  know  whether  it  is  taken  down  as  testimony  or  not. 
if  it  is  only  ♦shown  it  is  not  testimony,  that  is  all  I  want. 

Mr.  Sutro.  I  think  it  will  clearly  appear  in  the  report 
what  is  a  question,  what  is  a  statement  by  me,  and  what  is 
a  statement  by  General  Foster.  It  will  clearly  appear,  as 
you  will  see  from  this  report  of  last  Monday's  hearing. 

Mr.  Sunderland.  I  haven't  seen  that. 

Mr.  Sutro.  ^o,  sir;  because  it  has  just  been  printed. 
Here  is  a  proof-sheet  of  the  last  proceedings. 

The  Chairman.  I  have  no  doubt  the  committee  would 
desire  direct  interrogatories  and  replies,  so  far  as  practi- 
cable. 

Mr.  Sunderland.  I  should  very  much  prefer  it,  as  far  as 
I  am  concern^ed. 

Mr.  Sutro.  Have  you  any  idea.  General  Foster,  how 
much  it  would  cost  per  ton  to  lower  it  in  the  manner  shown  ? 

Mr.  Foster.  We  estimate  it  would  cost  ten  cents  per 
ton. 

Mr.  Sutro.  Then,  according  to  your  statement  here,  it 
costs  ten  cents  a  ton  to  lower  it.  I  think  that  is  the  state- 
inent  you  made? 

A.  Yes,  that  it  would  cost  ten  cents  a  ton. 

Mr.  Sunderland.  Did  I  understand  the  chairman  to  say 
he  desires  me  to  ask  questions  as  we  go  along? 

The  Chairman.  No,  sir.  It  is  intended  for  you  to  pro- 
ceed after  Mr.  Sutro  and  members  of  the  committee. 

Mr.  Sutro.  I  understand  you  I  am  to  proceed  now,  and 
Mr.  Sunderland  is  to  come  on  afterwards. 

Mr.  Sunderland.  That's  it.  I  didn't  understand  the 
chairman;  that  is  all.     I  wanted  to  understand  it. 

Mr.  Sutro.  According  to  this  statement.  Gen.  Foster, 
you  say  it  costs  ten  cents  to  lower  the  ore.     Was  it  three 
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you  stated? 

Mr.  Foster.  I  stated  that  I  am  not  acquainted  with  rail- 
road transportation. 

Q.  But  your  idea? 

A,  That  was  my  idea. 

Q.  Well,  at  that  rate,  for  five  miles  it  would  cost  25 
cents,  and  ten  cents  to  lower  it,  would  make  35  cents  per 
ton  to  take  the  ore  out  of  the  mine  and  deliver  it  at  the 
mouth  of  the  tunnel.  That  corresponds  with  your  figure, 
i  believe? 

A.  l^o;  ^ve  miles,  at  three  cents,  would  be  fifteen  cents, 
and  ten  cents  for  lowering,  is  twenty-five  cents. 

Q.  Twenty -five  cents.  Then,  according  to  this  modus 
operandi,  it  would  cost  twenty-five  cents  per  ton  to  take  the 
ore  from  the  mine  and  deliver  it  at  the  mouth  of  tjie  tun- 
nel? 

A.  I  don't  say  that  it  can  be  delivered  for  that;  I  simply 
say  that  that  was  my  general  idea  about  railroad  transpor- 
tation. Of  course,  in  a  tunnel  the  expense  would  be  much 
greater. 

Q.  How  much  greater  do  you  think? 

A.  I  don't  wish  to  make  any  new  estimates,  Mr.  Sutro. 

§.  You  do  not? 

A,  'EoiiQ  at  all.  I  don't  appear  as  an  expert  upon  railroad 
transportation,  and  don't  want  to  be  drawn  into  making 
any  statements  which  might  confiictwith  established  facts. 

Q.  Well,  I  will  leave  that  subject  now.  I  will  go  into  the 
report  of  Mr.  Day.  I  want  to  ask  a  few  questions  in  regard 
to  that,  as  far  as  your  own  knowledge  and  observation  in 
regard  to  the  operation  of  the  tunnel  is  concerned. 

The  Chairman.  Mr.  Sutro  will  you  be  so  kind  always 
as  to  designate  the  page  from  which  you  are  reading,  so 
that  the  committee,  in  perusing  the  testimony,  may  be  en- 
abled to  turn  to  it  without  any  delay  ? 

Mr.  Stjtro.  This  is  on  page  26. 

The  Chairman.  What  is  your  question? 

Mr.  Sutro.  I  wish  to  read  from  the  Commissioners'  Re- 
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port,  from  the  Appendix  of  the  Commissioners'  Report,  on 
page  26.  Mr.  Day,  after  speaking  about  the  completion  of 
the  tunnel,  with  all  its  drifts,  goes  on  to  say: 

"We  have, to  begin  with,  (page  19,  'Sutro  Tunnel,')  three  thousand  minel^ 
to  carry  to  and  from  their  work  an  average  distance,  from  the  mouth  of  the 
tunnel,  of  four  and  a  half  miles.  These  three  thousand  miners,  divided-into 
three  shifts  of  eight  hours  each,  give  us  one  thousand  men  on  each  watch. 
Allowing  ten  men  to  a  car,  it  would  require  one  hundred  cars  to  convey  the 
men  into  the  tunnel.  The  train  would  occupy  twelve  hundred  or  fifteen  hun- 
dred feet  in  length  of  the  tunnel,  and  when  the  head  of  this  train  would  reach 
the  place  of  destination  the  rear  cars  would  be  quite  an  inconvenient  distance 
back  from  the  place  of  destination,  thereby  creating  much  confusion  and  more 
or  less  delay." 

If  the  apparatus  to  convey  the  cars  into  the  tunnel  by 
wire  rope  is  so  arranged  that  it  goes  along  the  main  tunnel 
and  along  the  drifts,  do  you  see  any  difficulty  in  stopping 
that  train  at  each  shaft  as  it  arrives,  and  letting  the  men 
off? 

Mr.  Foster.  l!^o,  sir;  I  think  it  can  be  arranged  so  as 
to  operate  with  perfect  facility. 

Q.  With  perfect  facility.  Then  there  would  be  no  such 
emergency  arise  as  is  supposed  here  by  Mr.  Day,  of  a  train 
twelve  or  fifteen  hundred  feet  in  length,  from  which  a 
thousand  men  would  have  to  get  at  once.  They  would, 
however,  be  allowed  to  get  out  at  their  respective  stations, 
and  there  would  be  no  confusion  ? 

A.  Well,  it  would  depend  entirely  upon  the  facilities 
that  are  provided — upon  whether  facilities  are  provided 
for  switching  off  the  cars  at  the  proper  stations.  I  should 
think  the  men  ought  to  be  left  directly  at  the  drifts  leading 
to  the  different  mines. 
,  Q.  I^ow,  Mr.  Day  goes  on  to  say : 

"At  this  point  the  miners*  greatest  trouble  begins,  their  respective  stopea 
and  places  of  work  being  far  above  them.  They  commence  to  climb  the  lad- 
ders, and  go  up  various  heights,  many  from  five  hundred  to  one  thousand 
feet.  They  arrive  at  the  place  where  their  day's  work  is  to  be  done  in  an 
exhausted  condition,  positively  unfit  and  unable  to  do  a  day's  work." 

Provided  these  men  go  in  a  railroad  train  and  arrive  at 
their  respective  stations,  and  then  this  apparatus,  which  it 
is  proposed  to  apply,  hoists  them  up,  will  there  be  any 
difficulty?  Will  there  be  any  difficulty  in  hoisting  these 
men  up  on  the  empty  cage,  to  any  point  desired,  by  lower- 
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ing  ore  down  on  the  other  side,  by  having  a  counter-balance 
of  say  one  or  two  tons? 

A.  They  can  hoist  the  cage  up  as  far  as  the  pulley  is 
fixed. 

Q.  Supposing  that  pulley  be  fixed  near  the  top? 

A.  Well,  then,  they  can  be  hoisted  up  to  that  level. 

Q.  Do  you  see  any  difiiculty  (as  is  done  now  from  above, 
in  giving  signals  to  those  below)  in  signalling  the  brake- 
man  where  to  stop? 

A.  I  don't  see  any — no,  sir.  I  think  the  apparatus  ought 
to  be  made  to  work  with  proper  arrangements. 

Q.  Then  the  men  do  not  arrive  in  an  exhausted  condi- 
tion. They  go  up  very  comfortably.  They  go  up  the 
same  as  they  go  down  now. 

A.  Well,  I  don't  know  about  that.  They  can  go  up  as 
high  as  that  pulley  is  established.  If  they  have  to  go  any 
higher,  of  course  they  have  to  climb. 

Q,  Well,  suppose  they  have  those  pulleys  established  at 
the  top? 

A.  They  can  go  as  high  as  that. 

Q.  They  could  be  landed  at  any  station? 

A.  I  don't  know  of  any  particular  labor  that  would  ex- 
haust them.  Of  course  you  suppose  that  men  are  there  to 
operate  the  machinery,  and  men  are  there  to  put  on  the 
loaded  cars  to  act  as  counterpoise. 

Q,  Precisely.  *  This  apparatus,  then,  which  one  man  will 
work,  would  take  the  place  of  a  ponderous  steam-engine, 
would  it,  think  you,  general? 

A.  Well,  I  do  not  know  whether  it  would  entirely  dis- 
pense with  a  small  engine.  I  have  my  doubts  upon  that 
point. 

Q.  What  obstacles  are  there  ? 

A.  I  think  there  may  be  emergencies  which  would  re- 
quire some  power  there,  but  to  what  extent  I  cannot  say. 

Q.  You  have  stated  that  they  take  fifteen  hundred 
pounds  of  ore  in  their  cages  now,  and  hoist  it  up;  they 
certainly  can  lower  that  much? 

A.  I  wouldn't  like  to  say  that  I  am  perfectly  sure  that 
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that  would  work  without  additional  power.  1  think  it  will, 
but  I  see  there  are  many  circumstances  that  would  arise 
where  you  would  want  a  little  power. 

Q.  Well,  supposing  you  put  in  a  load  here  of,  say,  three 
thousand  pounds  on  a  car,  against  an  empty  car  here,  (three 
thousand,  pounds  and  a  car  against  an  empty  car,)  would 
that  go  down  with  immense  velocity? 

A.  It  would  go  down  with  very  great  velocity.  It  would 
depend  upon  the  height. 

Q.  Supposing  you  put  three  thousand  pounds  in  here, 
and  ten  men  in  here  that  would  weigh  fifteen  hundred 
pounds,  wouldn't  it  go  with  immense  velocity,  with  fifteen 
hundred  jDOunds  over- weight  on  the  other  side? 

A.  Well,  if  you  let  it  go  fast,  it  would  go  very  fast. 

Q.  Would  there  be  any  difficulty  in  making  that  go  at 
any  required  speed? 

A,  The  trouble  would  be  in  controlling  the  machine. 
You  cannot  stop  such  a  moving  body  immediately.  You 
cannot  let  it  go  too  fast,  because,  if  you  do,  you  cannot 
break  it  up  sufficiently  quick  when  it  gets  to  the  bottom. 
The  motion  must  be  such  as  to  permit  you  to  stop  it  a  mo- 
ment's notice  almost. 

Q.  Do  you  think  five  hundred  feet  a  minute  would  be 
too  great  a  speed  to  stop  ? 

A.  No,  sir. 

Q.  They  could  do  that  conveniently,  could  they  ? 

A.  Yes,  sir;  I  think  so. 

Q.  Then,  according  to  this,  the  brakeman  here  would 
take  the  place  of  all  these  engineers  and  firemen  on  top, 
and  would  supply  the  place  of  all  the  steam  power  that  is 
up  there,  or  nearly  all;  that  is,  after  this  arrangement  is 
put  in  operation? 

A,  Yes,  sir;  provided  no  additional  power  is  needed 
here. 

Q.  I  will  read  on  further : 

"  The  timbers  used  in  the  various  mines  are  to  be  conveyed  to  their  respec- 
tive destinations  by  the  same  tedious,  slow,  and  expensive  routes;  expensive, 
because  time  in  this  country  is  money — in  fact,  the  most  expensive  commod- 
ity that  is  employed  in  the  working  of  these  mines." 
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Can  you  perceive  any  difficulty  in  getting  timbers  in  on 
this  railroad,  if  you  have  cars  constructed  for  that  purpose, 
and  hoisting  them  up  by  the  same  means  that  we  have 
just  described? 

A,  Well,  it  is  more  difficult  to  move  timber  than  it  is  to 
move  men.  The  cars,  if  properly  switched  off,  could  not 
properly  be  brought  in  directly  to  the  bottom  of  this  shaft. 
Timbers  would  have  to  be  moved  by  hand  a  certain  distance 
at  least.     They  would  have  to  be  unloaded  from  the  cars. 

Q.  "Would  they  not,  on  the  surface,  have  to  unload  it 
from  the  cars,  and  load  it  on  the  cage,  in  taking  it  down 
to  the  mines? 

A.  "Well,  in  surface  working  the  teams  are  generally 
driven  up  very  close  to  the  shaft,  the  timbers  are  run  in, 
and  the  cage  is  lowered  directly  in  the  shaft.  Here  the 
cars  stop  some  distance  off,  necesarily,  because  the  branch 
tunnel  would  not  be  directly  under  the  shaft.  It  then  has 
to  be  conveyed  in  by  a  drift  on  the  bottom  of  the  shaft. 

Q.  In  delivering  timbers  on  the  surface,  are  they  not 
generally  put  into  a  place  for  storing,  and  taken  out  when 
required,  and  then  framed  first  ? 

A.  Yes,  sir. 

Q.  Well,  then,  they  will  have  to  load  them  at  a  time 
when  they  will  be  required? 

A,  Yes;  but  they  usually  have  them  in  shops  adjoining 
for  the  machinery;  and  they  have  little  cars  there  with 
which  they  can  take  them  right  to  the  mouth  of  the  shaft. 

Q.  Will  there  be  any  difficulty  in  running  under  the 
place  where  you  put  them  in  the  cage  ? 

A.  There  would  be  more  difficulty  than  on  the  surface, 
on  account  of  the  confined  space.  It  will  be  more  diffi- 
cult to  have  a  place  of  size  enough  to  admit  of  all  this 
carriage. 

Q.  I  don't  mean  to  sa}'-  that  these  timbers  are  to  be 
stored  at  the  bottom  of  the  shaft,  but  that  they  are  to  be 
conveyed  in  when  required — two  or  three  sets  put  into  a 
cage,  and  carried  to  the  place  of  destination.  That  wouldn't 
require  much  space,  would  it? 
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A.  I  should  think  it  would. 

Q.  It  would  require  some  space? 

A,  You  cannot  carry  timbers  through  a  long,  narrow 
drift  easily. 

Q.  You  would  have  to  have  a  chamber  at  the  bottom  of 
the  shaft? 

A,  Yes,  sir;  it  would  be  more  difficult  than  conveying 
it  from  the  surface. 

Q.  How  much  additional  expense  do  you  think  it  would 
be  per  thousand  feet.     Have  you  any  idea? 

A.  Well,  I  should  think  it  would  cost  twice  as  much  to 
carry  it  and  to  load  it. 

Q.  Have  you  any  idea  how  much  it  costs  to  carry  it  from 
the  carpenter's  shop  to  the  shaft? 

A.  It  would  cost  very  little.  They  load  it  directly  from 
the  cars,  usually,  where  they  have  that  arrangement,  as  at 
the  Ophir,  with  the  shops  close  by  the  engine-house. 

Q.  Do  you  think  it  costs  a  dollar  a  thousand  feet? 

A.  I  have  no  idea,  sir. 

Q.  In  running  the  men  in  through  the  tunnel,  at  what 
rate  of  speed  do  you  think  that  railroad  couM  be  operated? 

A.  I  think  it  could  be  run  eight  hundred  feet  a  minute. 
.Q.  Eight  hundred  feet  a  minute?' 

A.  About  eight  or  nine  miles  an  hour.  About  nine 
miles  an  hour. 

Q.  Our  tjalculation  was  ten  miles  an  hour;  that  comes 
close  to  your  figures. 

A.  Pretty  nearly  that. 

Q.  Then,  according  to  that,  how  long  would  it  take  to 
run  these  men  in  five  miles? 

A,  About  half  an  hour. 

Q.  About  thirty  minutes? 

A.  Yes,  about  thirty  minutes. 

Q.  About  thirty  minutes  to  run  them  in.  I  said  from 
the  point  where  they  are  left  they  could  be  hoisled  to  their 
place  of  destination  at  nearly  the  same  rate  as  they  could 
be  sent  from  the  surface  down  below? 

A,  !N"early  the  same;  yes,'  sir. 
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Q.  How  many  men  can  they  lower  at  a  time? 

A,  Ten  men,  I  believe. 

Q.  How  long  does  it  take  ? 

Mr.  Sunderland.  Is  that  on  a  single  cage,  general,  or 
a  double  cage? 

Mr.  Foster.  Well,  I  think  that  is  on  a  double  cage; 
although  they  can  crowd  more  on  that.  They  cannot  get 
ten  men  on  a  single  cage.  • 

Mr.  SuTRO.     They  can  get  on  about  six. 

Mr.  Foster.  Well,  there  were  Rve  on  when  I  went  down, 
and  they  were  squeezed  nearly  to  death. 

Mr.  Sunderland.  Yes,  I  know  they  squeeze  these  men 
harder  than  they  do  you. 

Mr.  Foster.  I  don't  see  how  they  can  get  on  more 
than  five.  There  is  nothing  around  the  cage;  you  have 
to  hold  to  the  bars.     I  don't  know  how  many  they  carry. 

Mr.  Sutro.  You  think  about  ten  men  ? 

Mr.  Foster.  Five  on  a  cage;  they  may  carry  more. 
Yes,  ten  men. 

Q.  Ten  men  ? 

A.  1  don't  l^now  how  many  they  will  carry,  but  I  should 
think  five  as  many  as  could  go  down  on  a  cage  safely. 

Q.  In  lowering  men,  do  they  run  the  cages  as  fast  as 
they  do  in  lowering  rock  ? 

A.  I  believe  not;  no. 

Q.  How  long  do  you  think  it  takes  to  lowar  a  gang  of 
men  two  thousand  feet  deep,  and  have  the  cage  come  back 
and  hoist  out  another  gang?  How  long  will  it  take  to 
have  the  cage  go  down  with  ten  men,  and  bring  ten  up, 
at  the  speed  run  at  in  lowering  men  ?  I  mean  including 
the  delays,  and  having  the  men  get  on  and  ofi*  below  and^ 
hoisting  ? 

A.  I  should  think  it  would  take  ten  minutes. 

Q.  Ten  minutes  for  a  round  trip  to  a  depth  of  two  thou- 
sand feet? 

A.  Yes,  sir. 

Q.  Well,  supposing  these  three  thousand  miners  were 
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there  would  be — 

A,  I  think  that  I  have  got  that  too  finely  estimated. 

Q.  Well,  we  will  say  three  thousand  men  are  employed 
m  three  shifts:  one  thousand  in  a  shift,  of  eight  hours,  du- 
ration. It  would  take  them,  according  to  your  figures, 
one  hundred  trips  to  lower  a  thousand  men  in  one  shaft  and 
hoist  out  another  thousand.  They  only  lower  them  when 
they  change  shifts;  consequently,  when  you  lower  the  one 
thousand  down  the  other  thousand  comes  up.  Ten  men 
in  ten  minutes  gives  us  for  the  whole  thousand  men  just  a 
thousand  minutes.  It  gives  us  about  seventeen  hours  to 
do  it  in,  if  we  are  doing  it  all  in  one  shaft.  I^ow,  suppos- 
ing these  men  are  divided  among  ten  shafts,  (you  have  re- 
ports here  from  seven  different  superintendents ;  we  will 
call  it  ten  deep  shafts,)  it  would  take  an  hour  and  seven- 
tenths  to  get  the  men  down  and  up.  That  is  what  it  would 
take,  general,  is  it?     Have  you  followed  my  figures? 

A.  Yes;  I  tried  to. 

Q.  Well,  you  see  here  are  a  thousand  men.  It  takes  a 
hundred  trips  to  lower  them  down,  because  ten  men  go  in 
a  trip.     Is  that  correct  ? 

A.  Yes.     Very  good. 

Q.  Then,  at  ten  minutes  a  trip,  it  gives  us  a  thousand 
minutes. 

A.  Very  good. 

Q.  A  thousand  minutes  is  sixteen  hours  and  sixty-six 
one-hundredths  of  an  hour.  It  would  take  that  if  we  had 
but  one  shaft.  But  supposing  there  are  ten  shafts — at 
16/-^  ho  UTS  it  would 

Mr.  Sunderland.  Call  it  seventeen  hours.  It  don't 
make  any  difference. 

Mr.  SuTRO.  I  might  as  well  give  these  figures  accurately. 
If  that  is  divided  among  ten  shafts  it  would  give  an  hour 
and  sixty-six  one-hundredths  of  an  hour  to  lower  down  the 
quota  in  each  shaft.  By  the  tunnel,  as  we  have  just  shown, 
they  can  be  carried  in  in  thirty  minutes. 

Mr.  Foster.  Carried  in  in  thirty  minutes? 
3. 
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Mr.  StTTRO.  Thirty  minutes,  sir. 

Mr.  Foster.  Well,  then  you  have  to  bring  the  others  out. 

Mr.  SuTRO.  They  will  come  out.  They  come  ont  nt  the 
same  time  that  the  others  go  in.  We  have  a  continuous 
string  of  cars  going  in  and  out  all  the  time. 

Mr.  Foster.  Well,  the  men  in  there  when  the  others 
leave — 

Mr.  SuTRO.  Well,  it  will  take  another*  half  hour;  call 
it  an  hour.  Now,  to  take  in  all  the  men  it  would  take 
seventeen  hours — and  to  take  them  out — in  the  old  way. 
Mr.  Day  says  time  is  an  expensive  commodity^  That  is 
what  I  thought. 

'.'  Suppose  a  cave  is  threatened  in  some  one  of  the  most  distant  or  inacces- 
sible mines" 

[I  am  reading  right  on  where  I  stopped] 

"A  car  load  or  two  of  timbers,  immediately  and  judiciously  used,  might 
and  often  does,  prevent  a  disastrous  cave.  By  the  present  mode  of  working 
in  such  a  contingency  as  the  above,  the  miner  would  send  his  order  up,  ana 
in  a  very  few  minutes  the  return  cage  would  bring  the  desired  timbers,  and 
in  a  few  minutes  more  the  timbers  would  be  in  place,  and  the  threatened  dis- 
aster averted.  How  would  it  be  in  working  through  the  tunnel?  The  miner 
would  first  give  his  order  for  timbers,  the  order  conveyed  down  the  ladder, 
probably  1,000  feet,  to  reach  the  tunnel,  then  out  of  the  tunnel  a  distance  of 
four  or  five  miles  to  the  carpenters'  shop  at  the  mouth  of  the  tunnel ;  the  tim- 
bers procured  and  sent  by  return  cars  to  the  foot  of  the  upraise,  then  raised 
by  some  as  yet  unexplained  process  to  the  point  of  danger  or  trouble." 

We  have  already  explained  how  to  bring  the  timbers  in 
on  the  cars.  Do  you  see  any  difficulty,  General,  in  a  man 
coming  down  by  the  method  proposed  into  the  lunnel,  and 
going  to  a  telegraph  instrument,  which  is  supposed  to  be 
stationed  at  the  bottom  of  the  shafts,  telegraph  out  to  the 
mouth  of  the  tunnel,  and  tell  them  what  to  send  in?  Do 
you  see  any  difficulty  about  that? 

A,  ]!^one,  whatever,  with  the  proper  apparatus. 

§.  Well,  then,  it  would  take  thirty  minutes  to  send  that 
timber  in  ? 

A.  Yes,  sir;  besides  the  loading. 

Q.  It  wouldn't  take  long  to  hoist  it  up  there? 
,\iA.  Well,  it  would  take  time.    I  don't  pretend  to  say  how 
long  it  would  take. 

Q,  It  would  take  a  little  time.     And  this,  "as  yet  unex- 
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plained  process,"  we  have  ex]Dlainerl  here  a  little  while  ago. 
P  am  reading  again  from  Mr.  Day's  statement :] 

"In  this  way  hoars  might  elapse  before  the  much-needed  timbers  would 
arrive,  and  then  they  would  probably  arrive  too  late  to  prevent  great  dam- 
age." 

•  Well,  we  have  disposed  of  that  part  already. 

"Another  disadvantage  in  working " 

Mr.  Sunderland.  I  would  like  to  have  the  General's 
answers  to  any  questions  that  are  proposed. 

Mr.  SuTRO.  General,  do  you  consider  that  disposed  of? 

Mr.  Foster.  I  don't  understand  exactly  what  question 
was  asked. 

Q.  I  did  not  put  the  question.  I  will  put  the  question, 
however,  now.  I  simply  read.  I  will  make  a  question. 
Mr.  Day  here  states  that  "hours  might  elapse  before  the 
much-needed  timbers  would  arrive."  Do  you  think  that 
hours  would  elapse  before  they  could  be  brought  in  through 
the  tunnel? 

A.  Well,  I  wouldn't  like  to  express  myself  with  regard 
to  the  accuracy  of  that  statement.  It  is  perfectly  evident 
that  it  will  take  longer  (in  my  mind)  to  bring  the  timber 
in  from  the  mouth  of  the  tunnel,  than  it  would  to  lower  it 
from  the  workshops  above  by  the  shaft.  I  caimot  pretend 
to  say,  without  a  great  deal  of  calculation,  how  much  longer 
it  would  take,  but  it  would  evidently  take  longer,  because 
in  this  case  you  have  to  bring  it  five  miles,  while  in  the 
other  you  lower  it,  say  two  thousand  feet,  right  down,  at 
railroad  speed.  There  is  the  difference  of  two  thousand 
feet  against  five  miles. 

'    Q.  In  one  case  it  would  take  ten  minutes  to  lower  it; 
in  the  other  case  it  would  take  thirty  minutes? 

A.  No,  not  ten  minutes.     Two  or  three  minutes. 

Q.  Well,  say  two  or  three  minutes.  In  the  other  case 
it  would  take  thirty  minutes  to  bring  it  in? 

A.  Loading  and  carrying  to  the  bottom  of  the  shaft, 
yes. 

Q.  Let  me  ask  you  another  question,  General.  If  a  cave 
is  threatened  in  the  mine,  it  would  probably  require  five 
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or  ten  tlioasand  feet  of  timber.  How  much  could  you  carry 
at  one  load  down  in  a  cage  ? 

A.  Well,  that  I  do  not  know. 

Q,  It  is  difficult  to  tell.  It  would  take  a  number  of 
trips,  however? 

A.  You  could  take  down  just  as  much  as  you  could  pile 
into  the  cage,  and  as  much  as  you  could  attach. 

Q.  Well,  let  us  calculate  on  that  once? 

A.  Certainly,  the  trips  can  be  made  very  rapidly.  They 
can  run  the  engine  a  thousand  feet  a  minute.  You  can 
run  the  cages  up  and  down,  and  take  the  timbers  down 
very  fast. 

Q.  Well,  you  have  got  continually  to  be  sending  the 
cages  up  and  down  ? 

A.  I  do  not  know  the  particular  process  of  sending  tim- 
ber down,  whether  they  put  it  in  cages  or  sling  it. 

Q.  They  send  it  down  on  cages.  That  is  the  process,  is 
it  not  Mr.  Sunderland? 

Mr.  Sunderland.  Yes,  sir. 

Mr.  SuTRO.     A  dozen  trips  would  take  a  good  while? 

Mr.  Foster.  They  might  run  a  cage  up  and  down  in 
one  and  a  half  or  two  minutes  with  timber's. 

Q.  Do  you  see  any  difficulty  in  running  in  a  large  quan- 
tity of  timber  in  the  tunnel  ? 

A.  'No.  You  can  load  as  many  cars  as  you  want,  or  you 
can  have  cars  ready  loaded  if  you  choose.  As  many  cars 
as  you  take,  so  much  timber*  can  yqu  take.  You  can  take 
so  many  car-loads. 

Q.  Do  these  caves  come  very  suddenly  in  mines,  or  do 
they  come  graduall}^  ? 

A.  I  do  not  know  about  that. 

Q.  You  have  not  examined  into  that.  They  generally 
tell  a  day  beforehand  when  there  is  going  to  be  a  cave; 
that  is  ray  experience;  the  timbers  commence  gradually  to 
give  way.  I  will  read  again  from  Mr.  Day's  report,  where 
I  left  off: 

"Another  disadvantage  in  working  the  mines  through  the  Sutro  tunnel  is, 
the  mouth  of  the  tunnel  being  located  several  miles  farther  from  the  timber 
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three  dollars  per  thousand  more  than  when  delivered  at  Virginia  or  Gold 
Hill." 

Do  you  think,  General  Foster,  that  it  would  cost  as  much 
to  deliver  timber  from  the  mouth  of  the  tunnel  by  floating 
it  down  the  river,  as  it  would  to  carry  it  from  Virginia 
City? 

A.  1^0,  sir. 

Q.  Mr.  Day  says  it  will  cost  more,  because  it  is  further 
off*.  Do  you  know  at  how  much  less  price  timbers  could 
be  delivered  at  the  mouth  of  the  tunnel  than  they  could  be 
at  Virginia  City? 

A.  IS^o,  sir;  I  do  not  know.  It  would  be  just  as  much 
cheaper  as  floating  timber  down  is  cheaper  than  carrying 
it  on  the  railroad. 

Q.  Yes,  sir.  The  head  of  Carson  river  is  in  the  Sierra 
Nevada  mountain,  where  the  timber  supplies  come  from? 

A.  Yes,  sir. 

Q.  Do  yoU  know  what  timber  costs  at  Virginia  City — 
summer  prices  ? 

A.  I  believe  it  was  twenty-two  dollars  a  thousand  when 
I  went  there. 

Q.  I  think  you  are  mistaken,  general;  twenty-eight  dol- 
lars a  thousand.     You  are  certainly  mistaken? 

A.  I  think  I  have  my  notes  here,  and  they  will  show. 

Q.  It  costs  twenty-eight  to  thirty  dollars? 

A.  Here  it  is;  the  cost  of  timber  at  the  Ophir  mine, 
July  21,  \tas  twenty-two  dollars  per  thousand  delivered. 
Last  year  paid  $26  50.  Year  before  paid  $42.  Contracts 
for  lumber  and  wood  are  made  every  year  with  the  persons 
who  will  furnish  the  cheapest.  The  contract  price  for  this 
year,  as  I  understood  him — 

Q.  May  I  ask  you,  General  Foster,  whether  that  state- 
ment is  made  by  the  gentleman  who  makes  these  accurate 
statements  in  this  report? 

A.  Captain  Day;  yes,  sir. 

Q.  I  find  in  a  report  of  Mr.  Raymond  for  1867,  some 
time  ago':  "Present  price  of  timber  and  lumber  for  mining 
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purposes  ranges  from  twenty-eight  to  thirty  dollars  a 
thousand  for  board  measure."  You  cannot  give  us  anj 
other  figures? 

A.  The  timber  of  the  3^ear  before  was  $26  50,  according 
to  Captain  Day.  The  year  before  that  it  was  $42.  That  is 
Oaptain-Day's  statement. 

Q.  You  cannot  give  us  any  figures,  however,  about  the 
cost  for  floating  down  the  river.  You  haven't  taken  any 
figures  of  that? 

A.  I  do  not  know  how  much  it  costs. 

Q.  It  would  be  decidedly  less,  however? 

A.  You  would  have  to  provide  a  flume  for  that  purpose. 
They  have  flumes  constructed  near  Carson;  but  they  cost 
I  don't  know  how  much.  I  think  it  is  stated  somewhere 
in  Mr.  Clarence  King's  report. 

Q.  Mr.  Clarence  King's  report  is  not  here  to-night.  I 
will  look  for  that,  however,  the  next  time.  Well,  we  dis- 
posed of  this  statement,  that  this  is  several  miles  farther 
from  the  lumber  supply,  and  would  necessarily  increase 
Ihe  cost  two  or  three  dollars  per  thousand. 

"The  foregoing  are  some  of  the  practical  objections  to  using  said  tunnel  as 
an  avenue  through  which  to  work  the  mines  on  the  Comstock ;  and,  as  a 
practical  miner  of  more  than  forty  years'  experience  in  various  kinds  of  min- 
ing, I  make  this  assertion,  that  should  the  tunnel,  with  its  lateral  drifts,  be 
offered  free  of  charge,  not  one  mine  on  the  Comstock  would  be  worked  through 
it.  And  why?  Because  the  present  mode  of  working  is  cheaper  and  more 
expeditious.' 

If  that  be  correct,  General  Foster,  there  won't  be  much 
danger  of  Virginia  City  being  injured,  will  there?  Sup- 
posing this  statement  to  be  correct,  that  they  Won't  use 
the  tunnel? 

A.  I  don't  want  to  make  any  statement  with  regard  to 
that.  It  is,  of  course,  a  matter  of  opinion,  and  I  would 
rather  confine  myself  to  what  is  actually  known  than  give 
my  opinion. 

Q.  But  supposing  Mr.  Day  is  correct,  and  that  they 
won't  use  the  tunnel,  even  if  free  of  charge,  when  it  shall 
have  been  completed,  do  you  think  it  would  interfere  with 
Virginia  City  in  any  manner,  if  the  tunnel  would  not  be 
used  for  transportation  ? 


89 

A.  If  it  did  not  alter  the  status  of  the  working  mines, 
of  course  it  would  not  affect  it. 

Q.  Mr.  Day  now  goes  on  to  say  what  enormoue  prices  he 
will  have  to  pay  to  the  tunnel  company.  It  is  too  lengthy 
to  read  it  all.  lie  shows  how  much  they  would  have  to 
pay  per  ton  to  get  this  rock  and  ore  out.  Then  he  goes  on 
to  state  hQW  much  it  would  cost  to  transport  the  miners  in 
and  out.  He  says  it  will  cost  ^1,779,375  a  year.  The-  total 
for  the  transportation  and  taking  the  miners  in  and  out 
w^ould  cost  $1,779,375  a  year.  That  is  taking  the  trans- 
portation at  $1  12J  per  trip? 

A.  Yes,  a  little  less  than  what  we  took  it.  We  took  it 
$1  25,  considering  it  ^ve  miles. 

Q.  And  the  balance  he  gets  at  by  counting  fifty  cents  for 
two  hundred  men  in  and  out.  Then  he  goes  on  to  say 
there  are  sixteen  million  feet  of  lumber  that  have  got  to 
be  taken  in,  which  amounts  to  $37,600.  The  whole  amounts 
to  11,816,875.     Then  he  concludes  this  way: 

"  But  thus  far  there  is  one  redeeming  feature  in  the  contract;  it  is  this:  it 
is  optional  with  the  different  mining  companies  whether  they  pay  any  or  all 
of  the  beforementioned  tariffs,  for  if  they  do  not^  work  through  the  tunnel, 
they  need  not  pay  any  of  them." 

Do  you  understand  it  is  compulsory  for  them  to  work 
through  the  tunnel? 

Mr.  Sunderland.  That  is  a  matter  of  construction  of  the 
contract  altogether.  I  do  not  see  that  there  is  any  propri- 
ety in  asking  that  question.  It  is  not  a  question  for  the 
witness  to- answer  at  all. 

Mr.  SuTRO,  Well,  we  will  take  Mr.  Day's  statement  for 
it.     He  says  they  need  not  pay  for  it  unless  they  want  to. 

Mr.  Sunderland.  I^o,  we  won't  take  his  statement  at  all. 
We  will  take  the  contract. 

Mr.  Sutro.  I  am  reading  his  statement.  Now  he  goes 
on  to  say : 

"  We  now  come  to  a  tax  that  is  more  arbitrary  in  its  character.  No  mine 
on  the  Comstock  lode  can  escape  its  provisions.  It  is  what  is  termed  the  two 
dollars  per  ton  royalty,  which  is  intended  to  be  a  compensation  for  draining 
the  mines,  and  is  claimed  to  be  a  cheaper  mode  of  drainage  than  that  of 
pumping,  the  mode  now  in  use.  I  will  now  proceed  to  the  consideration  of 
that  branch  of  the  Sutro  tunnel  question,  practically  considered.  These 
mines  lia,ve  been  worked  for  about  twelve  years,  more  or  less  extensively." 
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Mr.  Day  here  speaks  about  paying  a  royalty  of  two  dol- 
lars per  ton.  Do  you  know  on  what  this  royalty  is  to  be 
paid,  Gen(^al  Foster? 

Mr.  Foster.  Paid  on  the  ore  that  is  taken  out. 

Q.  On  paying  ore  ? 

A.  Well,  I  am  not  intending  to  construe  the  law.  They 
are  to  pay  two  dollars  royalty  on  what  is  prescribed  by  the 
law.  I  think  that  is  the  law. 

Q.  There  is  no  law  about  it ;  it  is  a  contract. 

Mr.  Sunderland.  All  ores  that  are  worked  are  sold, 

Mr.  SuTRO.  (Eeading:) 

" provided  said  sum  of  two  dollars  per  ton  on  the  ore  extracted, 

"which  said  second  party  shall  have  reduced  at  some  mill  or  other  reduction 
works,  or  shall  have  sold." 

That  is  the  way  it  reads  in  the  contract  at  that  poitit. 
Mr.  Day  goes  into  more  elaborate  figures  to  show  that  it 
would  cost  $1,095,000  in  royalty  on  the  Comstock  lode.  It 
is  at  the  bottomof  page  — . 

Mr.  Foster.  Taking  the  daily  yield  as  fifteen  hundred 
tons? 

Mr.  SuTRO.  Yes,  sir;  he  makes  it  out  as  $1,095,000. 
Were  they  taking  any  ore  out  of  the  Ophir  mine  while  you 
were  out  there? 

Mr.  Foster.  ITo,  sir. 

Q.  tlow  much  would  the  Ophir  mine  have  had  to  pay- 
to  the  tunnel  company  in  the  last  four  years  and  a  half,  if 
they  took  out  no  ore? 

A.  I  do  not  know  how  long  it  has  been  since  they  took 
out  any  ore. 

Q.  Well,  say  since  their  new  shaft  was  started? 

A.  Well,  I  suppose  they  would  pay  no  royalty  while 
they  took  out  no  ore. 

Q.  How  much  would  the  Ophir  company  have  paid  the 
tunnel  company  since  they  started  their  shaft,  which  was 
started,  according  to  the  statement  given  here  in  Mr  Ray- 
mond's report,  on  the  18th  of  August,  1867,  (he  states  here 
on  the  18th  of  December:  "the  old  mine  and  shaft  were 
abandoned  sixteen  months  ago,  since  which  time  work  has 
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been  progressing  on  the  new  shaft,  without,  however, 
striking  any  ore.")    They  have  not  struck  any  ore  since. 

A.  They  would  have  paid  nothing,  as  I  understand  it. 

Q.  Well,  supposing  the  tunnel  would  have  offered  the 
Ophir  company  drainage  and  ventilation  without  contribut- 
ing one  single  dollar  to  the  tunnel  company  while  they 
were  hoisting  out  the  waste  rock  to  the  surface,  would  you 
consider  that  it  would  have  been  an  advantage  to  that 
company  to  have  had  the  tunnel  in? 

A.  While  they  were  sinking  this  shaft? 

Q.  Yes,  sir. 

A.  Well,  while  they  were  sinking  the  shaft  it  would 
have  been  no  advantage  to  them  except  as  drainage. 

Q.  Supposing  the  tunnel  had  been  finished  at  that  time 
when  they  commenced  constructing  that  shaft,  and  the 
drift  had  been  run  from  the  tunnel,  and  they  had  sunk  a 
bore-hole,  as  they  bore  oil  wells,  and  connected  it  with  the 
tunnel,  wouldn't  it  have  completely  drained  their  mine, 
and  given  them  ventilation  at  the  same  time?- 

A.  It  would  have  drained  the  shaft  probably.  I  don't 
know  about  ventilation,  because  this  hole  might  have 
become  choked  up  so  as  to  prevent  the  entrance  of  air. 

^Q.  Would  not  the  water  passing  through  there  make 
some  ventilation'? 

J..  I  d"o  not  know  that  it  would. 

Q.  Supposing  the  hole  was  large  enough,  so  that  it  would 
not  be  quite  full  of  water? 

A.  If  traps  should  occur  in  the  hole  there  would  be  no 
passage  of  air. 

Q.  Could  they  not  be  removed.  General?  Is  there  any 
obstruction  in  the  way? 

A.  Well,  a  small  drill  hole  would  hardly  aid  much. 

Q.  Call  it  an-eight  inch  hole  ? 

A.  An  eight-inch  hole  would  make  it. 

Q.  General  Negley,  are  you  familiar  with  the  oil  wells  in 
Pennsylvania? 

The  Chairman.  Yes,  sir. 

Q.  How  large  are  they  ? 
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A.  They  range  from  four  to  ten  inches. 

Q.  Is  there  any  difficulty  in  making  a  ten-inch  hole? 

A.  Not  the  slightest. 

Mr.  Sunderland.  What  kind  of  material  are  these  holes 
bored  through,  General:  ground  that  don't  swell  or  retains 
its  position? 

The  Chairman.  Well,  it  is  quite  variable.  They  have 
to  case  most  of  them.  The  first  four  hundred  feet  are 
through  variable  rock;  then  they  strike  sandstone.  ,  They 
strike  the  first,  second,  and  third  sandstone  rocks,  which 
comprise  the  formation,  between  there  and  the  depth  of  a 
thousand  feet. 

Mr.  Sunderland.  We  have  a  clay  there  that  nothing 
withstands  the  expansive  power  of  it. 

Mr.  SuTRO.  Is  there  any  difficulty  in  driving  pipes  down 
those  bore-holes? 

The  Chairman.  N"o,  sir. 

Mr.  SuTRO.  There  could  be  no  difficulty  if  we  drive  a 
pipe  down,  General  Foster. 

Mr.  Foster.  With  a  sufficient  sized  hole,  I  think  there 
would  be  no  trouble  about  the  passage  of  air. 

Mr.  SuTRO.  General,  at  our  last  examination  it  was  shown 
that  the  Ophir  company  collected  semething  like  $800,000, 
that  they  had  spent  §423, 000  in  prosecuting  the  work  on 
the  shaft,  and  had  erected  machinery  to  the  cost 'of  $173,-  • 
000.  Now,  supposing  that  bore-hole  had  been  down,  so  that 
the  men  would  not  have  been  hampered  in  w^orking  with 
water  in  the  bottom,  they  would  not  have  been  bothered 
in  pumping  and  being  flooded.  Do  you  think  that  that 
shaft  could  have  been  made  at  less  cost? 

A,  The  tunnel  completed? 

Q.  The  shaft,  provided  the  tunnel  be  completed,  sir? 

A,  Yes,  sir;  I  think  it  could  have  been  done  at  less  cost. 

Q.  According  to  Mr.  Day's  figures  it  has  cost  them  §178,- 
000  .to  make  the  shaft  and  the  drifts.  Do  you  think  that 
this  shaft  could  have  been  made  for  less  money,  less  than 
$178,492  20,  provided  that  bore-hole  had  been  put  through 
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and  the  shaft  sunk,  under  the  facilities  that  would  have 
furnished  ? 

A.  Yes,  sir;  I  think  it  would. 

Q.  Supposing  this  bore-hole  had  been  put  in,  General, 
and  an  accurate  survey  made,  and  no  machinery  at  all 
erected  on  the  surface,  do  you  think  it  feasible  to  have 
constructed  that  shaft  from  the  bottom,  going  up,  without 
any  machinery  at  all  ? 

A.  It  could  have  been  done. 

Q.  Then  it  would  have  come  down  simply  to  the  labor 
of  the  men? 

A.  Yes,  sir. 

Q,  And  the  powder  used,  without  any  machinery  what- 
ever? 

A.  You  say  without  any  machinery  whatever.  That 
would  be  impossible,  because  everything  that  you  use  is  a 
machine.     Machinery  for  lowering  might  have  been  used, 

Q.  Steam  machinery,  I  mean  ? 

A.  You  have  got  to  have  this  machinery  for  lowering. 

Q.  Yes,  sir. 
*   A.  It  wouldn't  be  necessary  to  have  the  steam-pumping 
machinery  that  they  now  use. 

Q.  Mr.  Day  goes  on  to  state  that  there  is  no  water  in  the 
mine,  that  there  is  almost  a  dry  fissure,  and  he  says  it  is  a 
dry  country,  etc.  I  don't  want  to  go  into  this  pumping 
just  now,  about  the  quantity  of  water  in  the  Comstock 
lode.  I  will  go  from  that  for  the  present.  I  will  come 
back  to  that  by  and  by: 

*' As  a  ventilator,  this  tunnel,  if  finished,  would  amount  to  just  what  a  con- 
nection between  any  two  or  more  mines  would — no  more  and  no  less.  Neither 
one  could  possibly  be  made  to  ventilate  any  exploring  or  prospecting  woi-k, 
for  which  some  mode  of  artificial  ventilation,  either  by  patent  blower,  air- 
pumps,  or  some  other  more  efficient  method,  is  necessary," 

I  think.  General,  in  your  report,  you  state  that  the  mines 
may  be  ventilated  by  having  two  shafts  which  exist  on  the 
vein  connected  by  drifts,  so  that  the  air  may  go  down  one 
and  come  up  the  other  through  the  draught? 

A.  Yes,  sir. 

§.  That  you  know;  you  have  seen  that? 
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A.  Yes,  sir. 

Q.  In  what  mine  have  you  seen  that,  General? 

A.  Crown  Point;  Yellow  Jacket. 

Q.  Crown  Point  and  Yellow  Jacket.  Do  you  recollect, 
General,  how  f\ir  they  are  apart? 

A.  I  do  not  recollect  as  shown  on  the  map. 

Q.  Crown  Point  shaft,  from  this  map  here,  and  the  Yel- 
lew  Jacket  shaft,  I  should  judge  are  600  feet  apart.  ,Do 
you  think  that  is  about  it? 

A.  Yes,  sir. 

Q.  About  600  feet.  In  going  down  the  Crown  Point 
shaft  they  have  a  drift  from  both  sides,  and  have  connected 
their  drifts,  and  thus  they  have  created  ventilation.  How 
would  you  ventilate  the  shaft,  say  between  the  Imperial 
shaft  and  the  next  deep  shaft  to  it,  the  Hale  and  J^orcross, 
which  is  a  distance  of  3,000  feet;  would  you  think  it  pos- 
sible to  make  a  connection  there  at  each  level  of  a  hundred 
feet,  and  ventilate  a  mine  between  those  two  points? 

A.  Well,  it  is  feasibl^fe,  certainly;  they  might  run  a  drift 
that  distance. 

Q.  "Well,  do  you  think  it  is  practical  to  do  it,  to  run 
three  thousand  feet  every  time  you  sink  down  a  hundred 
feet?    . 

A.  Well,  the  better  way  would  probably  be  to  sink  a 
second  shaft. 

Q,  That'is  the  point  I  want  to  get  at.  The  Comstock 
lode,  I  believe  you  stated,  is  something  like  20,000  feet  in 
length  ? 

A,  Twenty-two  thousand. 

Q.  I^ow,  how  many  feet  of  that  lode  are  actually  pro- 
ductive in  depth ;  how  many  of  the  mines  that  have  re- 
ported, leaving  out  the  others,  are  productive  in  depth;  let 
us  take  them  as  they  come.  Here  is  the  Ophir;  has  the 
Ophir  any  ore  in  depth  ? 

J.,  The  Ophir  has  none. 

Q.  The  Gould  and  Curry;  have  they  any  ore  in  depth? 

A.  Yes,  sir. 

Q.  I  beg  your  pardon ;  I  will  read  from  their  own  state- 
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ment:  that  will  probably  give  us  the  best  idea  how  to  get 
at  it.  I  will  take  the  Gould  and  Curry,  and  show  you  what 
he  states  in  regard  to  it. 

Mr.  Sunderland.  Which  report  is  that  you  have — Mr. 
Batterman's? 

Mr.  SuTRO.  That  is  Mr.  Batterman's  Report,  on  page  33. 
To  question  11,  which  is  this : 

"  How  long  a  time,  at  the  present  progress  of  working,  will  it  require  to 
exhaust  all  the  profitable  ore  in  the  mine  above  the  600-foot  level?" 

He  answers : 

"There  is  no  known  body  of  ore  existing  above  the  600-foot  level,  that 
could  be  profitably  worked  at  the  present  cost  of  reduction." 

]N"o.  12  question: 

"How  long  between  the  600  and  1,000-foot  level." 

Answer. 

"No  paying  ore  has  ever  been  found  in  this  mine  below  600  feet." 

That  is  according  to  the  statement  of  the  Gould  and  Curry 
company.  There  is  no  ore  below,  consequently  their  work 
in  depth  is  prospecting  only.     Is  that  so,  General? 

A.  They  have  plenty  of  ore  there.  He  says  their  ore  is 
not  profitable  at  the  present  reduction. 

Q.  Above  the  600-foot  level,  or  between  the  600  and 
1,000-foot  level,  the  tunnel  will  come  in  at  2,000  feet.  My 
question  is  this;  Below  the  600-foot  level,  in  the  Gould  and 
Curry  mine,'  would  not  all  their  work  be  of  a  prospecting 
nature  simply? 

A..  Well,  that  is  difficult  for  me  to  say.  It  appears  to 
be  prospecting  now.  I  wouldn't  undertake  to  say  that  they 
won't  discover  ore  there  pretty  soon. 

Q.  Well,  I  mean  to  say  at  the  time  you  were  there,  when 
this  statement  was  furnished  you,  they  were  simply  pros- 
pecting? 

A.  Yes,  sir. 

Q.  Well,  considering  that,  would  they  have  to  pay  any 
royalty  to  the  tunnel  company  in  this  prospecting  work? 

A.  As  I  understand  the  law,  they  would  not. 

Q.  Well,  then,  the  Ophir  company  and  the  Gould  and 
Curry  company  would  have  had  the  benefit  of  this  tunnel 
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lor  nothing;  tliat-is  to  say,  the  drainage  and  ventilation' 
would  have  paid  nothing  to  the  tunnel  company? 

A.  While  they  were  prospecting  they  would  have  had 
the  benefit.  • 

Q.  The  next  company  is  the  Savage.  You  see  what  his 
reply  is  to  that  question.     Answer  to  question  11 : 

"Six  months'  tirae,  at  the  present  rate  of  working,  -^11  exhaust  all  the  pro- 
fitable ore  in  sight  above  the  600-foot  level." 

Answer  to  question  12: 

"Six  months'  tirae  will  also  exhaust  all  profitable  ore  in  sight  between  the 
600-foot  and  1,000-foot  level." 

How  long  before  the  tunnel  could  get  in? 

A.  In  about  three  years. 

Q.  Well,  in  six  months  it  would  be  exhausted,  and  all 
their  work  would  be  of  a  prospecting  nature;  they  would 
pay  no  royalty.  They  can  pay  no  royalty  till  the  tunnel  is 
finished;  and  they  say  in  six  months  it  would  be  exhausted? 

A,  Well,  they  might  find  other  ore  again  very  soon. 

Q.  Well,  we  don't  know  but  they  must  prospect  for 
years  ? 

A.  And  they  might  strike  a  bonanza  at  any  time.  They 
have  struck  a  bonanza  now.  That  is  an  answer  to  it.  They 
have  prospected  until  this  time,  and  now  they  have  struck 
ore. 

Q.  They  have  struck  the  bonanza  there.  They  didn't 
know  that  they  would  when  you  were  there.  Are  they 
likely  to  strike  bonanzas  anywhere  on  the  Comstock  lode? 

A.  Yes,  sir;  anywhere. 

Q.  Do  you  think  they  are  likely  to  strike  it  at  very  low 
depth? 

A.  Yes,  sir;  I  found  it  so  from  different  evidence  that 
appeared. 

Q.  How  long  have  the  Bullion  company  worked  their 
mine  without  finding  any  ore? 

A.  I  do  not  know^ — a  long  time. 

Q.  How  long  do  you  think? 

A.  I  don't  recollect. 

Q.  They  started  when  the  other  mines  started.     Don't 
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yon  think  it  is  ten  years  ?    Don't  you  think  they  have  been 
prospecting  ten  3- ears? 

A.  I  don't  know  anything  about  it.  There  is  no  use  of 
my  guessing  at  it. 

Q.  Well,  they  have  spent  $1,144,500.  That  is  what  they 
have  paid  in  assessments? 

A.  That  is  what  they  have  paid  in  the  Bullion  ? 

Q.  Yes,  sir. 

Mr.  Sessions.  Is  that  on  the  Comstock  lode  ? 

Mr.  SuTRO.  Yes,  sir.     So  the  Bullion  company  would 
not  have  paid  the  tunnel  company  anything? 
'     Mr.  Foster.  Not  during  that  time;  no,  sir. 

Q.  ISTow  comes  the  Chollar  Potosi  company.  Question 
ISTo.  11: 

"How  long  a  time,  at  the  present  progress  of  working,  will  it  require  to 
exhaust  all  the  profitable  ore  in  the  mine  above  the  600-foot  level." 

Answer. 

"At  present  rate  of  working,  three  years  will  exhaust  all  the  ore  in  the 
mine — that  is,  all  the  ore  that  is  known  to  exist." 

It  will  be  all  exhausted  by  the  time  the  tunnel  comes  in, 
will  it  not,  G-eneral? 
A.  According  to  that  statement. 

Mr.  Sunderland.  "All  that  is  known  to  exist,"  he  says: 
Mr.  SuTRO.  Yes,  sir.     Answer  to  question  12: 

"Up  to  this  date  no  ore  worthy  of  mention  has  been  found  below  the  600- 
foot  level." 

So  they  would  have  to  pay  nothing  there  until  they  found 
something,  l^ow,  let  us  take  the  next  one,  which  is  the 
statement  of  Mr.  R.  I:T.  Graves,  of  the  Empire  company. 

Answer  to  question  11 : 

"All  the  available  ore  from  the  600-foot  level  to  the  surface  is  exhausted, 
unless  ■'^^e  cost  of  milling  be  reduced," 

or  transportation,  I  suppose,  also.     Answer  to  question 
Fo.  11 : 

"From  the  600- foot  level  to  our  present  lowest,  or  1,300-foot  level,  the  vein 
in  Imperial  and  Empire  mines,  has  been  comparatively  barren.^* 

"Would  this  company  have  to  pay  any  royalty.  General? 

A.  A  royalty  on  what  ore  they  get  out. 

Q.  But,  then,  after  the  ore  is  exhausted  on. the  upper 
i    :  .V .  .  ij  in  jyyi  byibuiJli  Oilv  "(;*iy¥5>  j'i«q«  ;)uyi  hismiiviij 
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level,   would  they,  while  they  are  prospecting,  pay  any 
royalty? 

A.  Not  while  they  are  prospecting,  getting  out  no  ore. 

Q.  N'ow  let  us  take  the  next  one.  The  next  one  is  the 
Yellow  Jacket  company,  but  I  don't  find  the  statement; 
no  matter.  'Now  let  us  come  back  to  where  we  stopped, 
at  ventihition.  According  to  what  we  find  in  this  report, 
a  large  portion  of  the  Comstock  lode  is  unproductive. 
Then  we  have  not  included. yet  the  Sierra  Nevada  mine, 
the  Utah  mine,  the  Allen  mine,  the  Mexican  mine,  all  of 
them  unproductive:  the  Ophir  north  mine,  the  Central 
mine,  the  California  mine,  the  White  and  Murphy,  the 
Best  and  Belcher,  the  Gould  and  Curry. 

A.  Yes,  but  I  understand  they  were  getting  ore  out  of 
the  Utah  mine.  They  were  when  we  were  there,  I  think. 
They  were  sending  some  ore  out  of  the  Sierra  Nevada. 

Q.  The  Sierra  Nevada  were  getting  some  ore  from  the 
surface.  They  were  not  mining  deep  at  all,  they  had  given 
that  up.  There  is  not  a  single  mine  got  any  ore  in  depth. 
Consequently,  all  these  gentlemen  here,  who  complain  about 
paying,  would  not  have  to  pay  a  single  dollar  to  the  tunnel 
company,  not  a  single  dollar.  But  I  am  diverging,  I  want 
to  go  back  to  ventilation. 

A.  Well,  these  mines,  which  are  quite  unproductive, 
would  of  course,  on  all  the  ore  they  would  get  out. 

Q.  Yes,  but  they  show  it  is  exhausted,  and  consequently 
they  would  have  to  pay  nothing,  the  work  is  only  for  pros- 
pecting; when  they  discover  new  bodies  of  ore,  they  have 
to  pay.  We  would  ventilate  the  mines,  and  then  they 
could  go  on  prospecting,  as  I  will  show.  You  state  that  it 
is  not  practicable  to  connect  two  shafts  at  a  great  distance 
apart,  say  three  thousand  feet  ? 

A.  I  said  it  was  practicable. 

Q.  You  said  it  is  feasible;    yes,  sir,  practical.     But   it 
wouldn't  be  advantageous  to  do  it? 
it  wouldn't  be  advantageous  to  do  it? 

A.  That  I  would  not  undertake  to  say. 

Q.  Would  you  say  it  would  be  so  to  connect  shafts  thre6 
thousand  feet  apart  every  one  hundred  feet  of  descent? 
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might  be  advantageous  under  certain  circumstances. 

Q.  But  what  I  want  to  get  at  is,  is  there  any  extraordi- 
nary difficulty  in  going  three  thousand  feet  without  any 
ventilation?  If  you  will  permit  me,  I  will  read  a  statement 
here  from  one  or  two  of  the  mines  in  regard  to  the  cost. 
Mr.  Graves  states  on  page  43 — 

"  The  size  of  our  drifts,  usually  6  by  9  outside  of  timber,  with  good  cool  air, 
can  be  run  for  $7  per  foot  in  hard-blasting  ground.  The  same  ground,  with 
the  thermometer  110°,  will  cost  $32  per  running  foot,  or  59  cents  per  cubic 
foot." 

'Now,  let  me  call  your  attention  to  another  place  here  in 
*  the  report  of  the  Yellow  Jacket  mine,  from  Captain  Taylor, 
on  page  44.     He  states : 

"The  cost  of  drifting,  like  cost  of  sinking  shafts,  depends  on  character  of 
ground  and  temperature  of  air.  Have  run  drifts  in  hard-blasting  ground, 
(cool  air,  size  full,)  6  by  9,  for  $7  per  running  foot,  or  13  cents  per  cubic  foot 
of  earth  removed.  Same  ground,  with  temperature  of  air  107°,  cost  $30  per 
running  foot,  or  55 J  cents  per  cubic  foot:  cost  of  labor  of  timbering  included 
in  the  above.  With  cool  air  made  3^  feet  per  day ;  with  air  at  107°,  20  feet 
per  month." 

Now,  I  want  to  ask  you,  General,  provided  they  get 
^  down  over  1,000  feet,  and  would  have  to  drift  3,000  feet, 
would  you  consider  it  an  advantageous  thing  do,  to  make 
these  connections,  in  view  of  these  statements  ? 

A.  No, 

Q.  It  costs  ^ve  times  as  much  nearly  to  make  those 
drifts.  Well,  to  go  back,  then,  to  this  question  of  shafts : 
how  many  shafts  do  you  consider.  General,  on  this  whole 
length  of  20,000  feet,  ought  to  be  sunk  to  make  mining 
thorough  and  advantageous  and  systematic  on  the  Com- 
stock  lode — what  distance  apart? 

A.  That  is  very  hard  to  say. 

Q.  What  distance  apart  do  you  think  these  shafts  ought 
to  be,  in  order  to  make  mining  intelligible,  to  explore  that 
lode  down  to  the  tunnel  level,  to  bring  them  near  enough 
together,  that  they  can  make  these  connections  without 
difficulty,  say  like  the  connection  between  the  Crown  Point 
shaft  and  the  Yellow  Jacket? 
^  A.  I  wouldn't  undertake  to  say. 

Q.  Would  you  consider  that  a  reasonable  distance  ? 
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A.  My  answer  would  be  a  mere  guess. 

Q.  Would  you  consider  that  a  reasonable  distance  be- 
tween the  Crown  Point  and  Yellow  Jacket? 

A.  Yes,  a  reasonable  distance. 

Mr.  Shober.  What  is  that  distance? 

Mr.  SuTRO.  Six  hundred  feet  on  the  map.  Now,  sup- 
posing, General,  thirty-three  shafts  were  down  from  the 
surface  connecting  with  the  tunnel,  would  you  think  that 
under  those  ckcumstances  there  would  be  any  difficulty  in 
making  these  connections  ? 

A.  IS'one,  whatever. 

Q.  Supposing,  then,  that  thirty- three  shafts  were  sunk 
on  the  whole  lode,  which  are  quite  difficult  to  sink  now, 
as  we  have  seen  in  the  case  of  the  Ophir  company,  who 
have  been  four  and  a  half  years  getting  down  twelve  hun- 
dred feet — supposing  these  bore-holes  were  made  connect- 
ing with  the  tunnel,  and  after  the  bore-holes  were  made, 
the  shafts  were  made  from  below  and  also  from  above — 
don't  you  think  that  a  perfect  system  of  ventilation  might 
be  brought  about? 

A.  Certainly. 

Q.  Is  the  character  of  the  bodies  of  ore  in  the  Com- 
stock  lode  continuous?  Do  they  find  continuous  bodies 
of  ore? 

A.  No.  They  find  them  separate,  in  different  places  in 
the  vein. 

Q.  The  drifts  which  have  been  made  in  order  to  reach 
this  ore  are  very  considerable,  are  they  not? 

A.  Certainly. 

Q.  I  have  a  statement  here  of  the  Gould  and  Curry  com- 
pany for  the  past  year,  which  has  just  been  published  and 
came  to  me  a  day  or  two  ago.  The  same  gentleman  who 
furnished  you  with  the  statement  says  here : 

"  12,256  feet  of  drift  have  been  run  during  the  year." 

Now,  looking  at  that  statement  of  a  single  mine  drifting 
12,256  feet,  and  the  statements  I  have  just  read  from  the 
superintendent  of  the  Yellow  Jacket  company  and  the  su- 
perintendent of  the  Empire  company,  that  it  costs  three, 
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four,  and  five  times  as  much  to  make  these  drifts  in  foul 
air  as  it  would  in  pure,  would  it  not  be  of  immense  ad- 
vantage to  the  Comstock  lode,  and  to  the  exploration  of  it, 
if  they  would  have  33  shafts  down  so  that  they  could  make 
connections? 

A.  Well,  they  could  make  air  shafts  by  boring  down  to 
the  different  drifts. 

Q.  From  what  point? 

A.  From  the  surface. 

Q.  But  would  that  supply  ventilation  where  you  have  a 
bore  hole,  say  ten  inches  in  diameter;  would  that  supply 
ventilation  in  making  drifts  at  every  level  of  a  hundred  feet? 

A.  Yes,  sir;  I  should  think  it  would.  I  should  think 
ten  inches  ought  to  supply  it.  I  think  the  pipes  are  eight 
or  ten  that  now  carry  down  the  air. 

Q.  Supposing  you  had  these  bore  holes  down,  how  would 
you  prospect  your  mine  from  these  different  points?  Sup- 
posing you  had  shafts  down,  wouldn't  it  be  easier  to  pros- 
pect for  ores  and  find  where  these  bodies  are  than  by  hav- 
ing shafts  three  thousand  feet  apart? 

A.  Of  course  it  would  be  an  advantage  to  have  a  shaft, 
and  it  is  an  advantage  to  have  them  at  frequent  intervals. 
I  don't  want  to  make  any  estimate  upon  supposition.  It 
is  ijpipossible  to  say  what  advantage  would  arise  one  way 
or  the  other,  I  think.  At  least  I  am  not  prepared  to  say. 
There  are  a  great  many  places  on  the  lode  where  they 
don't  want  to  prospect,  and  don't  want  a  shaft. 

Q.  Why  don't  they  want  to  prospect? 

A.  Because  they  know  it  is  barren.  They  know  it  ia 
barren,  as  things  go,  in  the  Bullion  lode. 

Q.  IIow  did  they  find  it  out? 

A.  By  drifting  from  the  shaft. 

Q.  They  might  have  ore  below  it  ? 

A.  That  is  very  true. 

Q.  Supposing  they  had  the  Bullion  shaft  connecting 
with  the  tunnel,  wouldn't  it  facilitate  theii*  prospecting 
operations? 

A.  Well,  I  don't  know.     It  is  entirely  hypothetical. 
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J  Q.  "You  don't  know  whether  it  would  facilitate  prospect- 
ing operations  ? 

A.  Well,  there  are  certain  places  where  the  miner  un- 
derstands perfectly  well,  by  certain  signs,  whether  there 
is  a  fair  prospect  of  meeting  with  ore.  There  are  certain 
kinds  of  rock  they  would  not  think  of  going  into. 

Q.  When  you  went  over  there,  what  statements  did  they 
make  to  you  about  the  Savage  mine.  Did  they  think  they 
would  find  anything  below  ? 

A.  Yes;  I  think  their  impression  was  they  would  find 
ore  below. 

Q.  Did  they  think  they  would  find  ore  very  soon  ? 

A.  Yes,  sir. 

Q.  What  did  you  think  about  the  Ophir  mine.  Did 
you  think  they  were  under  the  same  impression,  that  they 
would  find  ore  ? 

A.  Yes;  I  think  they  are  under  the  impression  that 
they  will  find  ore.  There  is  no  reason  why  they  should 
not. 

Q.   Mr.  Day  states  as  follows,  on  page  28  : 

"  But  the  most  important  question  of  all,  in  this  connection,  presents  itself, 
and  as  yet  is  unanswered.  Does  ore  in  paying  quantities  exist  in  the  Com- 
stock  at  these  great  depths  ?  Taking  a  practical  and  most  hopeful  view  of 
this  question  that  the  facts  thus  far  developed  will  warrant,  I  am  compelled 
to  say,  there  are  grave  doubts,  notwithstanding  Professor  Richthofen  came 
to  the  rescue,  and  assures  us  that  by  his  scientific  and  theoretical  vision  he 
sees  it,  and  there  is  no  doubt  but  ore  in  paying  quantities  exists  in  the  Corn- 
stock  fissure,  from  the  surface  to  untold  depths.  But  gentlemen  of  his  class 
have  deceived  us  so  often,  that  i  am  sorry  to  say,  we  miners  have  little  faith 
in  their  scientific  prognostications." 

Here  we  have  the  statement  of  Mr.  Day,  that  he  don't 
believe  that  there  is  any  ore  below;  and  yet  they  are  dig- 
ging away  at  that  shaft? 

A.  l^o;  he  does  not  say  that.  He  says  there  are  grave 
doubts. 

Q.  Yes ;  he  says  there  are  grave  doubts.  He  is  doubt- 
ful about  finding  ore.  At  that  time  they  had  not  discov- 
ered the  ore  in  the  Savage  mine.  They  may  have  better 
hopes  now;  I  think  it  probable;  but  at  that  time  they  did 
not  know  anything  about  that.  Mr.  Requa  states  this,  on 
page  39: 
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**  How  to  get  the  ore  from  these  deep  levels  is  not  the  important  question 
on  the  Comstock.  To  find  the  ore  to  hoist,  that  is  where  the  insurmountable 
difficulty  comes  in.  To  solve  that  problem  requires  more  brain,  muscle,  and 
money  than  all  other  operations  along  the  vein  put  together.  Show  us  the 
ore,  even  at  the  depth  of  3,000  feet,  and  I  will  give  you  a  pledge,  sir,  that 
we  will  never  ask  how  we  shall  get  this  ore  out." 

Then  he  goes  on  to  say,  immediately  after, 

"In  brief,  the  whole  tunnel  project  is  impracticable,  unnecessary,  and  total- 
ly uncalled  for,  except  as  a  drain." 

.  .  In  another  place  the  same  gentleman  says: 

-,:  "The  proposed  adit,  known  as  the  Sutro  tunnel,  is  not  now,  and  never  will 
be,  a  necessity  to  the  lode,  either  for  prospecting  purposes,  ventilation,  or  for 
the  economical  handling  of  metal-bearing  material,  waste,  or  debris,  or  as  a 
means  of  entry  or  exit  for  men  to  the  various  mines  located  on  the  Comstock." 

And  then  he  goes  on,  in  a  very  elaborate  way,  to  show  why 
it  is  not.  Why  do  these  men  pronounce  the  tunnel  as  en- 
tirely useless  and  impracticable,  when  they  in  the  same 
breath  tell  us  that  there  is  no  ore  below?  They  say  they 
haven't  got  any  ore,  and  at  the  same  time  they  tell  us  they 
have  to  pay  a  royalty.  At  the  same  time  they  tell  us, 
also,  they  are  not  going  to  use  the  tunnel,  but  are  going 
to  hoist  out  the  ore;  then  why  do  they  object  to  having 
the  tunnel  made?  Do  you  think,  General  Foster,  the  tun- 
nel would  be  useful  for  prospecting  the  Comstock  lode? 

A.  Yes,  sir. 

Q.  I  want  to  go  back  again  to  this  method. 

Mr.  Sunderland.  I  would  like  to  have  the  General  an- 
swer these  questions  as  we  go  along. 

Mr.  Sutro.  I  think  he  has  had  time  to  answer. 

Mr.  Foster.  I  think  you  said  the  superintendents  there 
pretend  that  the  tunnel  would  be  of  no  benefit  to  the  Com- 
stock lode. 

Mr.  Sutro.  Will  you  answer  that  question,  General? 

A.  I  saw  these  men  a  great  deal,  and  talked  with  them 
a  great  deal,  and  they  were  men  of  capacity,  great  intelli- 
gence, and  experience,  and  I  gave  them  credit  for  being 
entirely  honest;  and  I  am  convinced  that  they  really  thought 
they  were  writing  the  truth  in  what  they  wrote  to  us.  Mr. 
Requa,  in  particular,  struck  me  as  being  a  man  of  large 
experience  and  very  reliable — of  excellent  judgment.  He 
certainly  would  not  put. his  name  to  paper  to  anything  that 
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he  would  not  believe  himself.  I  give  him  credit  for  that. 
As  to  Captain  Day,  I  think  he  also  is  an  excellent  man,  of 
a  great  deal  of  experience,  and  he  struck  me,  as  he  will 
strike  any  body,  as  being  a  very  reliable  man.  I  think 
that  he  is  perfectly  honest  in  what  he  says.  He  believes 
what  he  says. 

Q.  Well,  do  you  think  he  left  anything  out? 

A.  There  are  a  great  many  things  he  might  have  put  in. 
He  answered  our  questions.  We  asked  them  certain  ques- 
tions, and  they  answered  them. 

Q.  Do  you  think  these  people  are  mechanics,  who  say  it 
is  cheaper  to  pump  out  water  than  to  let  it  run  out  itself? 

A.  That  is  a  different  thing.     That  is  another  question. 

Q.  They  may  be  perfectly  honest,  and  they  may  not  be 
good  miners.    They  may  not  understand  anything  about  it  ? 

A.  That  is  very  true;  but  the  impression  those  men  gave 
me  was,  that  they  were  reliable  in  their  own  sphere  of  busi- 
ness. What  they  state  here  is  borne  out  mostly  by  the 
notes  that  I  took  at  the  time.  I  asked  the  question  repeat- 
edly about  the  hoisting  up.  They  went  through  what  it 
would  cost  them  per  ton.  They  were  working  about  1,200 
feet  down,  and  the  almost  universal  reply  was,  "fifty  cents 
a  ton."  I  suppose  it  will  cost  more  as  they  go  down.  The 
general  statement  made,  as  we  went  through  the  mines  and 
talked  with  them  confidentially,  tallies  very  closely  with 
what  we  have  written  here,  when  we  wrote  them  after- 
wards, asking  for  their  written  statements  upon  general 
points. 

Q.  Do  you  think  these  people  would  have  any  fears  of 
losing  their  situations  if  they  would  do  anything  contrary 
to  the  wishes  of  Mr.  Sharon,  the  agent  of  the  Bank  of  Cal- 
ifornia ? 

A.  Well,  I  would  be  very  sorry  to  suppose  that  they 
were  so  utterly  dependent  upon  employment  as  to  do  that, 
because  some  of  those  men  are  men  of  decided  character. 
One  of  the  owners  of  the  mines  that  I  talked  with  a  great 
deal,  I  believe,  has  aspirations  for  the  United  States  Senate, 
and  I  take  it  for  granted  he  is  a  man  of  character. 


55 

Q.  Well,  people  might  have  aspirations  for  the  Uaited 
States  Senate,  and  still  not  be — 

A.  N"o;  I  give  them  credit  for  being  fair  men. 

Q.  Who  is  that  gentleman  you  refer  to,  General? 

Mr.  Sunderland.  Mr.  Jones,  I  believe.  Heis  a  man 
who  is  very  antagonistic  to  both  the  Bank  of  California 
and  Mr.  Sharon. 

Mr.  SuTRO.  Well,  do  you  think.  General,  if  any  one  of 
those  superintendents  favored  the  tunnel  he  would  be  dis* 
charged?  if  they  would  come  out  and  advocate  the  tunnel? 

The  Chairman.  I  think,  Mr.  Sutro,  that  is  simply  a 
question  of  opinion.  It  has  no  relevancy  whatever  to  the 
laws  of  investigation. 

Mr.  Foster.  I  can  answer  it,  if  you  wish.  I  asked  some 
of  them  if  they  were  hostile  to  the  tunnel,  and  I  was  told 
by  one — I  think  by  more  than  one — that,  as  far  as  they 
were  concerned,  they  were  not  hostile  to  it. 

The  Chairman.  To  whom  do  you  now  refer? 

Mr.  Foster.  I  refer  both  to  Colonel  Requa  and  Captain 
Taylor,  of  the  Yellow  Jacket. 

Mr.  Sutro.  That  they  are  not  hostile  to  the  tunnel? 

Mr.  Foster.  I  understood  them  to.  say  distinctly,  that 
they  did  not  put  themselves  in  antagonism  to  the  tunnel 
at  all;  that  they  understood  us  to  come  there  to  seek  in- 
formation, and  to  get  their  opinions  honestly,  and  they 
were  pledged  to  give  them,  just  as  they  did  give  them. 
They  did  not  wish  us  to  consider  them  of  the  party  that 
were  hostile  to  the  tunnel  at  all;  and  Jones  was  the  same 
way.  I  think  Jones  was  a  little  more  favorable,  perhaps, 
than  either  of  the  others.  He  carefully  considered  and 
weighed  the  chances  of  the  tunnel  being  a  benefit  to  the 
country. 

Mr.  Sutro.  Do  you  know  why  Mr.  Jones  did  not  send 
his  statement  to  you  ? 

A.  ]^o.  We  expected  an  elaborate  statement  from  him, 
but  we  did  not  get  it. 

Q.  He  had  written  one,  in  fact? 

A.  1  don't  know. 
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Q.  He  told  me  so.   Why  didn't  he  forward  it  ? 

A.  I  don't  know. 

Q.  It  was  reported  ont  there  that  his  chance  for  the 
United  States  Senate  would  be  slim  if  he  did? 

A.  Well,  I  hope  not.    He  is  a  very  clever  gentleman. 

Q.  I  believe  he  is.  We  have  never  differed  at  all  per- 
sonally. 

The  Chairman.  Bear  this  in  mind,  gentlemen,  in  this 
investigation,  that  we  shall  be  a  number  of  evenings  in 
hearing  it,  and  a  still  greater  number  in  reading  it,  and  a 
still  greater  number  in  digesting  it;  and,  if  we  are  to  arrive 
at  conclusions,  I  think  we  want  very  direct  interroga- 
tories. I  know  it  is  an  interesting  subject  to  the  gentle- 
men appearing,  but  I  don't  know  how  the  committee  feel 
about  it. 

yt.  Mr.  SuTRO.  General,  I  would  like  to  ask  you,  after  hav- 
ing shown  at  what  rate  ore  can  be  lowered  down  to  the 
tunnel  level  and  delivered  to  the  mouth  of  the  tunnel,  what 
facilities  would  exist  there  for  getting  water,  first  from  the 
tunnel  itself,  and  secondly  from  the  Carson  river  ? 

Mr.  Foster.  Do  you  mean  at  the  mouth  of  the  tunnel  ? 

Mr.  SuTRO.  Yes,  sir.  What  facilities  exist  there  for 
procuring  water  for  the  purposes  of  giving  power  for  mill- 
ing ores  ? 

A.  Well,  the  only  facility  for  power— the  cheap  facility — 
is  the  Carson  river  itself,  which  might  be  turned  from  its 
course  and  brought  down  to  the  mouth  of  the  tunnel,  giv- 
ing a  very  considerable  fall  from  that  point  down  to  the 
river.  I  have  forgotten  the  exact  distance,  but  it  is  given 
here. 

Mr.  Shober.  What  is  the  distance  from  the  mouth  of  the 
tunnel  to  the  river.  General  ? 

Mr.  Foster.  The  distance  is  slight,  in  a  direct  line.  It 
runs  very  near  the  mouth  of  the  tunnel.  I  should  think  it 
is  about  a  quarter  of  a  mile  down. 

Mr.  SuTRO.  Probably  a  little  over  that.  General? 

Mr.  Foster.  It  may  be  more  than  that.  It  may  be  a 
half. 
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Mr.  SuTRO.  iN'early  a  mile. 

Mr.  Foster.  Is  it? 

Mr.  SuTRO.  About  a  mile;  yes,  sir. 

Mr.  Foster.  It  is  a  gradual  descending  line  all  the  way. 
About  four  miles  above  the  tunnel  is  a  rocky  gorge,  where 
the  water  might  be  dammed,  so  as  to  retain  all  the  water 
that  comes  down  from  the  snows  in  the  spring,  all  that  falls 
into  the  basin  of  the  Carson.  It  was  supposed  another 
dam  could  be  constructed  farther  back,  and  above  Carson, 
to  aid  this,  and  prevent  a  larger  overflow  of  the  valley;  but 
to  carry  out  these  schemes  involves  the  construction  of  these 
dams,  and  the  construction  of  a  sluice  from  these  dams  to 
the  mouth  of  the  tunnel.  It  also  involves  the  extinguish- 
ment of  the  titles  of  the  mill-owners  to  their  water  privi- 
leges, and  that  is  an  objection  in  the  way.  But  there  is  no 
practical  obstacle  in  the  way  other  than  that  of  the  extin- 
guishment of  the  rights  that  the  mill  owners  have  to  the 
water  power.  In  point  of  engineering,  it  can  be  done. 
There  is  no  doubt  about  that  in  my  mind.  We  did  not 
make  surveys  so  much  as  we  would  have  made  them,  if  this 
thing  had  come  up  prominently  while  we  were  there. 

Mr.  SuTRO.  General,  could  that  power  be  brought  right 
to  the  mouth  of  the  tunnel? 

A.  The  water  power? 
'     Q.  Yes,  sir;   the  water  power.     Could  those  mills  be 
erected  right  at  the  mouth  of  the  tunnel? 

A.  Yes,  sir.  . 

Q.  And  do  you  see  any  difficulty  of  dumping  the  ore, 
which  I  believe  we  figure  it  costs  twenty-five  cents  per  ton 
to  take  from  the  mine  and  deliver  at  the  mouth  of  the 
tunnel,  directly  into  the  mill? 

A.  No,  sir. 

Q.  Well,  according  to  the  present  mode,  even  under  the 
figures  given  by  these  superintendents,  it  costs  fifty-one 
cents  to  hoist  the  ore,  and  $1.50  to  transport  it.  The  ore 
could  be  dropped  right  into  the  mills? 

A.  Yes,  sir. 

Q.  Have  you  any  idea  how.  much  it  would. cost  to  mill 
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ore  down  there,  with  big  water  power  and  extensive 
works? 

A.  E'o,  sir.  I  could  not  say  how  much  it  might  be 
cheapened. 

Q.  The  Imperial  company  has  given  $4.50.  They  have 
a  water  power.     They  charge  now  how  much  ? 

Mr.  Sunderland.  The  Imperial  company  has  no  water 
power. 

Mr.  SuTRO.  They  used  to  have.  The  Mill  company  have 
got  their  mill  now.  They  used  to  have  a  water  power — 
the  Union  Mill  and  Mining  company  has  it  now.  Then  it 
would  be  great  economy,  would  it.  General 

Mr.  Foster.  It  costs  now,  according  to  their  statements, 
$12  a  ton,  including  hauling. 

Mr.  SuTRo.  That  is  what  they  pay  for  crushing? 

A.  For  milling. 

Q.  That  is  what  they  pay  for  milling  to  these  people 
who  own  those  mills  ? 

A.  Yes,  sir. 

Q.  Well,  who  own  those  mills? 

A.  Of  course  I  cannot  give  the  names.  They  are  owned 
by  different  parties. 

Q.  Don't  you  think  they  charge  as  much  as  they^  can 
get? 

A.  They  charge  all  they  can  get,  of  course.  ' 

Q.  They  get  about  $12  a  ton? 

A.  Twelve  dollars  a  ton  for  milling  and  transporting. 

Q.  Well,  would  you  consider  it  a  great  economy  to  have 
these  mills  constructed  at  the  mouth  of  the  tunnel,  and 
have  the  ore  dumped  right  into  the  mills,  without  further 
transportation  ? 

A.  It  would  be  apt  to  cheapen  it  very  much. 

Mr.  SuTRO.  I  would  close  with  General  Foster  if  Mr. 
Sunderland  would  want  to  proceed,  or  shall  I  keep  on  now? 

Mr.  Chairman.  I  should  be  glad,  while  I  have  in  my 
mind  the  current  of  the  examination,  to  ask  some  ques- 
tions. General  Foster,  while  listening  to  your  replies,  sev- 
eral questions,  which  I  desire  to  propound,  originated  in 
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my  mind.  One  is  in  regard  to  the  matter  of  ventilation. 
Is  not  ventilation  eftected  upon  a  horizontal  plane,  provid- 
ing you  have  two  adits  or  shafts,  with  a  motive  power,  pass- 
ing in  one  way  and  out  another? 

Mr.  Foster.  On  a  horizontal  plane? 

Q.  On  a  horizontal  plane;  yes,  sir? 

A.  You  mean  to  sink  two  shafts. 

Q.  Supposing  you  had  two  parallel  shafts,  or  one  shaft 
divided  by  any  partition  whatever,  and  (in  order  to  illus- 
trate) a  train  entering  and  passing  out,  making  a  circuit, 
if  you  please,  through  two  shafts,  or  through  one  divided 
by  a  partition  in  its  center,  would  that  not  create  a  current, 
and  consequent  ventilation? 

A.  Yes,  sir;  any  two  shafts  that  are  close  together,  and 
that  can  be  connected  below,  will  produce  a  current.  It 
will  go  down  one  shaft  and  up  the  other. 

Q.  And  although  they  may  be  upon  a  horizontal  plane, 
the  circulation  is  effected? 

A.  Yes,  sir. 

Q.  And  after  all  ventilation  is  the  result  of  friction,  just 
as  light  is  ? 

A.  Is  the  result  of  the  motion  of  the  air. 

Q.  Yes,  as  I  say,  the  result  of  friction.  Therefore,  the 
comments  made  in  the  different  reports  relative  tft  ventila- 
tion are  not  correct,  so  far  as  they  theorize  that  ventilation 
may  be  effected  mecl^nically,  as  required?  In  other 
words,  you  can  determine  the  ventilation  t6  any  point  in 
this  shaft  by  obeying  a  certain  organic  law  of  nature? 

A.  Yes;  but  here  is  one  thing  to  which  I  wish  to  call 
your  attention:  If  you  have  two  shafts,  and  connect  them 
below,  that  produces  a  current  of  air  in  the  most  direct 
way,  coming  down  one  and  up  the  other;  but  in  drifting 
off  in  different  directions  to  seek  the  ore,  they  have  no 
currents  of  air  at  the  ends  of  those  drifts,  which  they  call 
headings.  When  you  get  down  there  twelve,  or  thirteen, 
or  fourteen  hundred  feet,  the  air  gets  to  be  up  to  110°  or 
112°.     At  those  headings  you  have  to  force  air  in  by  tubes, 
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forced  in  by  machinery. 

Q.  You  direct  me  to  another  inquiry,  which  I  propose 
to  make.  Taking  the  example  which  you  have  given,  if 
the  shaft  or  hole  you  might  bore  from  above  into  these 
drifts  were  connected  with  a  pipe,  or  a  series  of  pipes,  in 
these  recesses,  and  terminated  there,  would  there  not  be 
ventilation? 

A.  No,  sir,  not  a  bit.  There  must  be  a  down-cast  and 
an  up-cast  to  produce  the  current  of  air.  It  don't  go  to 
the  headings  at  all.  It  has  to  be  forced  there  by  ma- 
chinery— that  is,  a  regular  blower. 

Q.  I  think.  General,  I  have  not  made  myself  intelligi- 
ble. If  those  pipes  were  connected  and  hermetically  sealed 
with  the  bore,  and  carried  to  a  point  a  variation  from  the 
perpendicular  in  the  most  remote  recesses,  and  there  have 
its  opening,  it  would  be  precisely  as  though  the  opening 
were  just  beneath  the  perpendicular  shaft,  would  it  not? 
In  other  words,  the  curvature  of  the  shaft  would  not  affect 
the  expansion  of  the  air  and  the  draft  you  might  create,  so 
long  as  there  was  no  fault  in  it  ? 

A.  And  you  think  the  air  would  come  down  this  pipe 

Q.  'No,  1  am  imagining  an  opening  from  below.  I  am 
contemplating  now  that  you  are  reaching  the-current  of 
air  that  is  introduced  from  this  adit. 

A.  No.  I  don't  think  it  would.  The  air  don't  suck 
into  the  drifts  at  all.  I  couldn't  say  in  regard  to  that,  be- 
cause I  had  never  tried  the  experiment;  but  I  believe  they 
told  me  invariably  that  they  could  not  get  any  air  with 
any  of  the  connections  they  had  made  at  the  headings. 
They  have  winzes,  connecting  shafts,  and  everything  of 
that  kind.  They  have  never  been  able  to  get  the  air  out 
to  the  headings  except  by  blowing. 

Q.  That  is  very  true,  because  both  their  shafts  are  pre- 
cisely the  same  thing.  But  supposing  you  had  a  hori- 
zontal adit,  reaching  to  a  given  point,  that  was,  say,  200 
feet  remote,  or  500  feet  from  the  perpendicular  air-vent, 
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and  connected  by  a  tube  or  pipes,  would  not  that  effect  a 
perfect  ventilation  in  the  recess,  a  tunnel  in  or  not? 

A.  Yes.  The  circumstances  would  not  change  with  the 
tunnel.     The  draught  is  down  and  upward. 

Q.  It  would  accomplish  precisely  the  same  result,  would 
it  not? 

A.  I  could  not  say  with  regard  to  that.  We  went  into 
two  tunnels,  where  we  went  in  below  and  it  was  connected 
above.  When  we  are  in  the  direct  line  of  a  drift  the 
draught  is  so  strong  that  it  will  blow  our  candles  out,  but 
when  we  come  to  go  into  drifts,  off  from  the  main  line  of 
those  draughts,  we  find  it  excessively  hot  and  not  a  breath 
air — stifling,  absolutely — a  little  w^ays  off*  from  the  line  of 
draught;  I  do  not  think  in  some  cases  it  was  twenty  feet 
off  where  w^e  went,  and  there  was  not  a  breath  of  air,  not 
a  motion  of  wind — absolutely  stifling  with  heat  and  want 
of  motion.  And  I  was  told  it  was  invariably  the  case,  that 
the  air  sought  the  shortest  and  most  direct  channel,  and 
that  it  did  not  effect  a  motion  of  the  air  in  the  confined 
spaces  off  to  the  right  or  left,  spaces  which  are  five  feet 
wide  and  six  or  seven  feet  high;  and  in  all  mines  they  have 
blowers  driven  by  machinery,  w^hich  cost  ten  or  twelve 
dollars  a  day,  in  addition  to  all  their  connections,  just  to 
carry  air  to  the  headings  where  the  men  work. 

Q.  Another  point  in  connection  with  the  matter  of  ven- 
tilation :  Would  not  the  precipitation  of  water  down  this 
drain  from  the  upper  water  levels,  if  carried  by  pipes  into 
_the  recesses  and  out,  lower  the  temperature  and  add  moist- 
ure to  the  air  ? 

A.  Water  tanks  to  aid  a  current  of  air  ?  It  certainly 
would  have  a  decided  effect. 

Q.  We  will  imagine  now  that  we  have  a  tube  connected 
with  the  bore.  The  water  of  the  upper  level  is  precipitat- 
ed down  this  bore  of  drainage,  and  it  is  carried  perpen- 
dicularly and  horizontally  and  on  an  incline,  as  the  drifts 
may  require,  and  when  it  reaches  a  certain  point  it  is  al- 
lowed an  opening :     Would  not  the  precipitation  of  the 
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water  in  there  completely  drain  the  mine  and  produce  the 
same  effect  that  a  blower  produces  ? 

A.  Where  it  completely  fills  the  tube,  it  wouldn't. 

Q.  Wouldn't  it  create  a  large  current  of  air  ? 

A.  Not  unless  you  have  an  arrangement  called  a  water- 
blast. 

Q.  Would  not  that  be  practicable  ? 

A.  I  believe  they  tried  it  upon  the  mines  and  didn't  find 
it  succeed;  they  didn't  find  it  economical.  And  I  think 
that  this  blower  which  they  get  made  in  San  Francisco, 
and  almost  all  the  mines  get  those  blowers,  is  the  most 
economical  and  the  most  effective.  Of  course  it  is  matte: 
of  experience. 

Q.  My  mind  is  not  clear  on  that  subject. 

A.  I  don't  think  it  would  work  quite  as  well  as  you 
think. 

Q.  General,  what  enters  into  the  computation  of  the 
cost  of  reducing  the  low-grade  ores?  What  enters  into 
the  sum  total? 

A.  First,  there  is  transportation  to  the  mill,  which  aver- 
ages all  the  way  from  zero  to  two  or  three  or  four  dollars. 
It  will  average  about  $1  50.  Then  there  is  the  handling 
and  throwing  it  into  the  stampers,  and  the  general  course 
of  the  milling.  The  ore  goes  through  the  stampers  and 
the  settlers,  and  then  it  is  united  with  quicksilver,  and 
then  it  is  removed  from  the  settlers  and  squeezed,  and  then 
it  is  refined,  to  drive  off' the  quicksilver,  which  is  afterwards 
saved.  Then  they  get  their  ingot,  which  they  send  to  the 
mint  or  sell.  That  is  all  the  milling  process.  The  ore 
runs  from  one  machine  to  the  other,  and  goes  through  this 
whole  process  in  the  same  mill,  which  requires  water,  and 
water  is  a  considerable  item  of  expense  out  there,  on  ac- 
count of  its  scarcity.  They  have  to  pay  pretty  high  for  it — 
water  for  the  milling  and  water  for  the  boilers  of  the 
engines,  in  case  you  use  steam. 

Q.  They  have  to  pay  a  royalty  for  the  water? 

A.  O,  yes,  sir;  they  pay  very  high  for  water;  they  pay 
so  much  an  inch. 


68 

Mr.  SuTRO.  How  much  do  they  pay  for  water? 

A.  I  don't  know,  sir.    The  Crown  Point some  of  the 

mines  sell  the  water  that  they  pump  out  for  $500  a  month. 
It  is  used  in  the  boilers  of  other  companies  and  in  the 
mills  too. 

The  Chairman.  Then  the  cost  of  milling  and  the  cost 
of  water  make  up  the  chief  expense? 

A.  With  the  wear  and  tear  of  machinery — yes,  sir. 

Q.  And  therefore  it  prevents  ores  of  a  lower  grade  than 
those  which  yield  $20  a  ton  being  made  profitable? 

A.  Yes,  sir. 

Q.  What  proportion  do  the  low-grade  ores  bear  to  the 
richer  ones  in  the  excavations  which  you  have  examined? 

A.  I  could  not  give  the  exact  figures  without  some 
thought,  but  the  quantity  is  very  small,  compared  with  the 
quantity  of  refuse  rock — very  small. 

Q.  That  is  in  ores  which  would  range  from  what  ? 

A.  From  $20  up.  There  are  millions  of  tons  of  low- 
grade  ores  in  there  now,  which  could  be  taken  out  and 
worked  with  advantage,  if  they  could  work  them  cheaper. 

Q.  Then  the  chief  value  of  the  greater  portion  of  the 
mineral  wealth  is  not  now  utilized?* 

A.  Yes,  sir,  I  should  say  so. 

Q.  That  is,  the  larger  proportion  of  low-grade  ores? 

A.  Yes,  sir. 

Q.  Is  it  possible  for  any  human  mind  to  contemplate  the 
extent  of  that  wealth  ? 

A.  ISTo,  sir;  it  is  not. 

Q.  Even  from  the  explorations  already  made? 

A.  There  is  an  immense  fissure-vein  extending  for  miles, 
varying  in  width  from  22  or  23  feet  up  to  500,  and  extend- 
ing down  to  unknown  depths.  It  may  extend  for  miles  in 
either  direction  from  where  it  has  been  explored. 

Q.  From  where  it  crops  out  ? 

A.  Yes,  sir;  there  may  be  parallel  veins  which  may 
prove  very  rich.  The  workings  thus  far  have  only  extended 
down  to  about  1,500  feet. 

Mr.  Sunderland.  It  is  more  than  that.     When  you  say 
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1,500  feet,  do  you  measure  from  the  Gould  and  Curry  crop- 
pings  down? 

A.  From  the  top  of  the  shaft.  They  are  deeper  than 
that  in  the  Gould  and  Curry.  They  can  work  down  as  far 
as  4,000  feet;  that  is,  it  is  supposed  that  they  can,  with  the 
increase  in  temperature,  as  you  go  down,  of  about  1°  in  55 
feet.  That,  however,  becomes  a  little  less  as  you  go  very 
far  down,  one  degree  in  51  or  53.  When  you  get-to  4,000 
feet  it  will  become  too  hot  to  work;,  so  they  estimate  that 
they  can  go  down  4,000  feet.  At  that  depth  you  get  un- 
known values  of  ore. 

The  Chairman.  They  have  not  penetrated  the  earth  to 
the  depth  of  4,000  feet  in  the  Comstock  lode? 

A.  ]^o,  sir. 

Q.  Therefore,  it. is  merely  by  comparison? 

A.  Yes,  sir. 

Q.  Then  it  is  your  opinion  that  the  richness  of  the  lode 
may  continue  and  perhaps  increase  at  the  greater  depth? 

A.  Yes,  sir. 

Q.  Resulting  from  a  dynamical  disturbance;  and  the 
lode  becoming  more  fixed  and  compact  as  you  descend,  and 
less  liable  to  any  solution,  or  action  by  the  acids  upon  the 
surface,  or  the  water,  of  course  it  would  have  greater 
solidity,  would  it  not  ? 

A.  Well,  there  are  a  great  many  different  views  about 
that,  whether  this  ore  has  been  deposited  by  chemical 
agency,  or  by  being  thrust  up,  violently  ejected,  from 
below,  or  sublimated.  You  cannot  tell  exactly  how  that 
is.  We  only  know  that  it  is  there.  We  only  know  that 
three  of  the  richest  bonanzas  have  been  discovered  very 
low  down ;  one  while  we  were  there,  one  afterwards,  and 
one  now.  Crown  Point  was  discovered,  which  they  esti- 
mate to  be  worth  $15,000,000,  the  rich  body  which  they 
call  bonanza.  The  Belcher  has  since  discovered  the  same 
body  running  into  their  mine,  which,  I  believe,  they  esti- 
mate worth  about  as  much.  And  now  the  Savage,  which 
at  that  time  was  working  under  difficulties,  and  was  sup- 
posed to  contain  no  ore,  have  discovered  a  rich  body,  so 
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that  all  the  indications  point  to  the  opinion  which  I  enter- 
tain. 

Q.  Then,  in  a  geological  point  of  view,  as  a  question  of 
national  importance,  to  determine  the  richness  of  the  mines? 
and  to  pursue  a  systematic  method  by  which  that  can  be ' 
attained,  and  cut  off  those  experiments  that  are  making  in 
a  fugitive  manner,  owing  to  limited  capital,  lack  of  experi- 
ence, organizations  fraught  with  jealousies,  and  perhaps  a 
lack  of  skilled  labor,  would  it  not  be  of  very  great  advan- 
tage to  the  country  and  to  the  world,  as  a  scientific  ques- 
tion, to  determine  the  richness  of  those  lodes  at  a  great 
depth  at  the  national  expense? 

A.  "Well,  our  opinion  was  unanimous  that  the  value  of 
this  work  as  a  prospecting  work  was  beyond  question,  as 
far  as  we  were  concerned.  Whether  it  is  of  sufficient 
national  importance  to  justify  its  being  carried  on  for  that 
purpose  alone  we  did  not  pretend  to  judge. 

Q.  As,  a  national  question,  a  geological  stand-point,  to 
determine  the  wealth  of  the  country  in  that  mineral  de- 
posit, whether  it  wouldn't  justify  a  very  large  expendi- 
ture on  the  part  of  the  Government  ? 

A.  I  think  it  would  in  a  certain  way,  in  the  best  way ; 
but  what  that  best  way  is,  perhaps,  would  be  the  source  of 
a  great  deal  of  controversy.  I  think  the  interests  out  there 
could  be  very  well  protected  and  furthered  by  the  General 
Government,  as  it  is  the  national  interest.  Whether  this 
work,  as  a  prospecting  work,-  could  be  carried  on  at  the 
expense  to  be  involved,  is  a  very  serious  question.  There 
are  some  things  that  the  Government  could  do,  and  could 
do  well  properly:  as,  for  instance,  the  establishment  of 
large  reduction  works  for  the  reducing  of  ores  at  a  cheap 
rate,  so  that  the  different  mines  all  along  the  national  transit 
can  send  their  ores  to  them,  instead  of  having  to  send  them 
to  England  to  be  reduced.  They  send  now  from  Utah  to 
Swansea.  ^N'ow,  if  the  Government  could  construct  gov- 
ernment works  to  enable  the  miners  to  have  ores  reduced 
as  cheaply  as  they  can  abroad,  (might  not  be  as  cheap,  be- 
cause labor  would  be  higher,  but  cheaper  than  now) 
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Q.  Well,  they  would  have  transportation  in  their  favor? 

A.  Yes,  that  would  advance  th'e  national  interest  of 
mining  very  much. 

Q.  Isn't  water  the  cheapest  power? 

A.  Yes,  sir. 

Q.  Used  in  connection  with  this  reduction? 

A.  Yes,  sir. 

Q.  Is  there  not  in  the  volume  of  the  Carson  river,  with 
the  artificial  improvements  suggested  by  you  in  your  for- 
mer remarks,  sufficient  to  justify  the  establishment  of 
works  there  upon  a  large  scale,  that  might  economically 
effect  the  reduction  of  those  low-grade  ores  ? 

A.  I  think  there  is  water  enough  there  to  reduce  the  ores 
of  the  Comstock.  I  wouldn't  undertake  to  say  that  there 
would  be  enough  there  to  run  a  large  establishment  for  a 
national  work,  although  one  might  be  established  there, 
and,  if  necessary,  branches  might  be  established  upon 
other  streams  where  there  was  sufficient  power,  and  still 
be  on  the  line  of  the  railroad.  This  one  might  be  made 
the  parent  and  the  others  might  be  made  the  branches. 
But  there  is  water  enough  on  the  line  of  the  railroads  to 
answer  all  the  purposes. 

Q.  Well,  now.  General,  supposing  it  were  possible, 
through  economical  arrangements  and  appliances,, for  the 
.  reduction  of  the  low-grade  ores,  to  work  both  the  lo\v- 
grade  ores  and  high-grade  ores,  would  it  be  possible,  with 
the  present  conveniences  of  those  shafts,  to  elevate  both 
those  ores  at  the  same  time  economically?  In  other  words, 
if  they  removed  both  the  low-grade  and  high-grade  ores 
with  their  present  means  of  access  to  the  drifts? 

A.  It  would  cost  nearly  as  much  to  get  out  the  low- 
grade  ores  as  it  would  the  high-grade  ores. 

Q.  Then,  might  there  not  be  an  economy  in  removing 
those  by  a  cheaper  mode  of  exit,  even  supposing  it  profit- 
able to  raise  the  high-grade  ores  by  the  present  method, 
even  with  the  supposition  that  they  might  raise  the  high- 
grade  ores  by  the  present  means,  presuming  they  have  the 
works  established,  and  all  the  appliances  and  facilities  for 
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their  reduction,  but  without  the  ability  to  reduce  the  low- 
grade  ores? 

A.  Well,  I  hardly  know  how  to  reply.  The  great  mass 
of  the  low-grade  ores  is  near  the  surface,  comparatively 
speaking.  They  can  get  them  out  a  little  cheaper  than 
they  can  those  lower  down  in  these  richer  deposits.  It 
would  cost  just  about  as  much,  though,  to  get  them  out — $8  a 
ton — at  the  present  prices.  Whether  that  can  be  cheapened 
or  not,  I  wouldn't  undertake  to  say.  The  price  of  labor  is 
kept  up,  as  you  know,  by  miners'  unions,  to  four  dollars  a 
day  in  gold,  and  probably  would  not  be  reduced,  and  an}' 
effort  to  reduce  it  would  meet  with  sturdy  opposition. 
The  only  reduction  in  cost  can  be  made  by  different  modes 
of  getting  the  ore  out,  and  different  machinery.  I  do  not 
8ee  the  way  clear  for  much  reduction  there. 

Q,  In  putting  my  question,  General,  I  had  that  in  view. 
I  took  the  basis  of  your  calculation  as  to  the  means  of  re- 
moving the  ore  from  the  mines  through  this  adit  and  th^ 
mouth  of  the  tunnel.  I  had  also  in  view  your  opinion  as 
to  the  facility  with  which  it  could  be  reduced  by  water- 
power,  and  the  economy  with  which  it  could  be  reduced. 
It  appeared  to  me  there  was  a  very  large  reduction. 

A.  I  think  there  could  be  a  very  large  reduction  made 
in  reducing  the  ores. 

Q.  In  the  mechanical  process? 

A.  After  they  are  mined  and  got  out.  But  I  do  not  see, 
candidly,  that  the  tunnel  will  much  cheapen  the  getting  of 
the  ores  out;  that  is  to  say,  I  think  it  will  cost  just  about 
as  much,  and  perhaps  a  trifle  more,  to  run  them,  out  to  the 
mouth  of  the  tunnel  by  the  method  proposed;  just  as  much, 
if  not  £i  little  more,  than  to  hoist  up  to  the  surface  b}^  the 
present  machinery.  Then  you  have  got  the  comparison 
to  be  made,  that  from  your  shafts  you  have  got  to  carry 
the  ores  to  the  mills,  but  you  must  recollect  that  that  is 
down  hill.  In  the  other  case  you  have  got  to  pay  a  ro^^alty, 
which  just  about  offsets  tlie  advantage.  As  far  as  the 
mine-owners  are  concerned,  they  have  got  to  pay  so  much 
money;  then,  unless  you  can  very  much  cheapen  the  re- 
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duction  of  the  ore  and  the  getting  it  to  the  mill,  you  would 
have  no  profit  whatever.  You  must  do  that  largely  or 
make  no  money.  We  were  not  ahle  to  report  upon  that, 
because  we  could  not  find  the  proper  reduction  machinery 
suitable  to  the  locality. 

Q.  Supposing  that  no  other  result  was  attained  in  the 
penetration  of  the  mountain,  the  investigation  of  the  lode 
in  a  geological  point  of  view,  than  to  determine  the  rich- 
ness of  the  ore  at  that  depth,  and  afford  facilities  for  getting 
at  a  greater  depth,  equal  perhaps  to  5,000  feet,  would  that 
not  justify  an  expenditure  on  the  part  of  the  Government  of 
an  amount  equal  to  that  that  would  be  required  to  con- 
struct this  tunnel,  having  in  view  the  immense  mineral 
wealth  supposed  to  exist  in  that  region? 

A.  I  could  hardly  answer  that.  That  is  a  thing  that  I 
think  you  will  have  to  judge  of.  I  could  hardly  say  that. 
I  haven't  the  slightest  doubt  that  it  would  be  of  very  great 
value  as  an  exploring  work,  and  on  all  those  points  you 
refer  to.  This  tunnel  will  strike  all  the  different  lodes  in 
succession  as  they  go  out,  and  the  drifting  ofi*  will  be  easy, 
the  prospecting  will  be  easy.  It  will  be  of  great  value,  but 
with  me  the  estimation  that  must  be  put  upon  it  is  a  diffi- 
cult one  to  make.  I  could  hardly  attempt  to  do  it;  and  as 
for  going  down  below  the  tunnel  level,  when  the  tunnel 
shall  have  been  completed,  the  going  below  that  level  will 
cost  just  as  much,  in  my  opinion,  with  our  means  of  get- 
ting ore  out,  as  the  other;  that  is  to  say,  in  either  case  you 
have  got  to  establish,  on  that  basis,  a  new  hoisting  arrange- 
ment, and  the  going  down  below,  in  either  case,  will  be  by 
new  hoisting  apparatus,  extending  all  about  that  level.  If 
the  tunnel  is  there,  all  the  engines  will  be  placed  on  that 
level  of  course.  If  the  tunnel  is  not  there,  a  good  many  of 
the  mines  will  go  down  a  thouvsand  feet  farther  before  they 
establish  their  new  hoisting  station.  Some  of  them  intend 
to  go  2,500  feet,  and  some  3^000  feet — the  most  of  them 
2,500  feet.  But  if  the  tunnel  is  to  go  on,  they  will  all  have 
to  establish  their  new  basis  on  the  level  of  the  tunnel,  which 
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will  be  two  or  three  hundred  feet  farther  than  the  deepest 
mines  they  have  got  down  now. 

Q.  But,  of  course,  every  additional  hundred  feet  involves 
a  loss  of  time  and  increased  wear  and  tear  of  the  machinery. 
It  would  double  the  loss  of  time,  of  course,  in  going  2,000 
feet  farther,  and  increase  the  expense  of  ventilation? 

A.  Yes. 

Q.  As  well  as  increase  the  expense  of  raising  the  mate- 
rial ? 

A.  Well,  I  think,  going  from  the  tunnel  level  down, 
every  item  will  about  offset  the  one  case  with  the  other. 
If  you  hoist  up  to  the  tunnel  level,  you  deliver  it  into  the 
cars;  in  the  other  case  you  deliver  it  into  a  dump.  Which 
is  cheaper,  to  send  it  up  the  shaft  or  send  it  out  the  tun- 
nel? The  ventilation  below  will  have  to  be  forced;  you 
will  have  to  force  the  air  down  from  that  point  just  the 
same  as  though  you  were  working  from^  new  surface. 
The  hoisting  up  will  be  just  the  same;  the  pumping  will 
be  just  the  same;  everything  will  be  precisely  the  same. 
The  comparison  can  only  be  made,  then,  for  the  ore  which 
is  above  the  tunnel  level;  there  is  where  the  economy  is 
to  be  obtained,  if  anywhere.  I  think,  in  going  below,  the 
expense  in  either  case  would  be  about  the  same.  The 
difference  in  pumping  would  be  merely  to  raise  the  water 
from  the  tunnel  level  up;  in  case  of  the  tunnel,  to  dis- 
charge it  out  through  the  tunnel. 

Q.  You  are  impressed,  from  the  statements  made  to  you 
by  the  experienced  miners  and  practical  operators,  that  it 
is  a  true  fissure  vein,  and  that  it  is  possible  to  continue  to 
great  depths  ? 

A.  Well,  a  good  many  of  these  mining  superintendents 
had  very  little  fixed  opinion  about  the  matter.  They  didn't 
reason  about  it  much.  When  they  came  to  an  ore  bon- 
anza, they  knew  it  was  a  true  fissure  down  as  far  as  that. 
They  didn't  speculate  upon  it  much.  I  do  not  think  they 
have  the  highest' estimation  of  scientific  men  as  a  general 
thing,  because  they  have  been  deceived  out  there,  and  they 
have  had  scientific  men  testifying  before  courts  in  direct 
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opposition  to  each  other,  and  all  that  sort  of  thing.  They 
are  rather  practical  in  their  ideas.  Some  believe  that  it  is 
a  true  fissure  vein,  and  others  do  not.  I  do  not  think  they 
have  very  fixed  opinions  upon  it  one  way  or  the  other, 
and  we  made  up  our  opinion  from  what  we  saw  and  what 
we  could  see,  and  from  what  we  could  get  from  them,  look- 
ing at  the  whole  suhject  in  its  broadest  bearings,  with  all 
the  light  before  us;  and  we  one  and  all  thought  the  same 
way  precisely. 

Mr.  Sunderland.  There  are  two  or  three  questions  I 
would  like  to  ask,  in  order  to  remove  some  impressions 
that  may  have  been  made  here. 

Mr.  SuTEO.  If  I  ask  two  or  three  questions  more,  how 
much  time  do  you  think  you  will  require? 

Mr.  Sunderland.  If  it  is  desirable  for  the  committee 
to  adjourn  now,  and  wait  until  the  next  meeting,  I  am  wil- 
ling. I  think  the  chairman  seems  to  be  under  some  erro- 
neous impressions  about  the  manner  of  working  the  mines. 
That  is  all  I  want  to  show  just  now.  Or,  I  can  do  it  at 
another  time. 

Mr.  SuTRO.'  I  want  to  ask  you.  General  Foster,  whether 
you  know  how  much  timber  there  is  consumed  in  the 
Comstock  lode  in  a  year? 

Mr.  Foster,  ^o,  sir;  except  by  the  reports. 
.  Q.  I  find  a  statement  here,  in  1867,  in  J.  Eoss  Browne's 
Report,  who  was  commissioner  on  mineral  statistics  then, 
that  they  consumed  17,910,000  feet  per  annum ;  and  it  has 
been  stated  in  other  places  at  16,000,000  feet,  which  would 
be  a  pretty  safe  figure  to  take. 

Mr.  Sunderland.  The  consumption  of  timber  depends 
upon  the  ore — bodies  found.  In  some  cases  there  is  very 
little  timber;  in  large  bodies  they  use. whole  forests. 

Mr.  SuTRO.  That  is  the  general  estimate;  but  taking 
that  16,000,000  of  feet,  which  would  make  in  ten  years 
160,000,000,  and  at  $22  a  thousand  it  would  be  $354,000  a 
year  spent  for  timbers  that  go  down  in  the  mines.  That 
would  be  in  ten  years  $3,400,000,  that  they  have  expended 
for  timbers  that  are  now  in  the  mines.     How  long  do  these 
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timbers  last,  with  poor  ventilation  ?    Do  you  know,  Gen- 
eral ? 

Mr.  Foster.  !N"o,  sir,  I  do  not. 

Q.  Do  you  know  whether  there  is  a  difference  between 
having  good  ventilation  and  poor  ventilation  as  to  the  du- 
rability of  timbers? 

A.  Oh,  yes;  there  is  a  very  great  difference. 

Q.  What  do  you  think  is  the  difference,  supposing  the 
poor  ventilation  timbers  last  two  years?  With  thoroughly 
good  ventilation,  how  long  do  you  think  they  might  last? 

A.  They  ought  to  last  thirty. 

Q.  And  supposing  those  mines  in  the  Comstock  lode 
were  thoroughly  ventilated,  would  it  be  an  immense  sav- 
ing in  replacing  these  rotten  timbers  ? 

A.  Yes,  sir. 

Q.  Supposing  we  take  three  years'  timbers,  leaving  out 
what  was  put  in  previous  to  that.     Three  years'  timbers 
would  amount  to  a  million  of  dollars? 
:    A.  Yes,  sir. 

Q.  And  supposing,  instead  of  lasting  two  years,  they 
could  be  made  to  last  three  or  four  times  as  long — anyhow 
it  would  be  a  saving  of  some  hundreds  of  thousands  of 
dollars  a  year,  would  it  not? 

A.  It  would,  upon  your  supposition;  yes. 

Q.  Yes;  upon  the  supposition  that  you  ventilate  the 
mines  thoroughly.  It  is  said  here  there  are  3,000  miners 
there:  I  don't  know  whether  that  is  correct  or  not.  But 
supposing  there  are  3,000  miners  there,  employed  at  the 
rate  of  |4  each  a  day,  that  is  $12,000  a  day  in  wages? 

A.  Yes.     There  are  not  as  many  miners  as  that. 

Q.  I  don't  suppose  there  are. 

A.  There  are  not  over  2,000  of  them. 

Q.  Probably  not  over  2,000.  But  they  have  all  been 
figuring  upon  3,000,  and  I  take  that  as  the  basis  of  my  cal- 
culations. I  find  it  stated  here  that  it  costs  from  four  to 
five  times  as  much  to  make  drifts  with  the  thermometer  as 
high  as  110°  as  it  would  with  an  ordinary  atmosphere,  say 
of  75°  or  80°.     According  to  that,  a  man  only  does  about 
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from  20  i6  25  per  cent,  of  the  work  he  could  do  in  a  cool 
atmosphere? 

A.  It  would  appear  so  from  that. 

Q.  Taking  all  the  mines  together,  the  drifts,  etc.,  right 
through,  what  do  you  think  would  be  the  average  increase 
in  the  capacity  of  the  men  for  doing  their  work  if  thQ  ven- 
tilation were  perfect  ? 

A.  As  compared  with  a  temperature  of  110°  ? 

Q.  ITo,  sir;  not  with  a  temperature  of  110°,  but  as  it 
exists  now,  which  is  stated  to  be  from  90°  to  110°? 

A.  Between  the  present  condition  and  perfect  ventila- 
tion? 

Q.  Or,  to  put  my  question  more  clearly,  supposing  the 
thermometer  were  reduced  to  75°  instead  of  being  from 
90°  to  110°  as  it  is  now,  how  much  percentage  additional 
would  you  get  in  labor  out  of  the  men?  Give  us  your 
opinion — a  general  idea? 

A.  Well,  it  would  be  merely  a  guess. 

Q.  Should  you  think  they  would  do  two-thirds  as  much 
work  at  this  high  temperature  as  they  would  with  a  low 
one? 

A.  I  don't  think  they  would  do  half  as  much. 

Q.  You  don't  think  they  would  do  half? 

A.  ]^o. 

Q.  Well,  suppose  it  is  50  per  cent. 

A.  But  I  don't  think  it  is  possible  to  get  perfect  ventila- 
tion in  the  mines  at  all. 

Q.  But  suppose  they  are  pretty  thoroughly  ventilated. 
Suppose,  for  instance,  there  were  25  or  30  shafts  down  the 
Comstock  lode,  and  all  connected,  don't  you  think  the 
heat  would  be  very  much  reduced? 

A.  I  do  not  see  how  it  could  be.  There  is  a  certain  law 
governing  the  heat,  as  you  go  down  into  the  earth. 

Q.  Yes.  But  would  not  a  current  of  air  going  con- 
stantly through  25  or  30  shafts  gradually  reduce  the  atmos- 
phere to  an  ordinary  temperature  ? 

A.  No,  sir;  it  would  not  be  possible.  The  heat  would 
be  higher  down  in  the  earth  than  it  is  on  the  surface. 


:  Q.  Supposing,  however,  that  these  drifts  were  open,  and 
would  remain  open,  and  were  ventilated  as  thoroughly  a^ 
I  stated,  wouldn't  the  temperature  gradually  become  re- 
duced above  the  tunnel  level,  supposing  each  one  of  these 
25  or  30  shafts  to  be  connected  with  the  tunnel? 

A.  It  would  not  be. 

Q.  But  that  is  the  experience  in  other  mines? 

0  A.  Take  two  shafts,  going  down  side  by  side,  and  the 
up-cast  air  in  one  comes  up  as  hot  as  steam. 

Q.  Yes,  it  does  now.  But  supposing  the  connections 
made  between  all  the  different  mines,  and  remaining  open 
some  time,  say  a  whole  year,  with  perfect  currents  of  air 
going  through?  •  xs-OuO^i  I'tJ 

A.  I  don't  think  you  could  ever  get  over  the  effect  of 
the  heat. 

Q.  You  don't  think  the  heat  would  be  reduced  at  all? 

A.  Unless  you  upset  the  law  of  nature,  in  regard  to  the 
increase  of  the  heat  as  you  go  towards  the  center  of  the 
earth. 

Q.  I  am  not  speaking  of  getting  below  the  tunnel  level. 

1  mean  if  you  connect  these  shafts  above  the  tunnel  with 
the  tunnel,  and  leave  them  open,  with  perfect  currents  of 
air  passing  through  them  all  the#  time,  do  you  think  the 
temperature  would  be  reduced. 

A.  It  might  be  reduced. 

Q.  That  is  exactly  what  I  wanted  to  get  at. 

A.  I  understood  you  to  want  me  to  admit  that  it  would 
be  reduced  to  that  on  the  surface. 

Q.  Ko,  sir.  If  the  temperature  were  110°,  as  it  stands 
now,  and  currents  of  air  were  going  up  one  shaft  and 
down  another,  and  through  the  tunnel  and  out  the  shafts, 
do  you  think  that  that  temperature  of  110°  would  be  re- 
duced to  some  extent? 

A.  It  would  be,  to  some  extent. 

Q.  Well,  to  what  extent,  do  you  think? 

A.  That  is  impossible  for  me  to'  say. 

Q.  What  is  your  idea  of  it,  after  twelvfe  months  of  this 
perfect  connection? 
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A.  Well,  I  am  a  Yankee,  but  I  am  not  very  good  at 
guessing. 

Q.  Have  you  any  opinion  about  it  at  all;  do  you  think 
it  would  go  down  to  80°  from  110°? 

A.  It  is  no  use  for  me  to  hazard  a  conjecture. 

Q.  Let  us  suppose,  without  your  answering  the  ques- 
tion, that  it  would  go  down  to  80°,  and  the  capacity  of  the 
men  would  be  increased  25  per  cent,  do  you  think  that  is 
within  the  scope  of  possibility? 

A.  Oh,  yes;  certainly. 

Q.  "Well,  then,  that  would  give  an  additional  capacity 
of  men  of  $3,000  a  day.  Three  thousand  miners,  at  $4 
each  a  day,  is  $12,000  a  day,  and  if  we  get  25  per  cent* 
additional  labor,  we  get  $3,000  a  day.  You  get  now  but 
75  per  cent,  of  the  labor  capacity;  with  this  ventilation 
perfect  you  would  save  25  per  cent.,  or  $3,000  a  day. 
That's  an  enormous  item — a  very  large  item.  That  is  all 
I  wanted  to  call  your  attention  to. 

Mr.  Sunderland.  General,  I  would  like  to  ask  you  a 
single  question,  and  I  won't  ask  but  one.  At  the  present 
rate  of  sinking  the  shafts  upon  the  Comstock,  keeping  in 
view  the  difference  between  the  level  of  the  top  of  the  shafts 
and  the  Gould  and  C^irry  croppings,  from  which  point 
down  to  the  tunnel  it  measures  so  many  feet,  won't  all  the 
principal  shafts  be  below  the  level  of  the  tunnel  before  the 
tunnel  can  be  constructed? 

A.  Yes,  sir. 

Mr.  Sunderland.  That  is  all  I  will  ask  now. 

Mr.  SuTRO.  May  I  be  permitted  to  ask  another  question? 
Won't  a  tunnel  open  a  new  basis  of  operations  at  a  depth 
of  2,000  feet? 

Mr.  Foster.  Yes,  sir. 

Q.  Is  there  anything  known  about  the  Comstock  lode 
below  that  depth  of  2,000  feet?  Has  any  body  ever  seen 
anything  below  it? 

A.  No,  sir. 

Q.  Is  it  not  a  virgin  vein?  J^Tobody  has  ever  known 
anything  about  it  below  there. 
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Mr.  Sunderland.  Well,  everybody  knows  that. 

Mr.  Foster.  I  don'tknow  about  its  being  a  virgin  vein. 

Mr.  SuTRo.  Well,  it  would  open  a  new  basis  of  opera- 
tions at  2,000  feet  ? 

Mr.  Foster.  Yes,  sir. 

Mr.  Sunderland.  I  simply  wish  to  show,  Mr.  Chair- 
man, that  this  speculation  of  drainage  and  ventilation 
above  the  level  of  the  tunnel  is  wholly  unnecessary,  because, 
before  the  tunnel  can  get  to  these  shafts,  they  will  all  be 
down,  and  the  mines  all  worked  out  below  the  level  of  the 
tunnel. 


Hearing  on  Tuesday  Evening,  Feb.  20. 

Mr  Sunderland.  Mr.  Sutro,  I  believe  you  are  through 
with  (xen.  Foster,  are  you  not? 

Mr.  Sutro.  Mr.  Chairman,  I  would  say  that  I  would 
like  to  ask  a  few  more  questions  of  Gen.  Foster  when  Mr. 
Sunderland  shall  have  finished.  There  are  some  points 
tliat  I  skipped  over.     I  will  reserve  my  questions. 

Mr.  Sunderland.  If  any  questions  have  been  omitted 
I  would  prefer  having  them  asked  now,  so  as  to  make 
mine  a  cross-examination. 

The  Chairman.  I  suppose,  Mr.  Sutro,  you  had  better 
go  on. 

Mr.  Kendall.  I  suppose  Mr.  Sutro  has  got  a  right  to 
make  a  re-cross-examination? 

Mr.  Sunderland.  No,  sir;  I  think  not.  If  he  has 
omitted  any  questions,  let  him  ask  them  now,  with  refer- 
ence to  those  points  which  he  forgot. 

Mr.  Sutro.  Very  well.  I  find  here.  Gen.  Foster,  in 
the  statement  made  by  Mr.  Graves,  the  superintendent  of 
the  Imperial  mine,  in  answer  to  question  number  7,  on 
page  43,  he  says: 

"  The  cost  of  raising  the  water  for  the  past  year  is  diflScult  to  get  at.  Not 
having  any  pumps,  it  was  raised  to  the  surface  with  a  tank,  which  we  run 
only  when  absolutely  necessary." 

When  you  were  over  there,  General  Foster,  did  you 
visit  the  Imperial  mine? 

Mr.  Foster.     Yes. 

Q.  Did  you  see  them  hoist  water  there  ? 

A.  I  did  not. 

Q.  Did  you  see  them  raise  water  in  a  tank  anywhere? 

A.  'No;  they  were  not  raising  water  when  I  was  there. 

Q.  Do  you  know  that  there  is  any  difference  between 
the  raising  of  water  by  a  tank  and  by  a  pump? 

A.  I  should  think  it  was  a  slower  process. 

Mr.  Sessions.     I  did  not  understand  the  answer. 

Mr.  Foster.    It  is  a  slower  process.    They  lower  a  tank, 
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just  as  you  would  lower  a  bucket  into  the  well,  and  then 
raise  it  up  by  means  of  machinery,  the  same  as  you  would 
raise  a  bucket  out  of  a  well. 

Mr.  BuTRO.  If  you  have  a  given  quantity  of  water  to 
raise  out  of  a  mine,  you  have  to  exert  a  certain  force. 
Does  it  make  any  material  difference  whether  you  pump 
it  by  a  pump  or  hoist  it  out  by  a  tank? 

Mr.  Foster.  Well,  of  course  it  makes  a  material  dif- 
ference. One  procesi^  is  much  slower  than  the  other,  and 
requires  a  greater  expenditure  of  power. 

Q.  How  much  do  you  think  is  the  diJSerence  in  power? 

A.  Just  one-half. 

Q.  One-half? 

A.  I  believe  that's  it.  In  pumping,  the  pump-rod  is 
made  to  act  as  an  aid  in  forcing  the  water  up.  The  whole 
weight  of  the  pump-rod  is  exerted  to  force  the  water  up- 
ward; and  then  to  move  the  rod  in  the  opposite  direction 
they  have  a  balance-bob;  so  that  the  total  expenditure  of 
power  is  much  less  than  would  be  required  if  the  water 
were  raised  directly  by  the  power  that  is  applied. 

Q.  How  much  friction  is  there  in  the  pipes — say,  for 
instance,  if  you  raise  water  a  thousand  feet.  There  is 
a  certain  friction  takes  place  of  the  water  against  the  sides 
of  the  pipe;  do  you  know  how  much  that  amounts  to  in 
pumping? 

A.  I  haveu^t  my  books  of  reference,  and  I  do  not  recol- 
lect. 

Q.  In  hoisting  water  in  tanks  there  is  no  friction.  You 
simply  hoist.  There  is  no  such  friction  as  I  have  described 
in  the  pipes.     There  is  no  friction  as  in  the  pipes  ? 

A.  'No  friction  as  in  pipes. 

Q.  Wouldn't  that  nearly  counterbalance  the  difference 
in  the  power  expended  ? 

A.  I  cannot  say  with  regard  to  that. 

Q.  Well,  to  lift  a  given  quantity  of  water,  for  every  foot 
it  takes  so  much  hoisting-power.  I  believe  the  rule  is 
that  a  power  that  will  hoist  33,000  pounds  a  foot  high  in 
one  minute  is  accounted  one-horse  power? 
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A.  Yes. 

Q.  Well,  that  power  you  get  at  the  engine,  ^ow,  if  yoii 
pump  water  in  pipes,  certain  friction  takes  place,  and  you 
lose  a  certain  amount  of  power.  You  don't  get  that  horse- 
power which  you  apply,  under  the  rule  I  have  just  given, 
at  the  engine.  You  do  not  get  that  full  power  in  raising 
water,  while  if  you  raise  water  in  a  tank  no  such  friction 
takes  place  at  all.  You  couldn't  give  us  any  figure  on 
making  a  fair  comparison  between  the  two? 

A.  [N'ot  immediately.     I  could  in  a  short  time. 
-Q.  Yes,  I  suppose  so.     It  is  one  of  those  questions, 
merely,  where  you  take  certain  established  rules  into  con- 
sideration ? 

A.  I  should  look  to  the  force  required  by  a  given  de- 
scription of  machinery. 

Q.  I  find  that  Captain  Day  states,  on  page  30,  (I  have 
before  touched  upon  that  subject,  but  was  interrupted  by 
General  Banks,)  that  the 

"present  flow  of  water,  September  10, 1871,  is  5  inches.  Decrease  in  amount 
of  water  at  700-foot  level,  from  June,  1870,  to  date,  72.23  per  cent." 

Do  they  find  as  much  water  when  they  sink  down  outside 
of  the  lode  as  when  they  cut  the  lode.  General  ? 

A.  "Well,  I  don't  know  that  I  can  answer  that  from  my 
acquaintance  with  the  history  of  mining  in  the  Comstock 
lode.  It  depends  upon  which  side  of  the  lode  you  sink  your 
shaft.  If  you  sink  it  in  the  east-country  rock,  I  should  think 
you  would  be  nearly  as  liable  to  meet  with  water  as  in  the 
lode  itself,  although  I  cannot  say  absolutely  whether  that 
is  so.  The  east-country  rock  is  porphyritic  and  is  seamy ; 
but  in  the  west-country  rock,  being  of  a  hard,  granitic  for- 
mation, very  little  water  would  be  encountered. 

Q.  How  do  you  account  for  the  fact.  General,  that  when 
they  make  drifts  from  these  shafts  and  cut  a  vein,  tbey 
strike  large  bodies  of  water  after  cutting  the  clay  which 
encases  the  vein  ? 

A.  Well,  that  has  been  explained  in  this  way :  the  clay 
seems,  as  it  were,  to  form  bowls  or  reservoirs  of  water,  and 
when  these  reservoirs  are  tapped  or  penetrated,  of  course 


the  water  all  runs  out;  the  bowl  empties  itself.  "Wh^ii 
that  is  pumped  out,  there  is  no  more  water  in  the  mine  un- 
til vou  reach  another  reservoir. 

Q.  Do  you  know  of  any  such  reservoirs  of  note  in  the 
east-country  rock  ?  '^ 

A.  "Well,  as  I  said  before,  my  acquaintance  with  the 
mining  of  shafts  in  the  east-country  rock  is  very  limited, 
but  I  can  see  no  reason  why  it  should  not  occur  there  in  a 
similar  way.  I  believe  in  one  shaft  that  was  sunk  in  the 
Monte  Christo  lode  they  were  obliged  to  abandon  work  in 
consequence  of  the  large  amount  of  water  they  met  with 
pretty  near  the  surface.  That  is  east  of  the  Comstock. 
You  might  call  that  the  east-country  rock. 

Q.  Is  it  as  likely  that  they  will  cut  into  large  bodies  of 
water  in  the  east-country  rock  as  it  is  that  they  would  in 
cutting  the  lode? 

A.  Well,  I  am  hardly  prepared,  as  I  said,  to  give  a  defi- 
nite answer  to  that  question ;  but  I  should  think  they  would 
be  nearly  as  likely  to  meet  with  it — not  quite  so  much  so, 
perhaps,  on  account  of  the  looser  character  of  the  rock  in 
the  vein. 

Q.  Do  you  know  anything  about  the  history  of  mining 
down  the  Comstock  lode  during  the  last  six  or  eight  years: 
about  the  quantities  of  water  they  strike  in  cutting  the 
vein  ? 

A.  JSTo thing  except  what  was  related  to  us. 

Q.  Who  related  to  you  what  you  know? 

A.  Well,  it  is  very  hard  to  tell  that. 

Q.  What  is  the  principal  source  of  information  that  you 
had  about  this  water? 

A.  We  sought  information  from  everybody  at  Virginia 
City.  We  sought  it  from  the  mining  superintendents  and 
from  the  mine  owners.  We  sought  it  from  the  miners 
themselves  always. 

Q.  Do  you  mean  the  laboring  miners? 

A.  Yes,  the  laboring  miners  in  the  mines.  We  sought 
it  also  from  the  inhabitants  of  Virginia  City.     We  sought 
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it  from  every  person,  in  fact,  so  that  we  might  be  sure  we 
were  getting  pretty  near  the  truth. 

Q.  Do  you  think  there  is  likely  to  be  as  much  water 
found  outside  of  a  lode  as  in  cutting  into  the  vein? 

^.  I  don't  say  that.  I  say  that  you  may  meet  with  it 
outside  as  well  as  in  the  vein. 

Q.  In  what  proportion  would  that  probably  be? 

A.  Well,  it  would  be  a  mere  guess  for  me  to  answer  that 
question.  I  don't  see  that  you  could  expect  me  to  answer 
a  question  of  that  kind. 

Q.  Mr.  Day  states  that  the  water  has  decreased  from  18 
inches  to  5  inches,  when  they  had  18  inches  the  year  be- 
fore. Do  yoa  know  what  they  were  doing  then  at  that 
shaft? 

A.  They  were  sinking  the  shaft. 

Q.  The  year  previous? 

A.  Let  me  see.  I  don't  know.  They  were  sinking  the 
shaft;  yes,  sir. 

Q.  But  were  they  not  drifting  the  year  before? 

A.  Well,  I  can't  say  whether  they  were  or  not. 

Q.  He  speaks  about  the  700-foot  level  in  here,  where 
they  have  been  drifting  from? 

A.  Yes,  he  speaks  of  it.  Yes,  I  know.  But  you  asked 
me  the  question,  and  I  couldn't  answer  it  myself,  from  my 
own  knowledge. 

Q.  Well,  supposing  we  take  this  five  inches  of  water; 
do  you  know  how  much  that  is? 

A.  Five  inches  is  five-inches  flow,  in  a  certain  head, 
miner's  measurement. 

Q.  Six-inch  head? 

A.  Yes,  sir;  and  6  inches  pressure;  that's  the.  miner's 
measurement. 

Q;  Mr.  Day  states,  on  page  27: 

"This  is  a  dry  country,  and  all  who  have  looked  upon  it  know  it." 

Well,  iie  gives  five  inches  here,  on  September  10,  1871. 
That's  after  they  had  been  pumping  for  several  years,  and 
it  had  decreased  from  18  inches  to  5? 

A.  Do  you  mean  to  refer  back 
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Mr.  Sunderland.  Not  several  years,  Mr.  Sutro ;  just  one 
year.     That's  the  statement 

Mr.'  Sutro.  They  had  been  pumping,  I  say,  for  several 
years. 

Mr.  Sunderland.  The  statement  he  gives  is  only  one 
year. 

Mr.  Sutro.  He  only  gives  the  statement  for  that  one 
year. 

Mr.  Foster.  Is  it  from  June,  1870,  to  June,  1871? 

Mr.  Sutro.  Do  you  know  how  much  a  gallon  of  water 
weighs,  (xeneral?  r 

A.  'No:  I  cannot  tell.  r       u 

Q.  Well,  it  weighs  8//0-  pounds,  an  imperial  gallon? 

A.  I  say  I  don't  know.  I  am  not.  prepared  at  this  mo- 
ment to  give  it.  I  have,  of  course,  the  tables  of  all  those 
things. 

Q.  Do  you  know  how  much  a  min-er's  inch  will  dis- 
charge in  a  minute  ?  . 

A.  No,  sir. 

Q.  Well,,  the  rule  is  17iV  gallons? 

Mf.  Sunderland.  I  object  to  the  testimony  given  by 
Mr.  Sutro,  if  the  chairman  please.  I  don't  know  any- 
thing about  these  tables.  They  may  be  right,  and  they  may 
be  wrong". 

Mr.  Sutro.  This  is  a  matter  of  statistics.  It  is  a  well- 
known  fact.  Every  book  on  mining  will  show  it — how 
much  water  will  be  discharged  under  a  six-inch  pressure. 
It  is  a  rule  well-known  to  all  miners. 

The  Chairman.  It  will  appear  i^, the  icaiftutes  of  the  re- 
marks of  Mr.  Sutro.  -       , ..   ., 

Mr.  Kendall.  As  I  understand  it,  Mr.  Chairman,  these 
preliminary  observations  of  Mr.  Sutro  are  made  as  the 
basis  of  further  questions  ?  .     ^ 

Mr.  Sutro.  That  is  the  idea.  I  want  to  arrive  at  a  ques- 
tion here,  and,  in  order  to  do  that,  I  have  to  define  what 
I  am  going  to  ask. 

Mr.  Chairman.  The  conimittee  are  not  obliged  to  be  too 
particular.^  ^^^:  ^axi  ^clqmiaa . .p 
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Mr.  SuTRO.  It  is  stated  that  17j\j^  gallons  are  discharged 
— the  miner's  inch — per  minute.  There  are  17-,^g-  gallons 
per  minute  discharged  to  a  miner's  inch.  Mr.  Day  gives 
us  five  inches.  That  gives  us  87  gallons  per  minute,  under 
his  statement,  or  5,220  gallons  per  hour,  or  in  24 "hours 
125,280  gallons,  of  8  //tf  pounds  each,  which  gives  us 
944,835  pounds  of  water  raised  in  24  hours,  or  472  yy^ 
tons.  We  have  previously  shown  that  they  are  hoisting 
12  tons  of  rock  out  of  the  Ophir  mine  in  every  24  hours; 
and  these  figures  show,  taking  it  for  granted  that  it  has 
been  reduced  to  five  inches,  that,  in  order  to  get  out  that 
12  tons  of  rock,  they  have  to  hoist  out  472  tons  of  water. 
Do  you  think  that  is  a  considerable  proportion,  as  com- 
pared to  the  quantity  of  rock  they  take  out,  General  Fos- 
ter? 

A.  Well,  I  am  not  prepared  to  say,  in  regard  to  that. 

Q.  Do  you  think.  General  Foster,  that  it  is  easy  min- 
ing where  you  have  to  take  out  472  tons  of  water  from  a 
depth  of  1,200  feet,  as  it  is  stated  here,  in  24  hours,  to  get 
out  twelve  tons  of  rock.  Do  you  think  that  is  compara- 
tively easy  mining? 

A.  Well,  I  only  know  that  they  go  through  with  it  pretty 
easily.  They  conduct  operations  there  with  tolerable 
facility. 

Q.  Well,  do  you  think  they  could  mine  much  easier  if 
that  472  tons  of  water  was  let  out  below,  and  they  had 
simply  to  hoist  twelve  tons  of  rock? 

A.  Yes;  undoubtedly. 

Q.  Do  you  think  it  would  be  any  saving  to  the  mine  ? 

A.  If  the  water  were  let  out  below  free  of  expense,  or 
for  a  less  sum  of  money  than  it  would  cost  them  to  pump, 
I  think  it  would  be  a  saving  to  the  mine. 
-  Q.  Would  the  Ophir  company  have  had  anything  to  pay 
while  they  were  taking  out  no  ore? 

A.  Under  what  circumstances  ? 

Q.  During  the  time  they  had  been  sinking  this  shaft? 

A.  You  mean  under  your  contract  under  the  law. 

Q.  I  simply  ask  whether  the  Ophir  company  would  have 
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been  placed  in  advantageous  circumstances  concerning 
this  water,  if  they  had  been  allowed  to  run  that  water  out 
through  the  tunnel  for  nothing? 

A.  Of  course  they  would  have  been  under  very  advan- 
tageous circumstances. 

Q.  What  percentage  do  you  think  they  would  have  saved 
in  mining  if  they  had  saved  the  hoisting  of  472  tons  of 
water,  in  order  to  get  out  12  tons  of  rock  ? 

A.  Well,  they  would  have  saved  just  what  it  cost  to 
pump  it. 

Q.  Well,  3^ou  think  it  costs  about  as  much  to  pump  a 
ton  of  water  as  it  would  to  hoist  a  ton  ? 

A.  Well,  we  know  what  they  state  to  be  the  exact  ex- 
pense of  pumping.  We  know  what  it  costs  other  mines 
to  pump. 

Q.  Mr.  Day  states  it  cost  $29,317,  for  the  year  previous, 
to  pump  ? 

A.  What  page  is  that  on  ? 

Q.  Page  30. 

A.  What  is  the  question  ? 

Q.  I  have  stated  that  Mr.  Day  says  it  has  cost  them 
$29,317  04  to  pump  for  the  year  previous? 

A.  Yes. 

Q.  And  I  have  heretofore  shown  that  they  have  taken 
out  on  an  average  twelve  tons  of  rock, a  day.  N'ow,  if  you 
figure  472  tons  of  water  a  day  at  hoisting  prices,  how  much 
would  that  come  to  ? 

A.  Do  you  want  me  to  make  the  figures. 

Q.  Could  you  give  us  an  approximate  idea? 

A.  ]S"o,  sir;  not  without  figures.    What  is  the  problem  ? 

Q.  It  costs  $283  a  day,  at  your  estimate  of  51  cents  a  ton. 

A.  How  many  tons  are  there  ? 

Q.  Four  hundred  and  seventy-two  tons  of  water. 

A.  How  much  do  you  say  it  costs? 

Q.  I  say  it  is  $233. 

A.  I  make  it  $240,  taking  51  cents  as  the  cost  per  ton. 

Q.  I  make  it  $283,  at  51  cents. 
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A.  1  left  off  the  decimals,  taking  51  cents.     I  make  it 

$240  72. 

Mr.  Sunderland.  That  is  the  cost  if  hoisted  on  a  cage? 
Mr.  Foster.  Hoisted  in  the  way  they  raise  the  ore;  yes, 

Mr.  Sunderland.  They  don't  raise  it  that  way,  I  believe. 

Mr.  SuTRO.  Two  hundred  and  forty  dollars.  '  Yes,  sir, 
you  are  right.     That  makes  §7,200  a  month,  at  that  rate. 

Mr.  Foster.  That  would  be  the  cost  of  hoisting,  in  the 
same  way  that  you  hoist  ore. 

Mr.  SuTRO.  Or  $86,400  per  annum. 

Mr.  Foster.  Which  explains  more  fully  what  I  was  en- 
deavoring to  explain  a  little  while  ago,  in  answer  to  your 
question.     It  would  cost  more  to  raise  it  in  that  way. 

Mr.  Sutro.  Ho\v  do  you  arrive  at  that?  Do  you  arrive 
at  it  by  reason  of  these  figures  given  by  Captain  Day? 

A.  These  figures  show  what  I  was  endeavoring  to  ex- 
plain in  regard  to  hoisting  by  the 

Q.  Provided  his  figures  are  correct.  You  take  it  for 
granted  that  all  these  things  are  correct  as  they  were  given 
you? 

A.  Comparing  these  figures  with  what  was  given  in  his 
report 

Q.  Yes,  but  then  they  don't  make  the  right  figures. 
General,  you  see.  We  have  figured  on  five  inches,  which 
he  says  it  had  decreased  to  on  September  10.  But  he  says 
in  June  it  was  eighteen  inches,  and  July  sixteen  inches, 
and  so  on  down  to  ten  inches;  consequently,  we  have  not 
given  the  right  figures  quite  yet. 

Mr.  Sunderland.  He  states  what  the  actual  cost  is. 

Mr.  Sutro.  Well,  I  don't  take  the  statements  of  these 
gentlemen  for  granted  at  all. 

Mr.  Sunderland.  Well,  I  do. 

Mr.  Sutro.  The  average  is  10  y^jf^  inches.  That  is  more 
than  double  what  we  have  been  figuring  on;  consequently 
it  costs  about  $200,000  a  year  to  hoist  out  that  water. 

Mr.  Kendall.  Five  inches? 

Mr.  Sutro.  No.    The  cost  of  hoisting  out  the  year  pre- 
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vious  amounts  to  almost  ^200,000.  How  does  that  tally 
with  his  $29,000,  General  Foster? 

A.  Ah,  but  you  are  supposing  it  to  be  hoisted  out  now. 

Q.  Yes,  sir. 

A.  Well,  hoisting  would  cost  much  more  than  pumping. 

Q.  How  do  you  make  that  out?  You  have  got  to  lift  a 
given  number  of  pounds;  there  are  so  many  pounds  to  be 
lifted.  I  have  shown  here  that  there  are  940,835  pounds 
to  be  lifted  out  every  twenty-four  hours,  out  of  a  depth, 
say  of  2,000  feet,xlown  to  the  tunnel  level,  or  say  1,700  feet, 
to  be  more  accurate.  Allow  1,700  feet  you  have  to  lift 
that  number  of  pounds,  and  every  engineer  knows  that  for 
every  foot  of  raising  33,000  pounds  per  minute  you  have 
got  to  have  a  horse-power.  If  you  get  that  out,  you  have 
got  to  have  so  man}^  horse-powers. 

A.  It  is  a  very  different  thing.  One  is  hoisted  altogether 
by  machinery;  the  other  takes  the  aid  of  men,  and  it  is 
slow  and  intermittent;  the  pumping  is  constant 

Q.  You  have  no  friction  in  pumping,  have  you?  The 
friction  is  given  at  33  per  cent.,  which  is  enormous. 

A.  You  have  the  friction  of  the  cage  on  its  gauge,  of 
course. 

Q.  Well,  is  there  no  friction  of  water? 

A.  I  don't  want  to  argue  the  question,  but  I  believe  it 
is  an  established  fact,  that  you  can  pump  much  easier  than 
you  can  raise  water  in  vessels. 

Q.  Do  you  think,  General  Foster,  that  joxi  can  pump  the 
same  quantity  of  water  for  $29,000  that  it  would  cost  $200,- 
000  to  hoist  out? 

A.  Well,  if  I  should  state  that,  you  would  make  me  re- 
sponsible for  these  figures.  I  don't  state  that.  I  simply 
state  that  one  process  of  raising  water  would  be  more  ex- 
pensive than  the  other. 

Q.  1  will  presume  a  case  now.  Supposing  it  costs  $29,- 
000  to  pump  out  a  given  quantity  of  water,  will  it  cost 
^200,000  to  hoist  out  the  same  water  from  the  same  depth? 

A.  lam  not  prepared  to  say  whether  it  would  or  not. 

Mr.  Kendall.  Mr.  Chairman,  let  me  ask  General  Foster, 
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directly,  what,  is  the  difference  of  cost  between  hoisting 
water  at  that  depth,  say  2,000  or  1,700  feet,  and  pumping 
the  same  quantity  ? 

A.  Well,  I  can  hardly  give  you  the  figures  for  that  with- 
out calculation. 

Q.  Well,  approximately? 

A.  I  could  not  give  it  to  you  approximately.  I  can  give 
you  the  figures  in  a  very  short  time  of  what  it  would  cost 
by  both  processes,  let  me  take  my  tables  and  take  the 
known  capacity  of  pumps;  but  I  would  Hot  like  to  answer 
a  question  of  that  kind  by  a  mere  guess.  I  can,  by  the 
next  meeting,  prepare  a  statement  which  will  show  you 
exactly  what  the  difference  would  be.  If  you  like,  I  will 
bring  it  and  put  it  in  as  an  answer. 

Mr.  SuTRO.  Mr.  Day  states  that,  in  June,  1870,  they 
were  pumping  18  miner's  engines  of  water.  This  is  equal, 
under  our  rule  here,  to  1,700  tons  in  24  hours. 

Mr.  Sunderland.  If  the  General  is  going  to  examine  his 
tables,  I  would  like  to  have  him  answer  that  question,  as 
to  what  it  would  weigh.  I  don't  know  whether  Mr.  Sutro 
is  right  about  that.  • 

Mr.  Sutro.  What  wbat  would  weigh? 

Mr.  Sunderland.  The  five  inches. 

Mr.  Sutro.  Well,  if  there  is  anything  incorrect  about 
that,  it  could  be  ver}^  easily  established.  There  is  nothing 
difficult  about  that  at  all. 

Mr.  Sunderland.  General  Foster  can  do  it. 

Mr.  Sutro.  I  will  read  you  the  rule,  if  you  want  it. 

Mr.  Sunderland.  ;N"o,  I  want  General  Foster  to  examine 
it. 

Mr.  Sutro.  It  is  the  rule  taken  from  the  Mining  Journal 
of  California. 

"  Miner's  Inch.  A  body  of  water  336  feet  long  and  one  inch  square  will 
pass  through  an  orifice  one  inch  square  under  a  pressure  of  six  inches,  meas- 
ured from  the  center  of  the  orifice,  per  minute,  or  148y*^'V  lbs-»  ^^  17.4054 
United  States  standard  gallons,  or  2,333  cubic  feet." 

That  is  the  rule,  sir,  that  every  mining  engineer  will 
indorse.  You  have  it  then  here,  that,  in  June,  1870,  Mr. 
Day  states  that  he  had  18  miner's  inches  of  water,  which 
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is  equal  to  1,700  tons  and  a  fraction  of  over  24  lbs.,  and  he 
calls  that  a  dry  country.  Do  you  think,  General  Foster, 
that  if  that  1,700  tons  of  water  had  been  let  out  by  means 
of  that  tunnel,  if  that  tunnel  had  been  naade,  it  would  have 
saved  any  money  to  that  company? 

A.  Certainly. 

Q.  They  were  hoisting  at  that  time  12  tons  of  rock, 
and  supposing  that  they  could  have  hoisted  that  12  tons  of 
rock  without  being  impeded  with  any  water  at  all,  don't 
you  think  that  the  cost  of  working  that  mine  would  have 
been  but  a  trifle  compared  to  what  the  real  cost  was? 

A.  The  cost  would  have  been  less,  undoubtedly. 

Q.  Well,  that  is  the  Ophir  company.  I  might  as  well 
state  here,  that  if  we  take  the  average  of  the  whole  year, 
eighteen  inches,  commencing  with  eighteen  inches  and 
ending  with  seven  inches,  we  get  a  quantity  of  water 
amounting  to  1,005  tons  every  24  hours  during  that  year; 
1,005  tons,  of  2,000  lbs.  each,  had  to  be  lifted  1,700  feet  in 
all  to  get  out  12  tons  of  rock.  JSTow,  let  us  take  the  Gould 
and  Curry  company.    On  page  33  Mr.  Batterman  says: 

"The  capacity  of  the  pumps  is  6,500  gallons  per  hour.  I  estimate  the  cost 
of  pumping  from  a  depth  of  2,000  feet,  working  pump  to  full  capacity,  at 
$83  60  per  day.  This  estimate  includes  wood,  engineers,  fireman,  pitman,  &c. 
From  this  estimate  of  cost  should  be  deducted  the  value  of  the  water." 

Then  he  goes  on  to  say,  in  reply  to  question  IS'o.  7 : 

"Cost  for  the  year,  $16,425." 

.  This  is  for  pumping.  ]N"ow,  if  we  take  3,500  gallons, 
which  he  says  he  has  been  pumping  per  hour 

A.  How  much? 

Q.  Thirty-five  hundred  gallons  per  hour. 

A.  Sixty-five  hundred? 

Q.  He  says  the  capacity  of  the  pump  is  6,600  gallons. 
But  he  has  been  pumping  3,500  gallons.  I  take  this  gen- 
tleman's figures  here  now,  and  we  get  84,000  gallons  per 
day.  At  8  j^^  pounds  to  the  gallon,  that  gives  us  700,560 
pounds  of  water  per  day,  which  is  equal  to  350  y^  tons. 
Do  you  think  that  is  a  pretty  dry  mine.  General? 

A.  Well,  it  isn't  so  wet  as  some  mines. 
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Q.  "Well,  do  you  think  it  is  as  'Wet  a  mine  as*there  is 
over  there  ? 

A.  The  Gould  and  Curry?  l^o,  0,  no.  The  Savage,  when 
we  were  there,  was  the  wettest. 

Q.  We  will  recur  to  the  Savage  after  a  little.  Here  are 
350  //g-  tons  per  day.  lN"ow,  supposing  there  had  been  a 
connection  with  the  tunnel,  and  that  350  tons  of  Water  had 
been  let  out  at  the  bottom  of  the  shaft,  wouldn't  that  have 
been  a  big  saving  for  that  company? 

A.  It  certainly  would  have  bedn  a  saving  equal  to  the 
cost  of  pumping  it  out. 

Q.  Supposing  they  were  to  have  let  it  out  for  nothing? 

A.  They  would  have  saved  precisely  what  it  cost  to 
pump  the  water. 

Q.  Wasn't  that  the  main  expense  of  that  mine,  to  pump 
out  350  tons  of  water  a  day  ? 

A.  ISTo,  sir. 

Q.  Wasn't  it  a  large  item  of  the  expense? 

A.  Well,  you  see  what  the  item  is.     It  is  given  there. 

Q.  We  have  seen  heretofore  that  the  superintendent  of 
the  Gould  and  Curry  company  states  that  there  is  no  ore 
below.  We  have  also  shown  that  he  has  made  over  12,000 
feet  of  drifts  during  the  last  year.  They  have  simply  been 
prospecting  there.  He  also  states  that  he  donH  suppose 
there  will  be  any  ore  there  in  six  months  more.  'Now, 
wouldn't  it  have  been  a  very  advantageous  thing  to  that 
company  to  have  had  that  tunnel  in,  while  they  were  mak- 
ing these  prospecting  drifts,  12,000  feet  in  a  single  year? 

A.  Well,  as  far  as  the  drifts  are  concerned,  I  don't  know 
that  the  tunnel  would  have  been  of  much  benefit  to  them. 

Q.  Haven't  they  got  to  pump  while  they  make  these 
drifts?  Haven't  they  got  to  keep  the  mine  clear  every 
foot  they  make  ? 

A.  Of  course  they  have  to  keep  the  mine  clear. 

Q.  Wouldn't  it  fill  up  with  water  if  they  stopped  pump- 
ing? 

A.  Yes,  sir ;  it  probably  would.    The  lower  part  would. 

Q.    Well,  supposing  the   mine  had  an   outlet  below, 
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of  pumping  at  all? 

A.  Certainly. 

Q.  ]^ow,  taking  these  figures  here  as  a  basis,  350  tons 
at  the  Gould  and  Curry  and  472  tons  at  tlie  Ophir  mine,  that 
gives  us  an  average  of  411  tons  between  those  two  mines. 
"What  proportion  of  water  do  you  estimate  that  that  would 
be  on  the  whole  lode?  Take  the  22,000  feet;  suppose  it 
were  all  explored  and  the  shafts  down — 411  tons  at  one 
shaft.  /     "^' 

A.  Do  you  mean  what  would  be  the  'proportion  of  the 
whole  water  that  would  be  pumped  from  the  lode? 

Q.  Supposing  there  were  33  shafts  let  down  into  the 
lode,  as  we  supposed  at  our  last  meeting,  how  much  do  you 
think  each  shaft  would  average  ?  We  have  the  average  of 
two  shafts,  viz,  411  tons. 

A.  Well,  I  don't  like  very  well  to  average  supposi- 
titious questions,  which  are  so  very  indefinite.  I  will  an- 
swer anything  I  am  able  to  answer. 

Q.  Have  you  examined  into  this  question  of  water  ? 

A.  Certainly;  I  examined  into  it. 

Q.  I  suppose  you  are  familiar  with  the  quantity  of  water 
in  the  difierent  mines  ? 

A.  You  want,  probably,  by  these  questions,  to  make  it 
appear  that  they  have  not  made  a  proper  return  to  us  of 
the  cost  of  pumping. 

Q.- 1  do,  sir.  That  is  exactly  what  I  naean  to  show; 
what  I  mean  to  prove.  m     =.   .  .  ■■ 

A.  You  can't  prove  it  by  me — ^by  mere  supposititious 
questions;  because  that  is  no  proof  at  all.  I  can't  answer 
those  things.  ^ 

Q.  I  want  to  find  out  whether  it  is  possible  to  take  out 
472  tons  of  water  per  day  at  the  price  stated? 

A.  "Well,  that  is  a  matter  of  investigation,  and  I  am  not 
prepared  to  state  how  in  regard  to  it.  I  must  decline  to 
answer  supposititious  questions  of  a  wild  and  indefinite 
character.  If  the  committee  want  to  know  exactly  what 
it  has  cost,  and  have  such  a  statement  from  me  what 
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the  comparison  would  be,  in  addition  to  this  report,  I 
should  be  prepared  to.  give  it. 

Q.  General,  how  are  we  going  to  arrive  at  the  correct- 
ness of  these  statements,  when  on  the  face  of  them  they 
are  not  correct? 

A.  The  way  I  should  arrive  at  it  would  be  to  get  some- 
body here  who  can  testify  directly  to  the  truth  or  falsity 
of  those  statements.  I  don't  think  that  any  indefinite  an- 
swers that  can  be  given  to  supposititious  questions  would 
disprove  them.  I  am  no  lawyer,  but  I  should  think  they 
would  not.     I  can't  disprove  those  statements. 

Q.  You  have  taken  in  your  reports.  General,  the  state- 
ments of  seven  superintendents  here? 

A.  Exactly. 

Q.  You  made  your  report  upon  that  basis,  and  you  state 
it  costs  $124,000  a  year  to  pump. 

A.  Well. 

Q.  But  I  believe  we  can  prove  that  it  will  cost  more 
than  that  in  one  single  mine,  and  there  are  thirty  mines 
on  the  lode? 

A.  Very  well. 

Q.  How  are  we  going  to  get  at  these  figures? 

Mr.  Sunderland.  Show  it  if  you  can. 

Mr.  SuTRO.  You  are  an  engineer.  General  Foster,  and 
you  are  able  to  judge  whether  472  tons  of  water  can  be 
hoisted  or  pumped  out  at  the  figures  these  people  make. 

Mr.  Foster.  You  want  me  to  answer  these  questions 
here  now,  and  I  am  not  prepared  to  do  so.  If  the  com- 
mittee wants  it,  I  can  make  the  figures,  and  show  what 
the  relative  amounts  would  be. 

The  Chairman.  It  would  be  more  satisfactory  if  Mr. 
Sutro  will  put  his  inquiries  in  writing. 

Mr.  Foster.  And  I  could  bring  the  answers  at  the  next 
meeting. 

Mr.  SuTRO.  It  would  be  impossible  to  arrive  at  that, 
except  by  a  general  statement,  from  general  observation. 
My  question  is :  If  we  have  472  tons  of  water  every  twenty- 
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four  hours  at  one  shaft,  how  much  will  it  probably  be  at  all 
the  shafts?     That  is  a  reasonable  question  to  make. 
Mr.  Foster.  Well,  it's  very  indefinite  : 

"How  much  will  it  probably  be  for  all,  if  you  have  so  much  for  one?" 

N"othing  is  more  uncertain  than  the  striking  of  water,  or 
the  presence  of  water.  You  may  have  more  water  in  the 
shaft  of  one  mine  than  you  have  in  all  the  others. 

Q.  Then  we  have  two  statements  here.  We  have  one 
from  the  Ophir  mine,  and  one  from  the  Gould  and  Curry 
mine.  These  are  the  only  answers  in  your  report  of  a 
definite  character,  and  these  are  the  only  persons  that 
have  answered  them  definitely.  "Now,  I  mean  to  say,  that 
these  gentlemen  have  not  stated  the  facts  fully.  They 
have  not  given  the  figures  that  would  lead  us  to  a  correct 
idea  of  the  quantity  of  water  there,  ^ow,  how  are  we 
going  to  get  at  it,  but  by  comparing  the  statements  of 
these  two  mines,  taking  the  whole  length  of  the  lode,  and 
multiplying  it  by  the  number  of  mines  outside  of  these 
two?  I  cannot  see  any  other  way  to  get  at  it.  We  want 
to  get  more  definite  results. 

A.  The  proper  way  to  get  at  the  cost  of  pumping  is,  to 
take  the  elements  into  consideration :  the  cost  of  machinery, 
the  cost  of  fuel,  the  wear  and  tear  of  the  machinery,  the 
interest  on-  the  investment,  the  number  of  men  that  are 
employed,  the  pitmen,  engineers,  etc.,  and  to  add  these 
several  items  together :  that  will  give  the  cost.  That  is  the 
only  way  to  get  at  it. 

Mr.  Kendall.  By  your  permission,  Mr.  Chairman,  I  will 
ask  General  Foster  two  or  three  questions  that  may  add  to 
the  facts  elicited  by  this  examination.  Did  you  examine 
these  various  mines,  with  reference  to  the  quantity  of  water 
that  is  flowing  into  them — these  seven  mines? 

A.  ;^ot  particularly;  no,  sir.  That  was  only  one  point 
of  the  investigation. 

Q.  Did  you  examine  them  sufficiently  to  arrive  at  a 
general  opinion  as  to  the  average  amount  of  water  that 
was  flowing  into  each  of  these  mines? 

A.  Yes,  sir. 
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Q.  !N"ow,  then,  here  are  seven  mines.  About  what,  Gen- 
eral, was  the  average  amount  of  water  that  came  into  these 
mines  per  day?  Of  course  you  6anqot  give  it  exactly;  but 
give  it  approximately.  Some  are  wetter  than  others.  Some 
are,  perhaps,  nearly  dry.  Some  are  very  wet.  Now,  about 
what  would  be  the  average  amount? 

A.  Well,  I  cannot  give  an  answer  to  that  right  off.  Let 
me  see.  I  saw  one — I  saw  the  Ophir,  the  Gould  and  Curry, 
the  Savage,  and  the  Crown  Point  pumping. 

Q.  Take  the  Ophir,  General.  I  think  you  remarked  that 
tiiat  was  not  so  wet  a  mine  as  are  many  of  the  others  ? 

A.  I  did  not  go  down  it  myself. 

Q.  Well,  from  the  information  you  derived,  it  was  about 
the  dryest  mine  of  the  whole  series  you  have  mentioned. 
"Was  that  the  statement? 

Mr.  Sunderland.  "No,  sir;  it  was  not. 

Mr.  Foster.  It  was  the  next  wettest  of  the  mines  that  I 
saw. 

Mr.  Kendall.  What  was  th6  dryest  mine,  then? 

A.  I  think  the  Yellow  Jacket  was  as  dry  as  any. 

Q.  Do  you  know  the  quantity  that  flowed  into  that  mine, 
or  about  the  quantity? 

A.  It  was  none  at  all.  At  least  what  little  water  did 
run  into  it  ran  into  the  Crown  Point,  and  the  Crown  Point 
was  pumping  very  little.  They  didn't  pump  enough  to 
supply  the  boilers  from  both  mines. 

Mr.  SuTRO.  Just  here,  will  you  permit  me  to  ask  a  ques- 
tion? 

Mr.  Foster,  I  could  make  a  statement  that  would  be 
very  close  to  the  amount  they  were  pumping  out  while  we 
were  there.  The  Ophir  mine  was  running  their  pump 
very  slowly.  The  Savage  was  running  their  pumps  very 
fast — as  fast  as  they  possibly  could.  I  tjiink  I  have  notes 
in  ]^ew  York  that  will  give  exactly  the  number  of  gallons 
they  were  discharging;  and  if  General  Wright  comes  on 
he  will  bring  those  notes  with  him,  so  that  we  can  tell  you 
exactly  on  that  point.  But  the  expense  of  pumping  is 
hardly  dependent  upon  the  quantity  of  water  you  get  out. 
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They  run  the  pumps,  and  if  they  only  run  about  half  the 
time,  they  have  to  keep  their  engines  there  and  the  men 
there;  and  there  is  the  wear  and  tear  of  the  machinery  the 
same,  and  most  of  the  other  items  of  expense  remain  the 
same.  ]!Tow,  the  Crown  Point  only  ran  their  pumps  very 
little — a  very  little — and  they  had  to  have  the,  same  kind 
of  expensive  machinery,  and  they  had  nearly  the  same  men 
employed.     The  elements  of  expense  were  about  the  same. 

Mr.  SuTRO.  General  Foster,  you  have  just  stated  that, 
when  you  were  there,  the  water  from  the  Yellow  Jacket 
was  discharging  into  the  Crown  Point? 

A.  It  ran  into  the  Crown  Point.. 

Q.  Consequently  there  was  no  water  in  the  Yellow 
Jacket? 

A.  The  water  that  was  there  was  the  seepage  from  above. 

Q.  Exactly.  ISTow,  how  fair  would  you  consider  this 
answer,  given  by  Mr.  Taylor,  the  superintendent  of  the 
Yellow  Jacket 

Mr.  Sunderland.  What  is  the  page? 

Mr.  SuTRO.  Page  44,  question  'No.  8 : 

•'  Has  the  water  in  your  mine  increased  or  diminished  with  the  depth,  and 
in  what  proportion  ?" 

To  this  he  replies : 

"The  water  in  the  mine  has  decreased  from  20  inches,  at  250-foot  level,  to 
less  than  1  inch  at  1,130-foot  level,  (miners'  measure,  6-inch  pressure.") 

Do  you  consider  that  a  fair  answer  to  your  question, 
when  at  that  time  the  water  was  discharging  into  the  Crown 
Point  mine,  and  they  had  no  pumping  to  do  ? 

A.  Yes,  I  consider  that  a  fair  answer. 

Q.  That's  a  fair  answer  to  your  question,  whether  the 
water  had  decreased  in  their  mine  or  not,  when  he  states 
that  it  had  decreased  from  20  inches  to  1  inch,  and  a  stream 
of  water  was  running  into  the  other  mine  adjoining  it,  and 
they  were  pumping  it  out!  Do  you  cousider  that  a  fair 
answer  to  your  question  ?  ^,    ,  , . 

A.  Yes;  it  was  a  very  fair  answer  from  what  we  under- 
stood. We  knew  that  the  water  which  came  in  there  was 
only  the  seepage  from  above.     It  was  a  very  small  stream 
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tliat  ran  from  there  to  the  Crown  Point,  and  the  Crown 
Point  pumped  it  up,  because  they  only  had  their  own  water 
to  pump,  and  they  had  as  lief  pump  that  up  as  not. 

Q.  Well,  in  presenting  this  report  to  Congress,  is  it  not 
intended  to  mislead  them  with  regard  to  the  quantity  of 
water  in  the  Yellow  Jacket  mine? 

A.  I  don't  think  it  is,  but  I  will  look  at  it  again.  Where 
is  it? 

Q.  On  page  44.    Have  you  found  it? 

A.  Yes,  sir;  I  consider  that  perfectly  fair.  I  believe 
that  the  amount  of  water  that  ran  into  the  Crown  Point 
mine  from  the  Yellow  Jacket  was  not  over  one  inch,  mi- 
ners' measurement.  It  had  to  be  pumped  up  by  the  Crown 
Point.  I  don't  think  it  was  over  an  inch.  It  was  a  very 
small  stream. 

Q.  How  do  you  know  that? 

A.  I  saw  it.  I  saw  it  running  in  myself,  and  I  saw  them 
pump  it  out. 

Q.  How  much  lower  was  the  Crown  Point  mine  than 
the  Yellow  Jacket? 

A.  The  Crown  Point  mine,  I  think,  was  down  to  about 
1,500  feet  when  I  was  there,  and  the  Yellow  Jacket  was 
at  nearly  the  same  depth. 

Q.  Have  you  had  any  experience  in  mining.  General? 

A.  Well,  yes;  I  have  had  as  much  experience  as  some 
other  people  have. 

Q.  Do  you  know 

A.  If  you  ask  the  question  seriously,  though,  I  will  an- 
swer it.  I  suppose  you  want  to  underrate  my  testimony 
by  it.     I  answer  candidly,  I  have  not. 

Q.  I  do  not  wish  anything  of  the  kind.  I  simply  want 
to  get  at  the  idea  whether,  where  one  mine  joins  another, 
you  are  aware  you  cannot  see  the  entire  flow  of  water  be- 
tween them.     The  water  comes  underneath  the  rock. 

Mr.  Sunderland.  Were  they  not  mining  on  the  1000- 
foot  level  when  jon  were  there? 

Mr.  Foster.  I  saw  enough  of  mining  to  know  about  that 
fact.     I  saw  the  water  running,  and  it  was  running,  when 
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I  saw  it,  in  a  drift.  It  came  through  from  one  mine  to 
another.  They  were  mining  nearly  on  the  same  level. 
This  was  on  the  same  level.  It  was  running  through,  and 
it  was  running  at  about  six  feet  a  minute,  which  would 
make  about  360  in  an  hour.  It  was  running  through  a 
drift,  connecting  the  two,  from  the  Yellow  Jacket  into  the 
Crown  Point,  and  in  the  Crown  Point  it  was  pumped  out 
just  about  an  inch,  Ishould  say,  miners'  measurement. 

Mr.  SuTRO.  Isn't  the  vein  matter  porous.  General? 

A.  Yes,  sir.  ^^^^^''^^-^^'^^^^''^^ 

Q.  Well,  now,  supposing  there  was  a  large  quantity  of 
water  at  the  bottom  of  the  Yellow  Jacket  mine,  would  it 
not  seep  through  the  rock,  and  find  its  way  to  the  pumping 
sump  in  the  Crown  Point  mine,  provided  that  is  lower, 
without  flowing  through  a  drift? 

A.  Well,  I  don't  know  about  that.  I  only  know  that  I 
saw  water  running  from  one  mine  into  the  other,  and  saw 
the  other  mine  pumping  it  up. 

Q.  Well,  now,  I  come  back  to  the  Gould  and  Curry 
mine,  where  we  arrived  at  350  tons  in  24  hours.  On  page 
33  of  the  commissioners'  report,  Mr.  Batterman  states, 
that  it  cost  for  the  yeai:^  $16,425  to  pump.  I^ow,  General 
Foster,  do  you  believe  that  350  tons  every  24  hours  can  be 
pumped  out  of  the  Gould  and  Curry  mine,  from  the  1,300- 
foot  station,  at  a  cost  of  $16,000  in  a  year? 

A.  I  believe  that  it  is  not  pumped  from  that  level. 

Q.  He  states  so. 

A.  Thirteen  hundred-foot  level  ? 

Q.  He  says: 

"  The  cost  of  raising  the  water  in  this  mine  from  a  depth  of  825  feet,  also 
running  pumps  while  sinking  to  1,300-foot  station,  has  been  $60  per  day,  the 
quantity  of  water  raised  about  3,500  gallons  per  hour." 

A.  From  the  1,300-foot  station;  yes. 

Q.  IsTow,  I  ask  this  again,  General :  Do  you  believe  that 
350  tons  every  24  hours,  which  is  equal  to  3,500  gallons 
per  hour,  as  he  states,  can  be  pumped  out  of  that  mine 
1,300  feet  for  $16,425  a  year,  including  wear  and  tear  of 
machinery? 
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A.  He  does  not  state  that. 

Q.  Do  you  believe  that  that  quantity  of  water  can  be 
pumped  for  $10,425? 

A.  I  believe  that  that  statement  is  correct.  I  believe 
from  a  depth  of  825  feet  to  1,300  feet  the  cost  of  pumping 
was  as  he  gives  it. 

Q.  Did  you  enter  the  Savage  mine  while  you  were  over 
there? 

A.  jN"o,  sir. 

Q.  Did  you  enter  the  Hale  and  N"orcross? 

A.  ]^o,  sir. 

Q.  Why  didn't  you? 

A.  They  had  had  an  influx  of  water  in  both  mines,  first 
in  the  one  mine  and  then  in  the  other;  and  they  were 
running  their  pumps,  and  everything  was  in  a  condition 
which  made  it  very  unfavorable  for  us  to  visit  the  mines. 

Q.  Were  the  men  drowned  out,  so  that  they  had  to  leave 
the  mines  ? 

A.  The  mines  were  considered  to  be  flooded,  and  our 
suggestion  to  go  into  the  mine  was  not  met  favorably  by 
the  parties  in  charge,  who  represented  these  inauspicious 
circumstances;  and  so  much  was  said  to  discourage  us, 
that  we  did  not  go. 

Q.  Did  you  make  repeated  applications  to  go  ? 

A.  I  don't  know  that  we  m^ade  repeated  applications. 

Q.  Did  you  express  the  desire  ?        ,- 

A.  We  expressed  a  desire  to  go  repeatedly. 

Q.  What  do  you  think  was  the  reason  they  wouldn't  let 
you  go  in  there  ? 

A.  I  think  the  reason  is  just  as  they  stated  it,  that  the 
mine  was  flooded  with  water.  They  were  pumping  with 
their  utmost  energy,  and  everything  was  in  too  much  dis- 
order and  confusion  to  visit  the  mine  and  find  out  anything. 
All  we  could  have  found  out  would  have  been  how  they 
were  pumping,  and  what  was  the  capacity  of  the  pumps. 

Q.  What  did  you  hear  about  that  flood  that  had  taken 
place  there?     Did  you  hear  any  particulars  about  it? 

A.   [^"0  particulars,  except  that  the  water  burst  in  on 
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them,  and  flooded  one  mine,  and  then  penetrated  to  the 
others. 

Q.  Did  you  hear  anything  of  the  mine  getting  filled  with 
rock  by  the  immense  force  of  the  water  getting  in,  the 
drifts  filling  up  with  rocks  and  debris  ? 

A.  No,  sir. 

Q.  You  didn't  hear  of  that?  Did  you  hear  that  they 
had  an  immense  influx  of  water  there  ? 

A.  We  heard  that  the  mines  were  flooded. 

Q.  And  you  heard  nothing  about  any  drifts  filling  up  at 
all? 

A.     I  have  already  answered  that  we  did  not. 

The  Chairman.  General  Foster,  this  accumulation  of 
water  was  in  excess  of  the  amount  to  be  pumped  out 
daily,  was  it? 

A.  Oh,  yes,  sir.  They  were  getting  it  down  as  we  were 
leaving,  and  they  expected  to  have  the  mine  in  proper  con- 
dition for  inspection  in  a  short  time.  I  presume  if  we  had 
insisted  on  it  we  could  have  inspected  both  mines. 

Q.  What  is  the  capacity  of  the  pumps  they  were  using? 

A.  I  did  not  examine  them.  I  observe  that  the  capacity 
of  those  pumps,  as  in  fact  all  the  machinery  in  use  on  the 
lode,  is  given  in  full  in  King's  report,  and  we  didn't  find 
it  necessary  to  take  detailed  notes  upon  that  point,  because 
we  had  that  report  at  hand.  .  The  report  is  very  elaborate, . 
and  gives  the  machinery  of  all  the  difierent  mines. 

Q.  General  Foster,  you  are,  I  believe,  compelled  to  rely 
upon  these  reports,  made  by  the  superintendents  of  the 
Ophir  and  Gould  and  Curry  mines,  for  the  opinion  you  have 
expressed  in  your  report  as  to  the  cost  of  pumpin^*  and 
lifting  the  ore  ? 

A.  Yes,  sir. 

Q.  You  had  no  other  means  of  ascertaining  ? 

A.  We  relied  not  only  upon  these,  but  upon  the  super- 
intendents of  the  other  mines  also.  Their  testimony  as  to 
the  cost  of  pumping  and  lifting  was  taken  into  considera- 
tion. 

Q.  You  bad  no  other  means 
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A.  We  had  reports  in  full  from  six.  We  expected  to 
get  it  from  Crown  Point,  but  he  did  not 

Q.  You  had  no  other  means  for  ascertaining  the  accu- 
racy of  these  reports  than  the  opinion  as  to  the  reliability 
of  the  persons  who  made  them  ? 

A.  ISTone  other,  except  our  own  opinion,  on  the  testi- 
mony of  other  people. 

Q.  You  didn't  examine  their  books  ? 

A.  We  did  not ;  no,  sir. 

Q.  You  did  not  ascertain  whether  they  had  the  number 
of  men  represented  at  work? 

A.  No,  sir. 

Q.  You  didn't  take  any  notes  as  to  the  quantity  of  ore 
that  they  were  raising  in  a  given  time,  or  the  quantity  of 
water? 

A.  We  did  the  quantity  of  ore  in  one  or  two  instances, 
and  we  also  took  notes  of  the  quantity  of  water  that  was 
being  discharged,  and  we  had  them  in  our  note-books  at 
the  time  we  were  visiting  the  mines.  These  note-books 
will  be  here  in  a  few  days. 

Mr.  SuTRO.  General  Foster,  let  me  ask  you  whether 
you  heard  about  a  fire  that  took  place  one  time  in  one  of 
the  Gold  Hill  mines,  by  which  forty-five  miners  were 
burned  to  death  ? 

A.  Yes,  sir;  the  fire  in  the  Crown  Point  mine.  An 
account  of  it  is  given  in  Clarence  King's  report. 

Q.  Supposing  there  had  been  an  outlet  below,  after  the 
mine  had  become  filled  with  smoke,  do  you  think  these 
miners  would  have  been  burned  to  death? 

A.  I  believe  there  was  an  outlet  below  then,  and  the 
fire  got  between  them  and  that  outlet,  and  that  is  the  rea- 
son they  were  burned  to  death. 

Q.  The  fire  spread  between  two  mines.  How  could 
there  have  been  an  outlet  below  ? 

A.  There  was  an  outlet  between  the  one  and  the  other, 
but  the  fire  intercepted  them.  It  might  had  there  been  a 
tunnel,  but  is  not  so  likely. 

Q.  Supposing  the  tunnel  were  in,  and  the  draught  going 
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either  way,  could  they  not  escape  one  way,  where  the 
draught  was  coming  from? 

A.  Well,  the  escaping  depends  upon  the  position  of  the 
fire.  If  the  fire  should  be  below,  they  could  come  up. 
Probably,  if  the  fire  was  above  them,  and  they  had  a  clear 
passage  below,  they  could  go  out  below;  ' '       ■ 

Q.  Supposing  these  mines  were  all  connected  i  at,  >the 
bottom,  with  lateral  drifts  along  the  mines,  and  cVoss 
drifts?  ^> 

A.  But  if  the  fire  should  shut  off  their  egress  in  both 
directions  they  would  be  burned. 

Q.  Is  that  a  probable  case? 
'A.  Well,  that's  the  way  the  fire  was  in  the  Crown  Point. 

Q.'  Didn't  it  commence  between  the  two  mines  ? 

A.  I  believe  it  did.  ' 

Q.  There  was  no  outlet;  the  shafts  became  filled  with 
smoke;  how  could  th6y  get  out? 

■   A.  But,  my  dear  sir,  a  great  many  of  them  were  hoisted 
out. 

Q.  Some  few  gbt  out,  but  forty-five  got  burned  to  death. 

A.  They  were  suffocated  by  the  gases,  and  they  could 
not  get  out;  they  fell  dead.   There  was  an  outlet  for  them. 

Q.  Well,  I  mean  to  say,  supposing  there  were  ramifica- 
tions and  connections  all  over,  could  .they  »ot  hav^  gott)ut 
of  the  tunnel  ? 

'A.  Well,  they  had  the  fairest  outlet  in  the  world;  they 
had  the  direct  shaft  up  to  the  open  air.  -i -gmiirmii 

Q.  Wouldn't  the  smoke  rise  right  up  the  moiiilen-t^ the 
fire  started,  and  fill  the  shaft?  n     i   «     ■     :-  '' 

A.  It  didn't  rise  immediately;  those  that  were  strffo- 
'cated  weve  on- the  lower  levels;  they  were  suffocated  by  the 
gases.  Some  of  the  men  were  gotten  out,  but  the  gases 
filled  the  lower  portions  of  the  mine  very  rapidly.  But- 
they  were  suffocated,  not  burned;  they  were  burned  after- 
wards: they  met  their  death  by  suffocation:  that  might 
occur  with  a  tunnel,  but  it  would  not  be  so  likely.   ^^Uinio 

Q.  Do  you  think  these  laboring  miners  know  something 
about  mining? 


100 

A,  Well,  I  think  they  do;  yes. 

Q.  Well,  what  made  you  state  before  that  the  Miners' 
Union  is  in  favor  of  this  tunnel  ? 

A.  You  invited  gentlemen  to  meet  us,  and  they  so  stated 
to  us;  we  met  them  by  your  invitation,  the  head  men  of 
the  Miners'  Union. 

Q.  Did  you  come  in  contact  much  with  those  miners? 

A.  With  the  laboring  men  ? 

Q.  Yes. 

A.  Yes,  sir;  I  always  seized  every  opportunity  myself, 
when  I  was  down  in  the  mines,  to  converse  with  the  mi- 
ners, when  the  overseers  or  superintendents  were  not  by. 

Q.  Do  you  think  they  would  have  been  likely  to  tell  you 
anything  that  would  have  been  contrary  to  the  wishes  of 
the  superintendents? 

A.  I  don't  know  about  that.  We  never  asked  them  any- 
thing of  a  private  character  when  their  overseers  were  by. 

Q.  Didn't  they  seem  to  be  afraid  to  answer  questions 
when  the  overseers  were  present? 

A.  No,  sir.  I  don't  think  the  men  did.  We  had  men 
come  to  us  at  our  rooms  and  give  us  information,  and  tell 
us  that  they  did'nt  want  to  have  their  names  known,  for  it 
would  jeopardize  their  interests;  but  not  in  the  mines. 

Q.  What  did  they,  mean  by  that? 

A.  I  suppose  they  meant  just  what  they  said. 

Q.  They  meant  they  would  be  discharged  if  they  said 
anything  in  favor  of  the  tunnel  ? 

A.  This  man  who  spoke  to  us  said  he  was  afraid  of 
that.  Only  one  man  of  them  made  that  request,  that  we 
would  not  give  his  name. 

Q.  Do  you  not  think  there  is  a  sort  of  terrorism  exercised 
over  these  men? 

A.  Well,  there  is  no  more  terrorism  exerted  there  than 
there  is  in  every  case  of  a  large  body  of  men  hired  by  a 
large  corporation.  They  all  defer  to  the  opinions  of  the 
employer  necessarily. 

Q.  I  want  to  ask  you  one  or  two  questions  here  in  re- 
gard to  ventilation.     Supposing  this  tunnel  were  in,  and  a 
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shaft  connected  with  it,  going  up  to  the  surface,  and  the 
thermometer  would  stand  at  the  bottom  of  that  shaft  at 
110°,  while  the  air  outside,  above,  would  be  say  at  65°, 
would  that  hot  air  rise  up  in  that  shaft  and  create  a  partial 
vacuum,  and  make  the  air  from  the  mouth  of  the  tunnel 
draw  in  ? 

A.  It  is  impossible  to  answer  that  question.  Any  one 
would  suppose  that  would  be  the  case,  but  we  went  in  a 
tunnel,  and  that  tunnel  was  connected  by  a  shaft  with  the 
open  air  above,  and  we  found,  instead  of  the  draft  being  in 
the  tunnel,  up  through  this  shaft  to  the  open  air,  it  was 
directly  the  other  way ;  it  came  down  the  shaft. 

Q.  General,  what  is  the  name  of  that  mine  ? 

A.  That  is  the  Occidental. 

Q.  Now,  will  you  permit  me  to  ask  whether  you  found 
any  difference  of  temperature  at  the  bottom  of  that  shaft  in 
the  Occidental  mine  and  at  the  surface  ? 

A.  Yes,  sir;  we  found  a  difference  of  temperature. 

Q.  Where  was  it  the  highest — at  the  bottom  of  the 
shaft  or  the  top  ? 

A.  I  don't  know  that  we  tried  it  at  the  top  of  the  shaft. 
I  don't  think  we  did.  I  did'nt,  and  I  don't  know  whether 
Professor  ItTewcomb  did  or  not ;  but  on  the  whole  exterior, 
on  the  outside  of  th^  mountain,  at  the  mouth  of  the  tun- 
nel, the  thermometer  stood  quite  high. 

Mr.  Shober.  What  was  the  length  of  the  tunnel,  General? 

A.  About  1,200  feet. 

Q.  And  what  was  the  depth  of  the  shaft  ? 

A.  I  cannot  answer  that  very  definitely.  I  should  think 
it  was  about  600  feet. 

Mr.  SuTRO.  General,  was  there  any  material  difference, 
as  far  as  you  recollect,  between  the  temperature  at  the  sur- 
face and  the  temperature  at  the  bottom  of  that  shaft? 

A.  Oh,  certainly. 

Q.  A  material  difference  ? 

A.  Very  material;  yes. 

Q.  What  was  the  difference? 

A.  I  should  think  15°  or  20°. 
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Q.  Where  was  it  the  highgst? 

A.  It  was  the  highest  out^de,  at  the  mouth  of  the  tun^ 
nel,  and  on  top. 

Q.  ]N"ow,  suppose  that  at  the  bottom  of  that  shaft  you 
would  build  a  fire,  where  would  that  draught  go  to? 

A.  Well,  that  is  impossible  to  tell — ^you  can't  tell. 

Q.  Suppose  you  build  a  fire  in  a  chimney,  where  would 
itgo? 

A.  Well,  we  all  know  it  would  go  up. 

Q.  Isn't  the  shaft  the  same  as  a  chimney? 

A.  It  is.  very  difterent,  sir. 

Q.  What  are  the  laws  that  govern  the  elastic  fluids? 
Are  they  not  always  alike :  those  that  govern  gases  or  air  ? 
Do  they  not  find  their  equilibrium  always? 

A*  Yes,  sir. 
■■    Q.  Well,  now,  suppose  at  the  bottom  of  a  shaft  the  tem- 
perature stands  much  higher  than  at  the  top,  wouldn't  the 
natural  result  be,  that  the  heat  would  rise  up  ? 

A.  So  any  one  would  suppose;  but,  as  I  have  said,  it 
don't  in  all  cases,  and  there  is  no  use  for  you  to  talk  about 
it  We  know  it  is  a  positive  fact  that  it  goes  the  other 
way. 

Q.  Well,  don't  you  think  it  is  very  remarkable? 

A.  It  may  be  very  remarkable,  bi^  it  is  nevertheless 
true. 

Q.  Suppose  you  were  to  build  a  fire  at  the  bottom  of  a 
shaft  2,000  feet  deep,  at  this  point  where  the  tunnel  comes 
in  and  connects  with  the  shaft,  would  you  think  that  the 
smoke  or  the  heat  from  that  fire  would  go  out  of  the  tun- 
nel, or  the  shaft? 

,  A.  I  don't  know  why  you  want  me  to  express  my  opin- 
ion again.  I  have  already  told  you  exactly  what  I  know 
about  the  passage  of  th^  draught  in  respective  tunnels  and 
shafts;  and  I  stated,  moreover,  that,  when  you  have  a  tun- 
nel and  shaft  connected,  you  cannot  tell  a  priori  which  way 
the  draft  is  going  to  be. 

Q.  !N^o  matter  what  the  diflference  in  temperature  would 
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be  at  the  bottom  of  this  shaft,  at  the  top  of  the  shaft,  or  at 
the  mouth  of  the  tunnel  ? 

A.  jN"o,  sir;  I  don't  say  "no  matter  about  it,"  because 
everything  affects  the  question ;  but  you  may  connect  two 
shafts,  and  you  cannot  tell  which  way  the  draught  will  be 
till  the  draught  is  determined. 

Mr.  Kendall.  Let  me  ask  General  Foster  as  regards  the 
advantages  of  ventilation :  Would  it,  or  would  it  not,  make 
any  material  difference  which  way  this  draught  should  be, 
up: the  shaft  or  down  the  shaft? 

A.  I  think  it  would  make  a  material  difference  which 
way  it  should  be.  I  think  the  best -way  would  be  to  have 
the  draught  go  down  the  shafts  and  out  the  tunnel ;  it  would 
be  much  better  for  the  miners.  So  that  what  Mr.  Sutro 
is  trying  to  have  me  say  would  be  just  the  worst  thing  in 
the  world  for  him. 

Q.  That  is  referred  to  somewhere,  is  it  not? 

A.  Yes,  sir;  it  is  embodied  in  the  report  on  page  9,  I 
think. 

Mr.  Sunderland.  I  think  you  say  something  with  regard 
to  the  ventilation  in  the  Yellow  Jacket? 

Mr.  Foster.  It  is  on  page  6.  On  page  7  it  is  con- 
tinued. (Commissioners'  Report.)  Those  are  the  results 
of  absolute  observations. 

Q.  Which  set  aside  all  theories  in  the  world? 

A.  Yes,  sir. 

Mr.  Kendall.  You  say  here  probably  the  mines  would 
be  most  benefited  by  the  air  passing  downward  through 
them,  and  out  at  the  mouth  of  the  tunnel.  ? 

A.  If  it  should  pass  the  other  way,  in  the  way  you  would 
suppose  it  would  naturally,  it  would  be  a  great  deal  better 
for  the  miners. 

Q.  Yes,  sir. 

A.  We  thought  of  that  a  great  deal,  and  came  to  that 
conclusion. 

Mr.  Sutro.  I  want  to  ask  you  one  more  question,  Gen- 
eral, and  then  I  will  close.   I  want  to  ask  whether  any  one 
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of  those  seven  gentlemen,  who  made  these  published  state- 
ments to  you,  is  a  graduate  of  any  mining  school? 

A.  You  mean  Colonel  Requa? 

Q.  Several  have  made  statements? 

A.  Yes;  Colonel  Requa,  Mr.  Batterman,  Mr.  Taylor, 
Captain  Day,  &c.  Well,  I  couldn't  state  with  regard  to 
that.     I  don't  know  where  they  graduated. 

Q.  Do  you  know  whether  they  have  graduated  at  all? 

A.  I  received  a  good  many  statements  frpm  Mr.  Janin. 
I  think  he  told  me  that  he  was  a  graduate  of  a  mining 
school.  • 

Q.  Well,  he  was  turned  out,  wasn't  he? 

A.  He  is  not  a  superintendent  now. 

Mr.  Sunderland.  There  never  has  been  a  graduate  of  a 
mining  school  there  yet  that  didn't  turn  out  a  failure. 

Mr.  Foster.  I  don't  know  whether  they  are  graduates 
or  not. 

Mr.  SuTRO.  There  isn't  one  on  the  Comstock  lode  that 
is  a  graduate  of  a  mining  school. 

Mr.  Sunderland.  No,  sir,  there  is  not;  and  we  dftn't 
want  them. 

Mr.  SuTRO.  You  may  now  take  the  witness. 

The  cross-examination. 

Mr.  Sessions.  The  air  going  down  the  shafts,  you  think, 
would  be  better  for  the  miners  than  going  up? 

Mr.  Foster.  Yes,  if  it  went  in  the  way  you  would  sup- 
pose it  would  naturally. 

Q.  Would  that  be  more  salubrious  for  the  miners? 

A.  Yes.  It  would  carry  the  vapors  out  and  prevent  their 
rising.  If  you  work  up  from  the  tunnel,  the  up-work  would 
receive  all  the  heated  air,  all  the  vitiated  air,  you  know, 
and  make  it  doubly  bad  for  them  to  work  in;  whereas  if  it 
went  the  other  way,  it  might  draw  it  oiit.  Certainly  it 
wouldn't  receive  this  increase  from  below  from  the  heads 
of  the  works.  In  the  Dana  tunnel,  and  in  the  Occidental 
Innnel,  the  draught  goes  out  of  the  tunnel.  In  the  Crown 
Point  and  Yellow  Jacket  mine,  the  dra^ught  at  first  was 
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down  the  Fellow  Jacket,  through  the  drift,  connecting  on 
the  lower  level,  and  up  the  Crown  Point.  When  this  fire 
occurred,  it  singularly  enough  changed  that,  and  after  the 
fire  the  draught  was  going  the  other  way. 

Mr.  Shobbr.  The  fire  was  in  the  drift,  and  after  that  the 
current  changed? 

A1  Yes,  sir. 

The  Chairman.  How  did  it  occur? 

A.  I  have  forgotten  how  it  occurred. 

Mr.  Sunderland;  Mr.  King  gives  an  account,  I  think. 

Mr.  Foster.  King  gives  a  full  account.  It  was  an  acci- 
dental occurrence.  They  got  the  information,  and  started 
to  get  out;  some  of  them  did  get  out;  they  were  hoisted 
out,  and  climbed  up  ladders.  Some  of  them  were  found 
up  a  few  levels  above,  where  they  clambered  on  ladders, 
and  finally  suiFocated.  The  gas  they  werfe  in  was  thick, 
and  before  they  could  get  out  of  the  shaft  they  died.  The 
shaft  was  working,  and  they  sent  the  cage  down  as  far  as 
they  could,  and  men  went  down  on  the  cage  to  get  miners, 
but  they  could  not  get  them  out  quick  enough;  they  were 
sufibcated. 

Mr.  Shober.  Can  that  change  in  the  current  be  accounted 
for  in  any  way  by  reason  of  the  fire? 

A.  ^o,  sir.  It  is  one  of  the  anomalies  of  ventilation 
that  you  cannot  account  for.  It  seems  to  be  an  exceptional 
case,  and  all  those  cases  referred  to  seem  exceptional. 

Mr.  SuTRO.  General,  what  makes  that  draft  down  one 
shaft  and  up  another? 

A.  I  can't  say. 

Q.  Doesn't  the  heated  air  arising  up  one  shaft  create  a 
vacuum,  and  it  must  come  down  the  other  shaft  to  re- 
place it? 

A.  Well,  I  will  answer  it  in  this  way :  If  you  have  two 
shafts  on  a  hill-side,  coming  down  on  an  angle  of  45°,  one 
lower  down  than  the  other,  you  will  say  that  the  larger 
one  has  a  larger  chimney.  They  are  connected  below. 
You  build  a  fire  in  the  middle  of  your  connection.  You 
say  the  larger  chimney  has  the  more  heated  air  in  it,  and 
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the  top  18  hotter  than  the  lower  one,  and  the  draught  should 
go  the  other  way. 

Q.  No.  I  would  first  take  a  thermometer  and  see  whether 
there  be  any  difference  at  the  tops  of  these  shafts.  If  there 
was  a  material  difference  in  the  thermometer,  the  hot  air 
would  probably  rise  in  the  shaft  where  the  air  would  be 
the  warmest  on  top;  but  if  there  were  no  difference,  the 
draught  may  go  up  either  one  or  the  other;  but  in  the  case 
of  a  shaft  and  the  tunnel  being  connected,  why  the  hot 
air,  according  to  my  ideas  about  the  motion  of  air,  is  bound 
to  rise  up  in  a  shaft,  and  be  replaced  by  the  cold  air  coming 
in  through  the  tunnel. 

Mr.  Sunderland.  All  other  things  being  equal,  the  den- 
sity of  the  air  must  be  greater  at  the  top  of  the  lower  shaft. 

Mr.  SuTRO;  Well,  if  there  is  a  material  difference  in  ele- 
vation it  must  be  so;  but  where  there  are  only  a  few  feet 
difference,  (the  difference  between  Yellow  Jacket  and 
Crown  Point  being  but  thirty  feet,)  it  doesn't  make  any 
material  difference. 

Mr.  Foster.  Still  there  is  a  difference.  The  air  is  rarer, 
and  ought  to  be  hotter.  'No,  you  cannot  reason  upon  that 
thing.  It  is  one  of  those  things  that  depends  entirely  upon 
the  fact. 

Mr.  SuTRO.  Well,  I  don't  believe  it  is  as  much  as  30  feet 
between  the  Crown  Point  and  Yellow  Jacket.  Yes,  it  is. 
One  is  433  f^et,  and  the  other  488;  that  makes  a  difference 
of  50  feet. 

Mr.  Foster.     Where  did  the  fire  occur? 

Mr.  Sunderland.  It  occurred  in  the  800-fbot  level  of 
the  Yellow  Jacket. 

Mr.  Shobbr.  What  is  the  length  of  the  drift  where  the 
fire  occurred,  between  the  two  shafts? 

Mr.  Foster.  I  think  it  is  600  feet;  it  may  be  less  than 
that;  that  is  my  recollection  of  it. 

Mr.  Sessions.  What  is  the  size  of  these  drifts,  generally  ? 

Mr.  Foster.  Six  feet  by  seven  are  the  general  dimen- 
sions. 
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Mr.  SuNDBKLAND.  That  is,  outside  of  the  timbers;  the 
timbers  go  inside  of  that? 

Mr.  Foster.  Sometimes  they  get  down  to  five  feet  in 
width,  to,  say,  six  or  seven  in  height. 

Mr.  Sunderland.  As  we  are  on  this  fire  here,  I  will 
ask  you.  General  Foster,  some  questions  about  it,  before 
I  pass  it  over.  You  stated  at  the  last  naeeting  that  these 
shafts,  in  all  the  principal  mines,  would  be  below  the  tun- 
nel level  before  the  tunnel  could  get  in,  did  you  not? 

A.  Yes,  sir. 

Q.  Suppose,  below  the  tunnel  level,  a  fire  should  occur, 
as  occurred  here  in  the  Yellow  Jacket  and  Crcwn  Point, 
could  the  tunnel  then  be  of  any  benefit  ? 

A.  I  don't  see  that  it  could  be  of  any  benefit;  it  might, 
of  course.  Some  men  might  go  out  that  way  better  than 
they  could  go  up  the  shafts.  In  Crown  Point  mine  many 
men  were  suffocated  going  up  the  pump  shaft  and  climb- 
ing the  ladders.  If  they  could  reach  the  tunnel,  they 
could  more  easily  go  out  of  the  tunnel  than  they  could 
climb  ladders. 

Q.  The  loss  of  life  in  this  fire  was  amongst  men  who 
were  below  the  level  of  the  fire? 

A.  Principally;  yes,  sir. 

Q.  Suppose  the  fire  should  occur  in  a  level  above  the 
men  at  work  below  the  tunnel  level? 

A.  They  must  inevitably  be  suffocated,  unless  drifts  were 
made  to  adjacent  shafts,  sunk  dow^i  from  the  tunnel  level, 
by  which  they  could  ascend  and  get  out. 

Q.  The  tunnel  itself  would  be  no  safety  to  the  men  who 
were  below  the  level  of  the  fire? 

A.  1^0,  sir. 
•    Q.  Did  you  examine  the  Sierra  Nevada  mine,  when  you 
were  there? 

■    A.  1*^0,  sir;  we  went  over  the  ground,  but  we  did  not 
go  into  the  mine.  UiOiU  J  .hiiiii) 

Q.  Did  you  see  them  bringing  out  the  ore?       ' 

A.  We  saw  them  bringing  the  ore  out  on  their  trucks 
ftfom  the  tunnelj  au^  we  were  told  that  they  were  mining 
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in  that  tunnel,  and  running  the  ore  out  through  this  drift 
at  the  top. 

Q.  They  were  getting  it,  then,  I  suppose,  near  the  sur- 
face? 

A.  Yes,  sir ;  and  running  it  out  of  the  tunnel,  and  throw- 
ing it  down  the  chutes  directly  into  their  mill. 

Q.  Mr.  King  says,  in  his  report,  page  167 : 

"SiEERA  Nevada. — The  mine  just  named  has  been  prospected  to  a  depth 
of  500  or  600  feet,  involving  the  expenditure  of  a  large  sum  of  money,  without 
developing  important  deposits  of  silver  ore.  Its  good  fortune  has  been  since  found 
in  working  the  surface  rock,  which  has  proved  to  be  rich  in  gold.  The  gold- 
bearing  ground  is  not  very  high  in  value  per  ton,  but,  as  it  is  easily  extracted 
and  cheaply  milled,  the  work  has  been  very  profitable.  Up  to  January  1, 
1869,  the  company  had  assessed  nearly  $500,000  without  very  satisfe^ctory 
results.  About  that  time  the  importance  of  its  gold-bearing  surface  deposits 
became  known.  A  mill  was  erected  on  the  property,  close  by  the  source  of 
ore,  and  commenced  operations,  milling  the  rock  for  the  gold  only,  without 
attempting  to  save  silver.  This  simple  process  consists  of  amalgamation  in 
the  battery,  and  on  copper-plated  tables  in  front  of  the  battery,  avoiding  all 
expense  for  pan  treatment. 

"During  1869  the  company  produced  and  milled  18,000  tons  of  rock,  yield- 
ing $155,971  36,  or  an  average  of  $8  Q6  per  ton.  The  expenses  per  ton  were 
as  follows:  For  mining,  $1  92;  milling,  $3  03;  incidentals,  $0  72;  making 
a  total  of  $5  72,  and  leaving  a  profit  of  $2  94  per  ton.  During  the  year  re- 
ferred to  there  were  no  assessments,  and  the  dividends  amounted  to  $45,000." 

E'ow,  in  mining  in  the  manner  in  which  that  mine  is 
worked,  would  the  tunnel  be  of  any  benefit? 

A.  !N"o,  sir. 

Q.  What  is  the  dip  of  the  vein  in  that  neighborhood? 

A.  The  Comstock? 

Q.  Yes,  sir. 

A.  Forty-five  degrees. 

Q.  Could  you  lower, the  ore  from  there  down  to  the 
tunnel  level  as  cheaply  as  it  can  be  run  out  through  the 
way  it  is  now  run  out? 

A.  N"o,  sir. 

Q.  What  would  be  the  means  of  lowering  the  ore  there 
at  that  dip  of  the  angle,  calculating  the  distance  it  would 
be  east  from  where  they  are  now  at  work  ? 

A.  The  ore  might  be  precipitated  down  successive  chutes, 
There  might  be  a  difiiculty  about  making  one  continuous 
chute.  I  believe  they  have  found  by  experience  that  they 
must  have  chutes  not  much  larger  than  a  hundred  feet,  to 
avoid  their  being  choked  up,  so  as  to  produce  a  great  deal 


109 

of  trouble  in  clearing  them  out.  They  might  arrange  a 
succession  of  chutes,  down  which  the  ore  could  be  sent. 
Those  chutes  would  have  to  be  attended,  and  each  landing 
would  have  to  have  men  to  shove  the  ore  on.  It  might  be 
lowered  also  by  cars,  running  down  an  incline. 

Q.  How  high  would  it  be  necessary  to  rise?  Do  you 
know  the  difference  between  the  altitude  of  the  Sierra 
Nevada  and  the  point  that  I  mark  on  these  maps  here? 
[Exhibiting  on  atlas.] 

A.  I  do  not. 

Q.  It  is  not  given  on  the  maps.  It  is  a  little  lower  than 
that  point. 

Mr.  SuTRO.  It  is  200  feet  lower. 

Mr.  Sunderland.  What  would  be  the  probable  expense 
of  raising,  supposing  the  tunnel  to  be  in,  and  raising  from 
the  tunnel  level  up  to  the  point  where  they  are  at  work 
now,  and  constructing  an  incline  to  lower  ore  into  the 
tunnel?  ' 

Mr.  Foster.  It  would  cost  as  much' as  it  would  to  raise 
a  shaft  that  distance,  being  so  steep.  It  would  cost  just  as 
much  as  it  would  to  raise  a  shaft  vertically. 

Q.  How  far,  General,  is  it  safe  to  let  ore  drop  perpen- 
dicularly, to  avoid  the  breaking  of  timbers  ? 

A.  I  believe  100  feet  is  the  limit. 

Q.  Do  you  know  any  perpendicular  chute  where  they  let 
ore  fall  100  feet? 

A.  Ko,  sir,  I  do  not.  The  chute's  that  I  know  of  100 
feet  are  inclined  chiAes. 

Q.  l!^ot  perpendicular? 

A.  N'o,  sir. 

Q.  Did  you  notice  that  there  was  any  wear  and  tear  of 
the  timbers? 

A.  Yes,  sir;  very  great.  ♦ 

Q.  The  Chollar  Potosi,  I  believe,  has  been  a  very  suc- 
cessful mine  for  the  last  two  or  three  years,  has  it  not? 

A.  I  believe  it  has;  yes,  sir  * 

Q.  Do  you  know  how  deep  they  work? 
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A.  They  have  worked  very  deep;  I  believe  to  1,100  or 
1,200  feet:     At  present  they  are  not  working  so  deep. 

Q.  I  am  speaking  now  of  the  present  depth  to  which 
they  are  working  ? 

A.  They  are  working  near  the  surface. 

Q.  ISTear  the  surface  ? 

A.  Yes,  sir. 

Q.  You  stated  that  you  did  not  go  into  the  Sierra  l!Te- 
vada.  You  didn't  see  any  difference  of  water  there,  did 
you? 

A.  IN'o,  sir. 

Q.  Is  there  any  water  in  the  OhoUar  Potosi  where  you 
have  been?    You  have  been  in  the  Chollar  Potosi ? 

A.  Yes,  sir. 

Q.  Was  there  any  water  there  ? 

A.  I  didn't  see  any.  The  lower  shaft  was  filled  with 
water; 

Q.  The  lower  shaft  is  not  being  worked  at  all. 

A.  N'o,  sir.  They  had  suffered  it  to  become  filled  up 
with  water. 

Q.  In  the  shaft  that  is  now  working,  to  the  depth  at 
which  they  are  working,  is  there  any  water  at  all,  any  ap- 
pearance of  water,  any  running  water,  or  any  pumps? 

A.  ]N"o,  sir;  I  didn't  see  any. 

Q.  The  last  report  of  the  Chollar  Potosi  shows  that  there 
were  some  84,000  tons  worked.  I  am  referring  to  Mr. 
Requa's  report,  or  rather  the  report  of  the  president,  in- 
cluding Mr.  Requa's?  ' 

A.  Mr.  Requa  reported  to  us  that  he  had  done  no 
pumping  for  the  last  two  years. 

Q.  In  the  report  made  at  the  last  annual  meeting  of  the 
company,  in  June,  1871,  the  president  says: 

"The  dividends  pafd  during  the  year  aggregate  some  $2,000,000." 

The  superintendent  gives  as  the  gross  proceeds  $3,459,- 
423  08.  Could  the  tunnel  have  been  of  any  benefit  to  that 
company  in  working  that  mine? 

Q.  You  mean  working,  as  they  have  been  working  re^ 
cently,  in  the  upper  levels  ? 
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Q.  Yes,  sir;  for  the  last  year.  ,  " 

A.  ^"0,  sir;  I  don't  think  it  could. 

Q.  You  saw  them  at  work  in  the  lowest  levels.  Do  you 
remember  how  deep  they  were  working? 

A.  I  think  they  were  working  600  feet  deep,  but  I  am 
not  positive  with  regard  to  that. 

Q.  I  guess  you  are  mistaken  about  that. 

A.  We  went  into  different  levels. 

Q.  How  is  the  most  of  the  ore  taken  out  there,  General  ? , 

A.  It  is 

Q.  I  mean  through  a  tunnel  ? 

A.  It  is  run  out  through  a  tunnel.  It  is  one  of  the  upper 
tunnels,  200  or  300  feet  down.  They  have  a  tunnel  run- 
ning out  to  their  dump.  They  have  two  or  three  adits  at 
different  levels. 

Q.  They  were  taking  the  ore  right  out  from  the  surface, 
were  they,  when  you  were  there? 

A.  Yes,  sir. 

The  Ceairman.   Why  did  they  construct  those  tunnels? 

Mr.  Foster.  Well,  the  opinion  was  favorable  to  tunnels 
at  that  time.  A  great  many  tunnels  were  started  there. 
There  was  the  Latrobe  tunnel,  that  was  run  in  for  several 
thousand  feet,  and  ruined  two  or  three  men.  They  went 
entirely  through  the  Comstock  lode  to  the  west-country 
rock,  and  singularly  enough  they  didn't  find  any  ore.  That 
is  abandoned  now.  It  is  a  very  long  tunnel.  These  other 
tunnels  are  nearer  the  surface,  right  up,  and  they  are  used 
to  get  the  ore  out  of.  They  use  this  one  now,  and  they  use 
all  the  tunnels,  I  believe.  They  are  used  for  different 
purposes. 

Mr.  SuTRO.  We  have  a  map  here  which  shows  all  the 
tunnels  on  the  lode.  There  are  probably  30  or  40  of  them. 

Mr.  Sunderland.  I  will  read  you  the  report  which  shows 
how  deep  it  is.  In  the  last  annual  report,  after  referring 
to  the  Belvidere  lode  as  containing  a  large  number  of  tons 
of  good  ore,  the  superintendent  of  the  ChoUar  Potosi  says : 

"  Results  establish  the  fact  that  no  overestimate  was  made.  On  this  lode 
the  rule  is,  that  these  ore  deposits  are  not  regular  in  their  form ;  this  ore  has 
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proved  no  exception  to  the  rule.  Consequently,  to  give  a  description  of  it, 
resort  is  made  to  an  average.  The  stope,  as  viewed,  would  nearly  resemble  a 
regular  body  of  ore  of  one  hundred  and  forty  feet  in  length,  forty-five  feet 
in  width,  and  running  from  the  Potosi  tract  floor  up  toward  the  surface  two 
hundred  and  twenty  feet." 

He  aajs  where  he  ran  in  here  it  was  220  feet  from  the 
Poto§i  tract  floor  up  to  the  surface :  220  feet. 

"The  quality  of  ore  was  very  regular;  much  the  larger  portion  extracted 
required  no  assorting.  The  whole  was  standing  on  an  angle  to  the  eastward 
of  twenty-eight  degrees. 

"Down  from  Potosi  tunnel  level  (that  is  220  feet  from  the  surface)  fifty  feet 
the  clays  came  together,  in  a  manner  that  gave  an  appearance  of  the  ore  hav- 
ing been  entirely  cut  out." 

That  makes  55  feet  and  220  feet? 

A.  Yes,  sir;  .275  feet. 

Q.  Well,  now,  would  it  be  possible  to  mine  Or  mill  any 
cheaper  from  that  mine  in  case  a  tunnel  were  in  to-day? 

A.  'No ;  it  wouldn't  be  any  cheaper  where  they  are  min- 
ing now,  in  that  bonanza. 

Q.  Well,  that  is  what  I  speak  of.  That  is  all  the  ore 
you  saw  in  the  Chollar? 

A.  That  is  all  I  saw  in  the  bonanza  there. 

Q.  Isn't  that  all  that  has  ever  been  discovered  ? 

A.  I  believe  it  is ;  yes,  sir. 

Q.  Did  Mr.  Requa  report  to  you  what  j|^  costs  to  mine 
that? 

A.  Yes,  sir. 

Q.  Do  you  remember  the  figures? 

A.  About  $8  a  ton. 

Q.  To  mine? 

A.  Oh,  no ;  I  am  not  thinking  of  Mr.  Requa.  Mr.  Re- 
qua did  report  to  us,  and  I  had  my  note-book.  I  am  not 
positive  that  that  is  the  figure  he  gave  me.  About  $5 — it 
is  stated  there  $4  69. 

Q.  Milling  $12  per  ton? 

A.  Yes,  sir.  v*  -•"-•' 

Q.  ISTow,  I  will  get*^bu  to  look  at  these  tables,  and  see  if 
the  $4  69  don't  include  every  expense  connected  with  the 
mine,  except  that  of  milling  ? 

A.  Yes,  sir. 

Q.  That  includes  all  the  expense  ? 
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A.  Yes,  sir;  all  the  cost  of  extracting  the.  ore. 

Q.  I  will  now  ask  you  to  state  from  that  table  what 
taxes  were  paid  that  year.  You  will  fiud  it  in  the  table 
there. 

A.  Taxes,  $21 ,971  29. 

Q.  Will  you  see  what  the  legal  expense  was? 

A.  Legal  expenses,  $4,885  20. 

Q.  That  is  all  I  want  in  connection  with  that.  I  simply 
show  these  as  specimens  of  the  expenses  of  the  mining 
company  outside  of  the  sinking  of  the  shaft  and  the  pump- 
ing of  water.  [To  the  committee.]  I  wish  to  say,  Mr. 
Chairman  and  gentlemen  of  the  committee,  that,  as  long 
as  the  truthfulness  of  the  reports  made  by  the  mining 
superintendents  has  been  called  in  question,  I  may  be 
compelled,  in  the  discharge  of  my  duty,  to  ask  the  com- 
mittee to  adjourn  until  I  can  get  witnesses  from  Virginia 
City,  who  can  be  sworn  and  testify  to  the  facts,  or  else 
ask  the  committee  to  make  a  report  to  the  House  of 
Kepresentatives  recommending  the  appointment  of  a  joint 
committee  of  the  two  branches  to  go  out  there,  with  power 
to  send  for  persons  and  papers,  and  find  out  the  facts.  I 
am  ready,  if  I  have  an  opportunity,  to  prove  my  case. 
At  present  it  is  impossible  to  get  witnesses  here  from 
there.  The  commission* which  went  out  there  was  not 
authorized  to  swear  witnesses,  to  examine  books,  to  send 
for  papers,  and  to  make  that  investigation  which  it  now 
seems  is  necessary  to  have.  If  these  reports  are  still 
called  in  question,  I  shall  ask  the  committee  to  make  that 
recommendation  to  the  House.  I  would  like  to  ask  Gen- 
eral Foster  one  question  more.  If  he  ever  applied  j:o  any 
superintendent  or  clerk  of  any  company  there  to  see  the 
books  of  the  company? 

Mr.  Foster.     E'o,  sir. 

Q.  Was  facility,  that  you  ever  hinted  you  desired,  re- 
fused you,  to  gain  all  the  information  that  could  be  gained 
by  you  while  you  were  there  ? 

A.  ^o,  sir.  We  didn't  understand  our  duty  as  requir- 
ing us  to  verify  the  accuracy  of  the  statements  made  offi- 
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daily  to  us.  "We  had  certain  specific  points  to  ascertain 
and  report  on,  which  points  were  given  definitely  in  the 
law,  and  we  confined  ourselves  strictly  to  the  investigation 
of  the  facts  under  those  different  heads.  We  did  look  over 
some  books,  hut  not  to  extract  from  them  any  lengthy  or 
consolidated  statement.  We  were  not  refused  anything 
that  we  asked  for.  On  the  contrary,  we  were  told  by  every- 
body that  they  were  desirous  of  having  a  fair  exhibit  made 
of  the  facts  in  the  case.  They  didn't  wish  to  conceal  any- 
thing, and  they  would  do  anything  they  could  to  further  the 
investigation.  They  considered  the  interests  of  Virginia 
City  as  dependent  upon  this  great  interest  of  mining,  and 
they  wished  to  have  a  perfectly  fair  investigatioi^.  We  were 
obliged  to  have  our  report  in  by  orders  on  the  1st  of  De- 
cember. We  had  no  time  to  spare  to  make  a  lengthy  ex- 
amination of  books.  We  were  not  authorized  to  hire  ex- 
perts and  accountants.  We  had  to  do  all  these  things 
ourselves,  and  we  got  home  in  September.  We  immediately 
went  to  work  consolidating  our  information  and  preparing 
our  report,  and  we  got  it  in  on  the  1st  of  December.  We 
were  fully  occupied  from  the  moment  of  the  time  we  start- 
ed. We  had  no  idea  that  these  representations,  made 
officially  to  us,  would  be  doubted,  and  they  covered  the 
grounds  of  our  investigation,  as  we  understood  them  under 
the  law. 

Mr.  SuTRO.  Mr.  Chairman,  it  seems  to  me  that  we  have 
all  the  material  here  necessary  to  get  at  the  facts  in  this 
case.  We  have,  in  the  first  place,  the  statements  of  seven, 
superintendents  attached  to  this  report,  and  upon  which 
the  report  is  based  to  some  extent ;  we  have  the  reports  of 
Mr.  Raymond,  the  United  States  commissioner  on  -min- 
ing; we  have  Mr.  King's  report;  and  we  also  have  the  re- 
ports of  these  mining  companies  from  year  to  year;  and 
by  instituting  a  comparison  of  these  materials,  I  think  we 
can  arrive  at  a  very  clear  conclusion  as  to  what  may  be 
taken  as  correct  and  what  incorrect. 

The  Chairman.  The  sub-committee  has  only  limited 
powers.     No  authority  has  been  delegated  them  to  send"; 
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for  persons  and  papers,  or  to  make  any  arrangements  for 
the  investigation  beyond  the  limits  that  have  already  been 
assumed  or  designated.  If  the  sub-committee  report  that 
they  are  unable  to  arrive  at  a  satisfactory  conclusion,  why, 
then,  it  is  for  the  whole  committee  to  determine  whether 
they  will  ask  for  extended  power  from  the  House.  Th;it 
is  a  question  that  would  only  be  determined  in  the  com- 
mittee. ^ 

Mr.  Sunderland.  I  did  not  suppose  that  the  sub-com- 
mittee could  determine  it.  The  first  time  the  wh©le  com- 
mittee met,  and  I  was  asked  if  I  had  any  witnesses  here. 
I  said  I  had  not,  because  I  relied  on  the  reports. 

Mr.  SuTRO.  If  I  understand  correctly,  Mr.  Sunderland 
wants  to  go  outside  of  the  records.  We  were  to  take  the 
reports  of  the  commissioners,  together  with  the  state- 
ments attached  thereto,  and  the  official  reports  made  .by 
the  Government,  and  also  the  reports  of  these  mining 
companies. 

Mr.  Sunderland.  We  have  gone  outside  of  the  record 
all  the  time. 

The  Chairman.  As  one  of  the  committee,  I  have  been  in- 
clined to  get  all  the  information  possible.  We  have  been 
giving  you  all  the  latitude  you  require.  It  only  imposes 
additional  labor  on  the  committee,  in  sifting  out  from  this 
voluminous  testimony  what  is  the  desired  evidence  in 
making  up  their  report  to  the  general  committee.*  We . 
are  certainly  traveling  over  a  great  deal  of  ground,  and  I 
don't  know  whether  this  committee  will  ever  be  able  to 
arrive  at  the  gist  of  the  thing. 

Mr.  Sunderland.  Gentlemen  of  the  committee  will  bear 
witness  that  I  have  not  gone  over  much  ground. 

The  Chairman.  I  did  not  intend  that  as  a  reflection.  H 
cannot  be  so  construed.  But  I  suppose  it  is  the  desire  of 
the  parties  in  controversy  that  the  committee  arrive  at  a 
conclusion  as  speedily  as  possible,  and  elicit  all  the  facts 
that  are  necessary  to  be  considered  in  making  up  the  re- 
port. I  know  it  will  be  very  satisfactory  to  the  committee,, 
if  inquu'ics  were  made  more  direct,  and  confined  more  to 
the  subject-matter. 
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Mr.  Sunderland.  (Resuming  cross-examination  of  Gen- 
eral Foster.)  Did  you  visit  the  Overman  mine  while  you 
were  at  Virginia  City? 

A.  !N"o,  sir;  I  did  not,  myself.  The  other  members  of 
the  commission  visited  it.  I  was  not  with  them  them  at 
the  timef^ 

Q.  You  took  some  pains  to  ascertain  the  cost  of  mining 
and  milling  there,  did  you  not? 

A.  We  consulted  their  report  in  regard  to  it. 

Q.  Mr.  King  says,  on  page  187  of  his  report,  that  the  av- 
erage value  of  ore  is  generally  stated  at  $20  to  $25  per  ton. 
(This  is  from  the  Overman.) 

"The  only  positive  information  on  this  point  in  the  possession  of  the  wri- 
ter is  based  upon  the  prices  from  July  7,  1869,  to  Jan.  10,  1870,  when,  accord- 
ing to  the  official  accounts,  there  were  11,392  tons  of  ore  crushed,  producing 
$166,696  04,  or  an  average  per  ton  of  $14  63." 

Could  that  ore  pay  a  profit,  after  paying  the  roj^alty  of 
$2  a  ton  under  the  act  of  Congress  to  the  Sutro  tunnel? 

A.  It  is  generally  conceded  that  the  extraction  of  the  ore 
and  the  milling,  where  the  mine  is  at  great  depth,  say  1,200 
feet,  would  cost  ahout  $20  a  ton.  This  was  not  obtained 
from  a^great  depth,  but  from  a  depth  of  700  feet.  I  should 
think  it  would  cost  them  nearly  that  amount  to  mill  and 
mine,  and  that  they  could  hardly  afford  to  pay  a  royalty  out 
of  the  production  at  that  raife. 

Q.  When  you  speak  of  milling,  do  you  mean  to  say  that 
it  costs  the  mill  so  much  per  ton  to  reduce  the  ore,  or  do  you 
mean  to  say  that  the  mhie  pays  to  the  mill  so  much  per 
ton? 

A.  I  mean  to  say  that  the  mine  pays  to  the  mill  and  to 
the  persons  who  convey  the  ore  to  the  mills,  in  gross,  about 
$12  a  ton.  That  covers  the  transportation  and  the  amount 
that  is  paid  to  the  mill  owners  for  obtaining  the  ore  from 
the  rock. 
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Mr.  SuTRO.  May  I  ask  the  General  a  question  right 
here? 

Mr.  Sessions.  If  Mr.  Sunderland  is  willing. 

Mr.  Sunderland.  I  have  no  objection  now,  but  gener- 
ally I  don't  want  to  be  interrupted. 

Mr.  SuTRO.  General,  you  say  you  have  never  been  at 
the  Overman  mine? 

A.  I  haven't  examined  it.     I  don't  recollect. 

Q.  What  had  you  found  out  about  the  cost  of  mining 
and  the  mining  difficulties  there?  How  can  you  tell 
whether  they  can  afford  to  pay  any  royalty  or  not? 

Mr.  Sunderland.  Well,  I  object  to  the  question. 

Mr.  SuTRO.  On  what  grounds? 

Mr.  Sunderland.  Well,  I  don't  want  to  be  interrupted. 

Mr.  SuTRO.  I  have  asked  permission  to  ask  this  question, 
and  it  has  been  granted,  hasn't  it,  Mr.  Chairman? 

Mr.  Sunderland.  Well,  then,  go  on. 

Mr.  SuTRO.  Then  I  put  the  question. 

Mr.  Foster.  I  know  as  much  about  it  as  any  person  who 
goes  to  a  locality  and  ascertains  from  testimony  and  doc- 
uments what  it  costs  generally  to  mill  and  mine:  who 
compares  the  depth  of  this  mine,  as  stated,  with  the  depths 
of  other  mines,  and  considers  the  cost  of  mining,  and  ex- 
ercises his  judgment  to  institute  a  comparison. 

Mr.  SuTRO.  General  Foster,  you  say  you  have  not  been 
at  that  mine.  You  do  not  know  anything  about  the  quan- 
tit}^  of  water  in  that  mine.  You  do  not  know  an3'thing 
about  the  circumstances  of  that  mine.  There  is  no  royalty 
to  pay,  unless  the  tunnel  is  in  and  drains  the  mine.  JSTow, 
how  can  you  judge  whether  they  can  afford  to  pay  that 
royalty  or  not,  not  knowing  anything  about  these  things. 

A.  Well,  I  must  be  my  own  judge  as  to  whether  I  can^ 
form  a  judgment,  and  not  you^.ijjo-fiV' 

Q.  You  have  just  stated  that  you  haven't  been  to  that 
mine. 

A.  No;  I  beg  your  pardon.  I  said  that  I  hadn't  exam- 
ined it. 

Q.  Well,  what  do  you  know  about  it,, then? 
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A.  I  have  just  stated  what  I  know  about  it. 

Q.  Do  you  know  anything  about  the  condition  of  the 
water  in  that  mine  ? 

A.  No. 
.     Q.  That  is  all. 

Mr.  Sunderland.  I  believe,  General,  that  you  base  the 
advantages  of  this  tunnel,  so  far  as  the  Comstock  lode  is 
concerned,  upon  two  propositions :  one  of  which  is  the  feas- 
ibility of  reducing  all  the  ore  at  the  mouth  of  the  tunnel  by 
power  from  the  water  of  the  Carson  river;  and  the  other, 
to  concentrate  or  work  by  other  means,  not  now  known  in 
this  country,  the  ores  at  a  less  expense  than  they  are  now 
worked  ? 

Q.  Yes,  sir;  those  two  points  we  considered  as  forming 
an  essential  part  of  the  whole  project. 

Q.  Those  two  things  alone,  as  I  understand,  were  prin- 
cipally to  benefit  the  Comstock.  'Now  I  am  talking  about 
the  Comstock  lode,  I  will  ask  you  if  all  the  water  power 
on  Carson  river,  from  the  first  fall  that  it  has  after  turn- 
ing into  the  valley,  to  the  last  fall  it  has  in  its  course,  is 
not  now' utilized  b}^  means  of  mills  upon  the  river? 

A.  Well,  I  think  not  all.  I  think  there  is  a  fall  below 
the  Merrimack  mill,  at  which  point  it  is  contemplated  to 
erect  a  new  mill,  which  will,  however,  utilize,  when  con- 
structed, all  the  water  power. 

Q.  All  the  power  in  the  mill? 

A.  Yes,  sir.  It  is  proposed  to  erect  a  mill,  to  be  called 
the  Excelsior  mill,  which  will  take  all  the  remaining  water 
power  in  that  locality. 

Q.  And  that  power  connected  with  the  Vivian,  which  is 
a  little  mill  just  below? 

A.  I  believe  that  is  the  name ;  yes,  sir. 

Q.  I  will  ask  you  whether  it  is  not  cheaper  to  utilize  the 
water  power  in  that  river  by  a  succession  of  dams  and  mills 
than  it  is  to  build  one  immense  dam,  and  take  all  the  water 
out  in  one  raeeor  flume? 

A.  Yes,  sir;  I  should  think  it  would  be,  as  far  as  the 
mere  point  of  gaining  power  is  concerned. 


^119 

Q.  Do  you  know  whether  the  land  adjacent  to  and  on 
each  side  of  the  river,  and  the  water  rights  upon  it,  have 
been  acquired  by  the  parties  in  possession  ? 

A.  I  have  been  told  that  such  was  the  fact. 

Q.  Patents  issued  to  the  property? 

A.  I  have  been  told  so;  yes,  sir.  The  commission  were 
informed  so  by  some  of  the  parties  that  owned  the  pri\»i- 
leges. 

Q.  Do  you  know  anything  about  this  idea  of  concentrat- 
ing ore,  as  has  been  suggested  by  Mr.  Sutro? 

A.  Since  the  idea  was  started,  or  since  it  was  entertained 
by  the  commission  in  connection  with  the  project  as  an 
essential  part  of  it,  we  directed  our  attention  to  acquiring 
all  the  information  possible  in  time  for  our  report  upon 
that  subject.  We  visited  the  mines  at  Franklin,  Pennsyl- 
vania, where  they  had  reduction  works  in  operation  that 
are  said  to  be  like  those  that  are  used  in  Germany  and  in 
the  Cornwall,  in  England.  We  also  visited  the  Lehigh 
Zinc  Works,  near  Bethlehem,  Pennsylvania,  where  it  w^as 
said  that  machines  were  used  in  Germany  that  were  simi- 
lar to  those;  and  I  believe  they  were  imported  from  Ger- 
many— the  plans  and  descriptions  at  least.  We  saw  that 
a  considerable  reduction  w^as  made,  but  we  were  not  satis- 
fied that  the  machines  that  were  used  would  be  of  service 
upon  the  Comstock  lode.  We  also  sought  information  from 
mining  engineers  in  'New  York,  and  obtained  a  good  deal 
of  information  that  way.  That,  however,  we  had  to  receive 
verbally,  as  merel}^  personal  testimony.  We  saw  articles 
in  the  scientific  journals  describing  those  machines,  stating 
the  saving  that  could  be  made  by  their  use  in  the  extrac- 
tion of  the  ore.     We  had  no  further  evidence  than  that. 

Q.  General,  I  guess  you  have  used  a  term  there  you 
didn't  intend  to — extracting  of  the  ore.  That  means  ex- 
tracting from  the  mines? 

A.  I  mean  concentrating  of  the  ore.  We  visited  the 
American  Institute,  and  saw  one  or  two  machines  there- 
new  inventions — said  to  be  improvements  upon  the  German 
machine;  and  I  believe  them  to  be  improvements.     We 
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thought  perhaps  they  might  be  used,  but  we  were  not  pos- 
itive; we  coukhi't  tell. 

Q.  In  what  way  would  the  concentration  of  ores  cheapen 
their  reduction  ? 

A.  In  this  way:  After  the  rock  has  been  pounded  up, 
pulverized,  reduced  to  a  state  of  pulp,  the  ore  can  be  con- 
centrated in  a  certain  part,  so  that  only  a  portion  need  be 
treated  for  the  extraction  of  the  metal,  allowing  the  rest  to 
be  thrown  away,  as  being  far  below  the  standard.  It  is 
merely  a  saving  of  labor  and  machinery  in  the  operation. 
The  increased  richness  of  the  concentrations  requires  greater 
care  and  expense  per  ton  in  saving  the  metal  than  are  re- 
quired in  the  reduction  of  the  ores  as  practiced  at  the  mills 
in  JSTevada. 

Q.  You  will  lose  some  of  the  metal  in  concentrating,  I 
suppose  ?    You  don't  save  it  all  ? 

A.  You  lose  metal.  Yes,^8ir.  I  can. hardly  answer 
that  question.  It  would  probably  take  more  quicksilver 
to  the  ton.  The  loss  would  be  something  considerable  in 
.tiiat  respect.  In  discarding  the  crushed  portion  of  the  ore — 
the  pulp  that  is  not  to  be  treated  at  all — we  lose  so  much: 
that  is  loss. 

Q.  IsTow,  I  will  ask  you.  General,  if  there  is  any  advantage 
in  concentrating  ores  before  amalgamation  or  other  treat- 
ment beyond  concentration  ?  I  want  to  know  if  there  is 
any  advantage  in  concentrating  the  ores  of  the  Comstock 
lode,  whether  it  cannot  be  done  just  as  cheaply  at  the  mills, 
as  they  now  exist  upon  the  Carson  river,  as  it  could  at  the 
mouth  of  the  tunnel? 

A.  With  proper  machinery,  I  think  the  reduction  and 
extraction  of  the  metal  could  be  done  as  cheaply  in  one 
place  as  the  other. 

Q.  Well,  I  didn't,  as  a  matter  of  course,  niean  to  say 
that  there  was  any  machinery  there  now  for  concentrating. 
I  mean  to  say  that  with  the  power  there,  and  all  the  appli- 
ances .of  machinery  for  concentration,  couldn't  the  work  be 
done  just  as  cheaply  there  as  at  the  mouth  of  the  tunnel? 

A.  Yes,  sir;  I  think  it  could,  just  as  cheaply. 
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Q.  Will  it  cost  any  more  to  prepare  the  work  for  con- 
centration at  the  different  mills  than  it  will  at  the  mouth 
of  the  tunnel^the  different  mills  on  the  Carson  river? 

A.  I  should  think  there  would  be  very  little  difference 
in  the  cost  in  either  case;  very  little  difference.  But  if 
there  is  an  advantage,  it  would  be  on  the  side  of  having 
the  concentration  works  all  together,  I  should  think,  be- 
cause you  build  a  large  establishment  much  cheaper  in 
proportion  than  you  can  several  small  ones  of  the  same 
combined  capacity. 

Q.  Did  you  visit  the  Eureka  mill,  in  process  of  construc- 
tion on  the  Carson  river,  while  you  were  there? 

A.  Yes,  sir. 

Q.  Do  you  know  what  the  capacity  of  the  mill  will  be 
when  completed? 

A.  I  cannot  tell  now.  I  made  notes  of  the  capacity  of 
every  mill  and  of  its  condition,  and  the  note-books  are  in 
the  possession  of  General  Wright,  the  senior  officer  of  the 
commission. 

Q.  Do  you  remember  the  fall  at  the  Eureka  mill  ? 

A.  I  do  not. 

Q.  Do  you  remember  the  estimated  cost  of  the  mill? 

A.  ITo,  sir;  we  visited  so  many  mills,  and  they  were  all 
so  very  nearly  alike.  There  was  very  little  difference  be- 
tween them.  I  made  particular  notes  of  the  capacity,  cost, 
and  value  of  each  mill,  but  I  have  not  those  notes  with  me. 

Q.  Well,  it  had  the  foundation  of  a  large  mill,  had  it 
not — the  largest  one  in  that  country? 

A.  Yes,  sir. 

Q.  At  that  particular  mill,  would  it  be  any  more  expense 
to  attach  to  the  power  there  the  machinery  for  concentra- 
tion than  it  would  anywhere  else? 

A.  I  should  think  not. 

Q.  Did  you  visit  the  Brunswick  mill,  in  process  of  recon- 
struction ? 

A.  Yes,  sir. 

Q.  Would  there  be  any  more  expense  there  ? 

A.  No,  sir. 
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Q.  Any  more  expense  at  the  Mexican  mill? 

A.  The  Mexican  mill  is  being 

Q.  The  Mexican  mill  is  the  mill  at  Empire  City;  44 
stamps  ? 

A.  lN"o,  sir;  there  would  be  no  trouble  in  attaching  the 
additional  machinery  at  any  one  of  those  mills. 

Q.  Any  good-sized  mill,  I  suppose  you  mean? 

A.  Any  mill  of  sufficient  capacity. 

Mr.  SuTRO.  Will  you  please  state,  Mr.  Sunderland,  what 
you  refer  to — what  concentration — the  concentration  of 
what  ? 

Mr.  Sunderland.  Ore. 

Mr.  SuTRO.  The  concentration  of  ore,  is  it? 

Mr.  Sunderland.  Yes,  sir;  what  we  have  been  talking 
about.  'Now,  there  is  another  question  connected  with 
this,  the  practicability  of  getting  the  water  from  the  Car- 
son river  to  the  mouth  of  the  tunnel.  Have  you  made  any 
estimate  yourself  upon  the  cost  of  that  work,  General? 

Mr.  Foster.  We  made  some  very  rough  estimates;  noth- 
ing in  detail.  We  entered  into  no  details  with  regard  to 
it.  We  left  that  to  General  Day,  whom  Mr.  Sutro  en- 
gaged to  have  make  the  estimates;  and  he  has  rendered 
mere  skeleton  estimates  of  the  sum  in  gross.  I  have  made 
a  few  figures,  to  estimate  the  cost  of  building  a  large  em- 
bankment, in  order  to  strengthen  the  center  of  the  dam, 
which  would  have  to  be  made  impervious  to  water,  and 
considered  it  necessary  that  it  should  be  embanked  on  both 
sides:  strongly  embanked  with  rock,  blasted  from  the 
mountains  on  either  side.  The  center  of  the  dam  can  be 
strongly  padded,  and  it  may  also  be  made  of  plank.  The 
cost  of  such  a  dam,  laid  as  cheaply  as  I  could  make  it, 
would  be  somewhat  more  than  General  Day  has  estimated, 
but  not  a  very  large  sum. 

Q.  What  is  the  highest  dam  which  you  have  seen  or 
know  anything  about  in  the  United  States? 

A.  I  can  hardly  answer  that  question.  I  have  seen  the 
Lowell  dam  and  the  Philadelphia  dam.  I  should  say,  not 
over  60  feet. 
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Q.  This  is  to  be  155  feet,  I  believe;  isn't  it? 

A.  That  is  the  idea ;  yes,  sir. 

Q.  Where  is  it  proposed  to  build  that  dam,  General? 

A.  The  site  was  not  definitely  fixed.  It  might  be  built 
near  the  Franklin  mill,  about  700  yards  above  it,  or  still 
farther  up  the  river,  where  there  is  a  narrow  gorge.  It 
could  be  built  best  where  the  river  is  narrowest,  and  where 
the  mountains  on  either  side  would  furnish  the  requisite 
amount  of  rock. 

Q.  I  believe  I  understood  you  to  say  that  you  were  in- 
formed while  there  that  all  the  land  and  the  water  power 
along  that  river  were  private  property  ? 
-  A.  I  don't  recollect  being  informed  that  the  land  was 
private  property.  The  water  privileges,  I  was  told,  were 
owned  by  private  parties.  I  don't  know  whether  the  water 
privileges  and  thejand  go  together  or  not.  Sometimes  they 
do  not. 

Q.  "What  property  would  that  dam  flood  ? 

A.  It  would  flood  everything  back  to  the  Mexican  dam. 

Q.  "What  property  is  on  the  river  above  the  Franklin 
dam  and  the  Mexican  ? 

A.  The  Eureka  mill,  the  Franklin  mill,  the  Brunswick 
mill,  the  Excelsior  mill.     I  don't  recollect  any  other  mills. 

Q.  Mexican? 

A.  Yes,  and  the  Mexican. 

Q.  The  Morgan  mill,  or  Yellow  Jacket? 

A.  Oh,  yes;  the  Yellow  Jacket. 

Q.  Vivian? 

A.  Yes;  I  had  forgotten  that. ' 

Q.  Did  you  name  Merrimack? 

A.  Yes,  the  Merimack.  It  would  flood  the  ground  oc- 
cupied by  all  of  those  mills. 

Q.  Would  it  not  flood  the  town  of  Empire  City? 

A.  It  might  do  so,  sir. 

Q.  Isn't  there  a  fall  there,  General,  of  over  20  feet,  at  the 
Mexican  mill? 

A.  Yes,  sir. 
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Q.  Is  that  mill  built  upon  a  level  with  the  town  ?  Is  the 
foundation  pretty  near  on  a  level  mth  the  town? 

A.  Yes,  sir. 

Q.  Then,  if  it  floods  the  country  back  to  the  Mexican 
dam,  it  must  necessarily  flood  Empire  City? 

A.  The  flood  would  be  up  to  the  base  of  the  dam.  You 
couldn't  flood  to  the  top  of  the  dam,  because  that  would 
destroy  the  power  of  the  Empire  mill. 

Q.  Well,  I  should  suppose  it  would  destroy  all  these 
mills? 

A.  Ko,  sir;  it  would  destroy  all  up  to  the  Mexican.  You 
have  the  flood  going  to  the  base  of  the  dam. 

Q.  Is  that  the  proposition  ? 

A.  Yes,  sir. 

Q.  Just  look  at  that.  General.  [Exhibiting  draught.]  I 
think  you  are  mistaken  about  that.  I  think  that  is  the 
top  of  the  Mexican  dam. 

A.  'No ;  it  don't  state  so  here.  It  shows  the  height  of 
dam  at  level  of  Mexican  dam;  but  the  intention  was  to  flood 
back  to  the  base  of  the  dam,  so  as  to  allow  the  Mexican 
mill  to  run  with  its  present  power,  and  to  avoid  flooding 
Empire  City,  if  possible.  That  was  the  idea.  I  don't 
know  whether  General  Day  took  his  levels  at  the  top  of 
the  dam  or  not;  but  the  idea  was  to  take  the  levels  at  the 
bottom  of  the  dam. 

Q.  What  is  the  population  of  Empire  City? 

A.  I  do  not  know. 

Q.  Several  hundred  ? 

A.  I  should  judge  it  to  be  two  or  three  hundred;  yes, 
sir.     It  is  a  very  small  settlement. 

Q.  Do  you  remember  the  depths  of  these  main  shafts 
while  you  were  out  there,  General  ? 

A.  No,  sir;  I  cannot  give  them  exactly.  They  were  all 
given  upon  the  map  that  we  sent  in  with  our  report.  I 
can  give  the  depths  of  some  of  them. 

Q.  The  last  report  of  the  Gould  and  Carry  company,  made 
25th  of  December,  1871,  says,  that  during  the  year  two 
compartments  of  the  shaft  have  been  sunk  294  feet,  mak- 
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ing  the  entire  depth  1,485  feet,  or,  measuring  from  section 
A,  at  croppings,  1,685  feet? 

A.  Yes,  sir. 

Q.  How  much  is  that  above  the  tunnel  level  ? 

Mr.  SuTRO.  What  shaft  is  that,  General? 

Mr.  Foster.  The  Gould  and  Curry. 

Mr.  SuTRO.  From  what  point  are  those  1,685  feet? 

Mr.  Foster.  Point  A. 

Mr.  Sunderland.  There  is  the  depth  you  give  in  your 
report  on  page  5. 

Mr.  Foster.  1,898,  close  to  1,900. 

Mr.  Sunderland.  Call  it  1,900. 

Mr.  SuTRO.  Where  is  that  1,685  derived  from? 

Mr.  Sunderland.  From  the  report  of  the  superintendent 
of  the  Gould,  and  Curry. 

Mr.  SuTRO.  Is  that  the  statement  of  the  superintendent 
of  the  Gould  and  Curry  mine  ? 

Mr.  Sunderland.  Yes,  sir.  [To  Mr.  Foster.]  Now,  if 
this  same  progress  of  294  feet  in  a  year  continues  to  be 
made  in  the  sinking  of  that  shaft,  how  long  will  it  take  to 
reach  the  level  of  the  tunnel? 

Mr.  Foster.  About  nine  months. 

Q.  Do  you  remember  the  depth  of  the  Savage  shaft  ? 

A.  ITo,  sir;  I  do  not.  It  is  given  here  as  1,262  feet. 
They  haven't  got  down  much  beyond  that. 

Q.  Do  you  know  on  what  level  this  ore  was  struck  here 
within  the  last  few  weeks? 

A.  ]Sfo,  sir.  If  I  recollect  aright,  it  was  on  the  1,300- foot 
level. 

Mr.  SuTRO.  It  is  on  the  1,400-foot  level.  That's  where  it 
is.     The  11th  station. 

Mr.  Sunderland.  Do  you  know  the  depth  of  the  Hale 
and  Norcross  shaft  ? 

A.  ISTo,  sir.  It  is  given  as  1,397  feet.  I  don't  know  what 
it  is  now.  All  these  depths  are  given  upon  the  maps  that 
we  sent  with  our  report. 

Q.  Do  you  remember  the  depth  of  the  Crown  Point 
shaft? 
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A.  Yes,  sir;  1,500  feet. 
^     Q.  From  where? 

A.  From  Point  A ;  1,500  feet.  The  Crown  Point  is  now 
down  about  1,700  feet  from  the  Point  A. 

Q.  That's  about  it.  It  is  over  that,  however;  but  it  is 
near  enough.  Do  you  know  what  progress  they  make  in 
the  sinking  of  these  shafts?  But  I  will  ask  you  about  the 
Imperial.    Did  you  go  into  that  ? 

A.  ]N*o,  sir;  I  did  not. 

Q.  Were  you  told  anything  about  the  depth  of  that  shaft  ? 

A.  No,  sir. 

Q.  What  was  the  general  progress  made  in  the  sinking 
of  those  shafts  per  year?  How  long  did  it  take  to  sink  a 
hundred  feet — one  level  ? 

A.  They  progress  from  three  to  six  feet  a  day,  about  a 
mean  of  three  feet  a  day. 

Q.  Then  supposing  it  were  to  take  three  years  to  get  the 
tunnel  in,  at  what  level  would  these  shafts  be  when  the 
tunnel  gets  in — the  principal  shafts  ? 

A.  They  would  be  below  the  tunnel. 

Q.  How  far  ?        ^ 

A.  They  would  be  at  this  rate  from  250  to  500  feet. 

Q.  Then  of  what  advantage  could  that  tunnel  be  to  the 
mines  whose  shafts  were  below  the  tunnel  level  ? 

A.  It  would  have  this  advantage :  What  water  is  found 
below  that  in  the  bottom  of  the  shafts  could  be  pumped  up 
and  run  out  of  the  tunnel,  instead  of  being  pumped  from 
the  tunnel  level  to  the  surface. 

Q.  Or  to  the  adit,  where  the  water  is  now  discharged  ? 

A.  Yes,  sir.  And  the  same  thing  with  regard  to  the 
ore.  The  ore  could  be  carried  out  through  the  tunnel,  in- 
stead of  being  raised  from  the  tunnel  level  to  the  surface, 
as  at  present. 

Q.  Do  you  know  what  charge  is  made  under  this  act  of 
Congress  for  mining  the  ore  out? 

A.     It  is  25  cents  a  mile  per  ton. 

Q.  Does  it  cost  anything  like  that  to  raise  ore  from  a 
depth  of  1,900  feet  to  tlie  top  of  these  shafts  ? 
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A.  The  mean  cost  of  raising  ore  from  1,000  to  1,300  feet 
depth  is  51  cents  a  ton. 

Q.  Well,  continue  it  down  to  the  tunnel  level? 

A.  At  tunnel  level  the  expense  was  estimated  at  75  cents 
per  ton. 

Q.  What  would  it  cost  to  run  it  through  the  tunnel  un- 
der the  act  of  Congress  ? 

A.  $1  25. 

Q.  There  could  be  no  advantages  for  ventilation  below 
the  tunnel  level,  in  consequence  of  the  tunnel,  could  there? 

A.  I  don't  see  any  over-shafts  connected.  I  don't  see 
that  there  would  be  any  advantage  by  the  tunnel  over  the 
present  system  of  working  below  the  tunnel  level. 

Q.  I  want  to  read  now  a  part  of  this  contract  between  the 
Sutro  Tunnel  Company  and  these  difierent  mines,  in  order 
to  lay  the  foundation  for  one  question. 

"  During  the  time  when  said  party  of  the  second  part  shall  use  said  tunnel 
or  drifts  as  means  of  transportation,  as  hereinbefore  contracted  for,  the  party 
of  the  second  part  will  pay  to  the  parties  of  the  first  part,  for  each  ton  of  ore, 
rock,  earth,  or  debris  removed  from  the  point  hereinbefore  designated  to  or 
beyond  the  mouth  of  the  tunnel,  as  the  case  may  be,  the  sura  of  twenty-five 
cents  per  mile,  from  the  place  of  removing  it  to  the  place  of  discharging  it, 
and,  at  the  same  time^  for  all  material  conveyed  from  the  mouth  of  the  tunnel 
to  said  point  of  connection  heretofore  described,  forty  cubic  feet  of  timber,  or 
2,240  pounds  of  rock,  ore,  or  other  material,  being  considered  a  ton,  and  will 
also  pay  the  said  parties  of  the  first  part  the  sum  of  seventy-five  cents  each 
way  for  each  man  conveyed  to  and  from  said  point  at  the  request  of  or  on 
account  of  the  said  second  party ;  all  laborers,  employes,  agents,  and  other 
persons  connected  with  said  corporations  of  the  second  part  to  be  included 
and  paid  for  as  above  stated." 

Mr.  SuTRO.  May  I  ask,  Mr.  Sunderland,  what  you  are 
reading  from? 

Mr.  Sunderland.  The  contract  between  Congress  and 
the  Sutro  Tunnel  Company.  Then  there  are  several  pro- 
visos, among  which  is  this : 

"  Provided  further.  That  no  such  payment  shall  be  due  or  made  until  the 
works  of  the  parties  of  the  first  part  shall  have  either  actually  drained  said 
mine,  so  as  to  obviate  the  necessity  for  all  other  modes  of  drainage,  or  shall  be 
prosecuted  to  the  extent  in  the  next  article  mentioned,  which  shall  be  deemed 
and  considered  sufiicient  drainage  within  the  meaning  of  this  agreement, 

"Aet.  XIII.  It  is  mutually  agreed  that  the  true  intent  and  meaning  of 
these  articles,  as  to  the  draining  of  the  mine  of  the  party  of  the  second  part, 
are,  that  whenever  the  said  mine  is  actually  drained  by  the  works  of  said 
first  parties,  so  as  to  render  all  other  drainage  useless  to  the  lowest  level  at- 
tained by  the  works  of  the  said  party  of  the  second  part,  but  not  lower  than 
to  the  level  of  the  tunnel,  the  same  shall  be  deemed  a  full  compliance  with  the 
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covenant  of  the  parties  of  tho  first  part  for  the  drainage  thereof,  and  whether 
said  mine  be  so  drained  or  not,  it  shall  be  deemed  and  considered  drained  with- 
in the  meaning  of  this  agreement,  in  either  of  the  following  events: 

"If  the  main  tunnel  shall  intersect  the  Corastock  lode,  and  cut  the  eastern 
wall  thereof  between  the  north  and  south  boundaries  of  the  mine  of  the  said 
second  party,  the  mine  shall  be  considered  drained. 

"Or  it  shall  be  considered  drained  if  the  main  tunnel  shall  cut  said  eastern 
wall  outside  of  those  lines,  and  the  parties  of  the  first  part  shall  extend  the 
lateral  drift  hereinbefore  covenanted  to  be  extended  within  said  Comstock 
vein,  to  a  point  equidistant  from  such  north  and  south  boundaries. 

"  Or  it  shall  be  considered  drained  upon  the  expiration  of  three  months  after 
the  parties  of  the  first  part  shall  have  extended  said  drift  outside  of  said  lode, 
but  within  five  hundred  feet  east  of  the  west  wall  thereof,  to  a  point  not  more 
than  five  hundred  feet  east  of  said  west  wall,  whence  a  drift  at  right  angles 
would  enter  said  lode  at  a  point  equidistant  from  the  northern  and  southern 
boundaries  of  the  claim  of  the  second  party." 

That  would  make  it  necessary,  General,  would  it  not,  for 
each  mining  company  to  run  a  drift  500  feet  east,  to  meet 
this  tunnel? 

A.  From  the  west  wall  ? 

Q.  From  the  west  wall. 

A.  Yes,  sir. 

Q.  Now,  then,  how  much  less  expense  would  it  he  to 
connect  all  these  principal  shafts  of  the  Comstock  with 
each  other  than  to  run  that  drift  east  to  this  tunnel? 

A.  It  would  he,  taking  the  principal  mines — the  'Over- 
man, the  Belcher,  the  Crown  Point,and  the  Yellow  Jacket — 
somewhat  more  difficult;  it  would  involve  more  work  to 
connect  the  shafts  than  it  would  to  run  out  to  the  tunnel. 

Q.  ISTot  much  more? 

A.  Ahout  400  feet. 

Q.  Four  hundred  feet  more? 

A.  Yes,  sir. 

Q.  Do  you  know.  General,  whether,- to  get  ventilation, 
it  is  necessary  to  connect  on  each  level  of  say  100  feet? 

A.  To  get  ventilation  in  the  shafts  ? 

Q.  To  get  ventilation  in  the  works,  in  the  stopes,  in  the 
drifts — everywhere  in  the  mines. 

A.  Yes,  sir. 

Mr.  Shober.  May  I  ask  what  you  mean  hy  connecting  it? 

Mr.  Sunderland.  Running  a  drift  from  one  to  the  other. 
T  would  like  to  have  the  committee — any  member  of  it — 
ask  a  question  at  any  time  when  suggested,  because  the 
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matter  can  be  easily  explained,  if  there  is  any  misunder- 
standing. What  else  is  done  there,  in  order  to  get  venti- 
lation in  the  mines,  besides  running  these  drifts  from  one 
shaft  to  another?  Are  there  any  winzes  made  from  one 
level  to  another? 

A.  Yes,  sir;  winzes  are  made  to  connect  one  drift  that 
is  above  another— ^a-^vertical  connection. 

Q,  Would  a  single  horizontal  connection,  by  means  of 
a  drift  between  one  shaft  and  another,  be  of  any  considera- 
ble benefit  to  a  mine  by  way  of  ventilation  ? 

A.  It  would  ventilate  thoroughly  the  shafts  and  this  con- 
necting drift,  but  it  would  not  necessarily  ventilate  any 
other  portions  of  the  mines. 

Q.  Were  you  in  any  drifts  there  connecting  different 
shafts,  where  the  current  of  air  was  so  strong  that  it  was 
necessary  to  put  up  doors  to  break  the  force  of  it? 

A.  Yes,  sir;  that  is  between  the  Crown  Point  and  the 
Yellow  Jacket. 

Q.  On  what  level? 

A.  I  think  it  was  the  940-foot  level. 

Q.  How  far  outside  of  that  drift  did  you  feel  the  effect 
of  the  current  of  air  that  was  passing  through  the  drift? 

A.  Well,  only  a  few  feet.  As  we  stepped  into  the 
branching  drifts  we  only  felt  it  a  few  feet. 

Q.  Then,  as  I  understand  you,  after  getting  this  current 
of  air  from  one  shaft  to  another,  it  is  necessary  to  direct  it 
down  through  winzes,  from  one  level*  to  another? 

A.  Yes,  sir. 

Q.  In  order  to  get  it  in  the  part  of  the  mine  where  the 
men  are  at  work? 

A.  Yes,  sir. 

Q.  Now,  can  you,  by  any  possibility,  with  or  without  a 
tunnel,  get  air  into  the  stopes  after  you  get  a  few  floors 
above  the  track  floor,  or  in  the  fall  of  a  drift,  where  you 
are  prospecting  a  new  drift,. except  by  artificial  means,  by 
pumping  or  blowing? 

A.  !N"ot  that  I  know  of.  It  is  thought  to  be  the  only 
method  known  on  the  Comstock  lode,  by  blowers,  and  I 
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can  see  no  other  way  of  working  those  places,  those  stopes 
and  headings  of  drifts. 

Q.  ]5Tow,  Qeueral,  I  will  get  you  to  look  at  those  maps 
here,  [exhibiting  maps,]  and  tell  the  committee  whether  it 
is  possible,  by  any  means  in  the  world,  to  ventilate  all  that 
space  that  is  represented  here  as  worked  out? 

A.  Yes,  sir,  it  would  be  possible. 

Q.  How  would  you  do  it? 

A.  In  the  first  place,  the  bottoms  of  all  the  shafts  must  be 
connected,  as  shown  upon  the  map  here.  They  must  also 
be  connected  at  these  different  levels  right  through.  Then, 
in  addition,  the  connections  must  be  made  between  the 
drifts  of  different  levels,  one  hundred  or  two  hundred  feet 
apart,  vertically  connecting  them  down  at  their  extremi- 
ties. That  would  induce  a  circulation  through  all  the 
drifts — by  means  of  these  winzes — and  through  all  the 
shafts. 

Q.  Suppose  that  this  means  of  ventilating  the  whole 
Comstock  were  used,  and  that  enough  air  came  through 
the  tunnel  to  fill  the  whole  of  the  lode,  as  it  is  worked  out 
and  shown  on  these  maps,  could  any  man  stand  up  in  that 
tunnel? 

A.  The  current  of  air  would  be  very  strong.     I  don't 

know  whether  the  capacity  of  the  tunnel   might  not  be 

sufficient  to  allow  a  pretty  good  draught  there,  without 

•throwing  a  man  down.     It  would  be  very  strong.     The 

size  of  the  tunnel  is'  about  14  feet  by  13. 

Q.  That  is  larger  than  the  contract  provides  for.  I  don't 
know  what  it  is  now. 

A.  It  would  produce  a  very  strong  draught  in  the  tunnel. 

Q.  It  would  be  difficult  to  work  in  it,  would  it  not? 

A.  Well,  I  don't  see  why  it  wouldn't  be  difficult.  The 
"draught  would  be  very  strong. 

Q.  General,  how  wide  did  you  see  bodies  of  ore  worked  ? 

A.  I  saw  the  Crown  Pointy  bonanza;  that  was  80  feet 
wide. 

Q.  Is  there  any  disposition  of  the  ground  on  either  side, 
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or  both  sides,  to  cave  or  fall  in?     Is  it  necessary  to  protect 
the  sides  of  the  veins? 

A.  N"o,  sir;  on  one  side  not.  The  west-country  rock 
was  the  side  of  Mount  Davidson.  The  east-country  rock 
was  difficult  to  retain  in  place.  It  overhung  the  vein. 
That  had  to  be  retained  in  its  place  by  supports. 

Q.  Is  it  possible  to  work  that  mine  anywhere,  where  ore 
is  taken  out,  without  timbering? 

A.  'No,  sir;  I  should  say  not.  As  soon  as  ore  is  taken 
out,  the  space  left  must  be  filled  with  timbering. 

Q.  Is  it  possible  for  any  amount  of  timber,  any  reasona- 
ble amount  of  solid  timber,  to  stand,  without  the  spaces  be- 
tween the  timber  being  filled  up? 

A.  No,  sir;  considering  the '  swelling  of  the  rock,  it 
would  be  apt  to  throw  it  over. 

Q.  Is  it  usual,  and  do  you  consider  it  prudent,  to  fill  up 
each  floor  as  you  ascend  from  the  track  floor  up — to  fill  up 
with  debris,  waste  rock,  dirt,  earth,  in  between  the  tim- 
bers? 

A.  Well,  it  would  have  to  be  done.  I  don't  know  wheth- 
er it  would  be  safe  or  not  without. 

Q.  It  is  done,  isn't  it? 

A.  It  has  to  be  done? 

Q.  All  got  to  be  filled  in  ? 

A.  Yes,  sir. 

Q.  N"ow,  you  were  asked  tne  other  evening  by  Mr.  Sutro 
whether,  the  timbers  wouldn't  last  much  lonsrer  under 
other  circumstanpes,  and  I  believe  the  conclusion  arrived 
at  was  that  tliey  would  last  thirty  years. 

A.  In  such  a  locality,  if  there  were  proper  ventilation? 

Q.  Yes,  sir? 

A.  Yes,  sir. 
•     Q.  I^ow,  then,  is  it  possible  to  ventilate  these  mines, 
after  they  have  been  worked  out  in  this  way  and  filled  in, 
so  as  to  preserve  the  timbers  ? 

A.  -No,  sir. 

Q.  You  became  fujly  well  acquainted  with  the  superin- 
tendents while  you  were  out  there,  did  you  not? 
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A.  Yes,  sir;  we  were  constantly  thrown  together.  We 
sought  information  constantly  from  them,  and  became 
quite  well  acquainted  with  them. 

Q.  Taking  them  generally,  were  they  men  of  character 
and  intelligence? 

A.  Yes,  sir;  decidedly  so.  They  were  men  of  charac- 
ter and  standing,  and  men  that  were  entitled  to  the  confi- 
dence certainly  of  their  employers  and  of  the  public,  I 
think. 

Q.  Bid  you  hear  anything  said  against  them  while  you 
were  there;  any  of  them  at  all? 

A.  i!Tot  generally;  no,  sir. 

Q.  You  have  been  asked  if  these  men  were  not  coerced. 
At  least,  that  is  the  substance  of  the  question — whether 
they  were  not  coerced  into  making  these  reports? 

Mr.  SuTRO.     That  question  was  never  asked. 

Mr.  Sunderland.  Did  you  see  anything  while  you  were 
there  to  indicate  or  lead  you  to  suspect  anything  of  the 
kind? 

A.  I  saw  nothing  that  would  lead  me  to  suppose  that 
any  coercion  had  been  exercised  at  all.  One  party  came 
to  us  to  give  us  information,  who  stated  he  was  a  miner, 
and  that  he  came  to  give  us  information  privately,  and  that 
he  did  not  wish  his  name  mentioned  in  any  way,  because 
it  might  injure  his  prospects  with  his  employers.  That 
was  the  only  case. 

Q.  Ile^was  not  a  superintendent? 

A.  .!N"o,  sir;  a  miner. 

Q.  A  common  miner? 

A.  Yes,  sir.  But  I  don't  know  that  he  was  a  common 
miner.    He  was  either  a  common  miner  or  a  foreman. 

Q.  What  was  your  judgment  as  to  the  manner  in  which 
the  mines  were  worked  there?  Did  anything  suggest 
itself  to  your  mind  that  would  be  an  improvement  upon 
the  present  mode  of  working  the  mines? 

A.  Well,  yes,  sir.  We  thought  of  several  matters  that 
might  be  improved  upon. 

Q.  What  were  they,  general? 
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A.  We  thought  that  compressed  air  could  be  used  to 
advantage  and  with  economy  in  working  in  the  drifts  and 
shafts,  and  that  lower  stations  might  be  established,  and 
engines  run  b}^  compressed  air  sent  ddwn  from  the  surface, 
thus  very  much  increasing  the  economy  of  working  and 
prospecting  in  the  mines. 

Q.  Could  that  be  done  as  well  with  as  without  the  tun- 
nel? 

A.  Yes,  sir;  I  think  it  could. 

Q.  Aside  from  that,  are  the  mines  intelligently  worked  ? 

A.  They  appeared  to  be. 

Q.  What  kind  of  energy  is  displayed  in  the  working  of 
the  mines  and  prospecting  for  ore? 

A.  I  should  say  very  great.  They  appeared  to  under- 
stand their  business,  and  to  be  working  for  the  purpose  of 
making  just  as  much  money  for  their  different  companies 
as  they  possibly  could.  In  those  mines  where  they  were 
getting  out  ore  they  were  making  everything  jump.  They 
were  taking  out  of  the  Crown  Point,  for  instance,  250  tons 
a  day  with  hemp  ropes. 

'  Q.  This  report  of  Captain  Day  has  been  criticized.  I 
think  very  likely  some  members  of  the  committee  may 
have  been  misled.  Look  at  page  28  of  the  report.  I  will 
get  you  to  state,  so  that  it  may  go  down  in  the  written  tes- 
timony, what  Captain  Day  says  is  the  actual  cost  of  the 
construction  of  the  shaft  from  720  feet  to  1,002  feet,  being 
282  feet,  the  total  advance.   What  is  the  total  cost  per  foot  ? 

A.  Total  cost  per  foot  $74  31J. 

Q.  While  you  were  there  did  he  profess  to  know  any- 
thing about  the  cost  of  any  other  portion  of  the  shafts  than 
that  upon  which  he  reports  ? 

A.  ^o^  sir;  I  understood  him  to  give  the  data  that  he 
professed  to  know' was  correct  from  his  own  knowledge. 

Q.  ^o  you  ftnow  how  long  he  had  been  superintendent 
of  that  mine?  '     '     '"  '        ''     '  ^ 

A.  ItTo,  sir;  I  think  not  long,  however. 

Q.  Did  you  understand  from  him  whether  he  ever  sunk 
that  distance  or  not — that  282  feet? 
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A.  That  was  what  I  understood. 

Q.  That  was  what  he  himself  had  sunk? 

A.  Yes,  sh';  that  is  about  a  year's  work. 

Q.  Well,  now,  suppose  the  company  had  levied  the 
assessments  spoken  of  by  Mr.  Sutro  the  other  evening,  and 
expended  the  money  claimed  by  him,  would  that  change 
your  opinion  of  the  correctness  of  this  statement  of  facts 
by  Captain  Day? 

A.  ^o,  sir;  the  items  of  cost  are  given  clearly,  with  the 
amounts  for  each. 

Q.  You  don't  know  how  much  money  has  been  ex- 
pended in  litigation,  do  you? 

A.  No,  sir. 

Q.  Did  you  learn  anything  while  you  were  there  about 
the  cost  of  lawsuits  in  early  times? 

A.  Yes,  sir;  I  heard  them  talking  generally  about  the 
large  sums  expended  in  lawsuits. 

Q.  You  heard  amongst  other  things,  I  suppose,  about 
importing  Professor  Silliman  out  there  to  testify  in  cases? 

A.  Yes,  sir. 

Q.  Well,  I  suppose  you  know  there  may  be  large  ex- 
penditures in  a  mine  in  that  country,  where  titles  are  un- 
certain, and  where  there  are  adverse  claims  of  title  to  the 
same  property,  outside  of  the  mere  sinking  of  a  shaft,  or 
running  of  a  drift  ? 

A.  I  believe  that  is  given  in  King's  report. 

Mr.  Shober.  You  mean  outside  expenditures.  General? 

Mr.  Foster.  All  the  items  of  expense.  It  shows  that 
very  clearly. 

Mr.  Sunderland.  I  wish  you  would  find  that.  General, 
if  you  can. 

Mr.  Foster.  Here  is  the  Savage  mine.     I  can  give  that. 

Q.  Just  state  it. 

A.  Tliis  gives  the  cost  for  three  years,  1867,.  1868,  and 
1869.     Will  the  last  year  be  sufficient? 

Q.  Yes. 

A.  It  is  this : 
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"Coat  of  officials $22,123  83 

Extracting  ore 158,675  75 

Materials  for  extracting  ore 53,406  61 

Prospecting  and  dead  work,  labor 34,838  00 

Prospecting  and  dead  work,  materials 23,394  31 

(This  is  on  page  153.) 

Accessory  work,  labor *  79,398  62 

Accessory  work,  materials 50,914  86 

Improvements,  labor 7,105  50 

Improvements,  materials 9,426  00 

Total  cost  of  mining,  labor 297,141  70 

Total  cost  of  mining,  materials 157,141  78"* 

Then  come  the  incidentals: 

"Assaying  ore $3,528  19 

Assaying  bullion P 8,740  82 

Surveying 1 ,850  00 

Office  expenses 1,157  60 

Exchange.. 3,254  70 

Housekeeping 2,843  15 

Legal  expenses ^  2,200  00 

Taxes..... 19,486  73 

Sundries 3,017  19 

'   Making  the  total  cost  of  production 480,361  86" 

That  is  for  the  Savage  mine.  The  Hale  and  Norcrpss 
is  given  on  the  other  page. 

Q.  Well,  that  will  he  sufficient.  I  wanted  to  show  that 
there  are  other  expenses  than  sinking  a  shaft.  There  was 
some  question  made  as  to  the  accuracy  of  the  estimate 
here  for  the  cost  of  raising  ore,  on  the  basis  of  raising  216 
tons  a  day.  It  is  on  page  29.  It  is  216  tons,  1,750  feet, 
2dj\  cents  a  ton.  Is  there  anything  in  that  report  of  Cap- 
tain Day  to  show  that  that  is  anything  but  a  mere  estimate. 
Is  that  stated  to  be  the  actual  cost  of  raising  ore  from  that 
mine,  or  did  you  so  understand  it  when  you  were  there? 

A.  This  report  was  made  to  us  after  we  left.  In  consid- 
ering it,  we  at  first  took  the  idea  that  that  was  the  actual 
cost;  but,  upon  lookiq^  at  it  again,  we  saw  at. once  what 
it  was:  that  it  was  intended  to  be  an  estimate  only. 

Q.  An  estimate  of  what  it  would  cost  ? 

A.  What  it  would  cost  under  the  circumstances  stated 
here. 

Q.  If  he  had  that  much  ore  to  raise  ? 

A.  Yes.    And  not  the  actual  cost  of  anything  they  were 
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getting  out  of  the  mine.  The  items  of  expense  are  given 
there.  They  comprise  the  wages  of  the  engineers,  fire- 
men, and  wood  haulers,  the  cost  of  wood  and  materials, 
and  the  interest  on  machinery,  and  the  wear  and  tear  of 
machinery. 

Q,  What  do  you  think  of  that  estimate  now,  not  only 
■  from  that  report,  but  from  what  you  saw  at  other  mines, 
and  from  what  you  learned  of  the  cost  of  raising  ore  where 
there  is  that  quantity  to  be  raised  from  the  mines  ? 

A.  I  think,  if  the  ore  is  hoisted  in  the  way  he  describes, 
by  using  a  double  cage,  one  going  up  while  the  other  is 
going  down,  under  the  circumstances  he  sets  forth,  it  is  a 
fair  statement,  as  far  as  I  can  judge. 

Q.  On  page  30  he  gives  the  actual  cost  of  pumping  from 
the  700-foot  level? 

A.  Yes,  sir. 

Q.  With  the  items  of  expense  ? 

A.  Yes,  sir. 

Q.  Have  you  any  reason  to  doubt  the  accuracy  of  that 
report? 

A.  [tsTo,  sir.  I  have  looked  those  items  over  carefully, 
and  the  amounts  put  down  beside  each,  and  I  think  they 
are  fair  and  reasonable.  I  think  it  would  cost  as  much  as 
stated. 

Q.  He  states  as  a  fact  that  that  is  what  it  costs,  that  that 
was  the  actual  cost  ? 

A.  The  prices  are  reasonable.  The  statement  bears  upon 
its  face  every  indication  of  being  truthful. 

Q.  On  the  same  page  he  gives  you  the  decrease  of  water 
from  June,  1870,  to  May,  1871.  What  was  the  information 
that  you  derived  while  there  of  the  decrease  in  the  quantity 
of 'watei*  ill 'desc'endilig  in  the  mines',^ generally? 

A.  It  was  reported  to  us  while  we  were  there,  and  also 
was  stated  in  their  reports  that  we  received  afterwards, 
tha^,  as  a  general  thing,  as  you  went  down  the  quantity  of 
water  steadily  diminished,  and  in  some  mines  it  had  entirely 
disappeared  and  the  mines  were  dry.  The  only  water  that 
was  in  some  of  these  mines  was  what  they  call  seepage 
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from  above:  in  other  words,  the  percolation  of  the  surface 
water  down  the  shafts. 

Q.  From  your  information  as  to  the  decrease  of  water 
in  going  down,  is  there  anything  unreasonable  in  the  state- 
ment of  Captain  Day,  that  in  twelve  months  the  water  de- 
creased from  eighteen  inches  to  seve^  ? 

A.  1^0,  sir ;  there  is  not. 

Q.  Did  you  ever  observe,  General,  a  well  in  the  street, 
at  the  upper  end  of  Gold  Hill,  just  at  the  right  in  going 
down  from  Virginia  City,  just  above  where  the  mines  have 
been  worked,  not  quite  so  far  from  the  west  as  where  they 
were  worked  on  top,  but  pitching  to  the  east,  so  that  they 
must  necessarily  have  been  worked  under  the  well  ?  Did 
you  not  observe  that  well  while  you  were  there? 

A.  Ko,  sir. 

Q.  Do  you  know,  or  did  you  learn,  while  you  were  there, 
as  to  what  retained  the  water.  First  I  will  ask,  in  your  opin- 
ion where  does  the  water  found  in  the  Comstock  come 
from  ? 

A.  It  is  apparently  surface  water,  and  the  water  seemed 
to  be  held  near  the  surface. 

Q.  By  what  ? 

A.  By  means  of  clay  seams  intersecting  each  other,  and 
forming  bowls  or  reservoirs.  In  these  bowls  or  reservoirs 
the  water  was  held,  and  it  was  only  when  these  reservoirs 
were. tapped  or  penetrated,  that  the  water  ran  out  into  the 
mines. 

Q.  Then,  when  a  reservoir  is  exhausted  ? 

A.  They  find  no  more  water  until  they  tap  another  one. 

Q.  I  understand  you  to  say  that  these  come  less  fre- 
quently as  you  descend  into  the  lode  ? 

A,  Yes,  less  ^frequently  and  of  less  magnitude. 

Mr.  Shober.  Was  the  quantity  of  water  in  these  bowls 
large? 

A.  Yes,  sir ;  very  large  in  some  cases^  taking  days  and 
weeks  sometimes  to  free  the  mine  from  the  water  that 
would  pour  in.  It  would  defy  the  pumps  for  a  long  time, 
but  eventually  the  pumps  would  get  ahead,  and  finally 
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clear  the  mines  entirely.     That  was  the  case  in  the  Savage 
and  Hale  and  iJ^orcross. 

Mr.  Sunderland.  In  criticizing  the  accuracy  of  Captain 
Day's  report,  Mr.  Sutro  read  an  extract  from  that  report, 
on  the  26th  page,  in  reference  to  taking  the  men  in  through 
the  tunnel.     He"  say«: 

"We  have,  to  begin  with,  (page  19,  Sutro  tunnel,)  3,000  miners  to  carry  to 
and  from  their  work  an  average  distance  from  the  mouth  of  the  tunnel  of 
four  and  a  half  miles."  g 

jN'ow,  that  tunnel  comes  in  nearly  at  right  angles  to  the 
Comstock,  does  it  not  ? 

A.  Yes,  sir;  nearly  at  right  angles. 

Q.  I  understand  the  idea  to  be,  that  there  is  to  be  an  end- 
less chain  here,  to  which  chain  is  to  be  attached  cars  to 
carry  the  men  in? 

A.  Yes,  sir. 
,  Q.  Do  they  go  beyond  the  point  of  intersection  of  the 
tunnel  and  the  lode  ? 

A.  Yes,  sir. 

Q.  How  are  you  going  to  get  round  here  a  mile  and  a 
half  or  two  miles  below? 

A.  Oh,  they  can  easily  carry  the  endless  chain  any  dis- 
tance, or  they  can  have  other  chains  to  take  up. 

Q.  Well,  now,  when  you  get  your  men  in  here  at  the 
end  of  the  main  tunnel,  half  of  them  will  probably  want  to 
go  north  and  half  of  them  south.  How  are  you  going  to. 
distribute  them  ? 

A.  Well,  that  is  a  detail  that  I  haven't  thought  of  I 
don't  know  what  their  idea  is,  but  that  could  be  arranged 
by  having  two  stationary  engines  here,  one  to  run  this  por- 
tion and  one  to  run  that  portion,  and  then  a  third  one  at 
the  mouth  to  run  the  cars  on  the  straight xcourse. 

Q.  Well,  then,  when  you  get  in  here,  that  would  neces- 
sitate the  stopping  and  changing  of  course? 

A.  ^o,  sir.     They  can  run  them  right  along. 

Q.  They  cannot  run  both  ways? 

A.  Well,  the  chain  runs  up  that  way  and  comes  down 
this. 
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Q.  I  understand  that.  But  for  the  branches  you  have 
to  have  another  chain? 

A.  The  track  will  carry  the  cars  right  round.  The 
brakeman  will  let  go  the  rope  here,  from  the  leading  car, 
which  carries  the  train,  and  the  momentum  will  carry  it 
round  so  that  he  can  catch  hold  of  that  rope. 

Q.  Then  what  do  these  men  do  that  go  up  here  two 
miles  ? 

A.  They  must  have  a  switch  here,  and  they  will  switch 
off.  Certain  cars  must  go  one  way  and  certain  cars  the 
other.  These  rear  cars  switch  off,  and  tho}^  have  less  speed, 
so  that  they  can  change  the  speed  in  time  to  turn  them  in 
there  in  order  to  go  their  way.  I  think  that  could  be  ar- 
ranged. 

Q.  Well,  then,  when  they  get  in  here,  suppose  they  get 
in  without  changing  cars  at  all.  They  get  round  here  to 
this  point,  [indicating  on  map.]  There  are  several  mines 
along  here  where  they  have  got  to  stop. 

A.  Yes,  sir. 

Q.  Then  they  have  got  to  get  in  a  cage,  and  either  go  up 
or  down  to  get  to  the  point  where  they  have  to  work. 
Don't  you  think  that  would  take  a  longer  time  than  to  go 
down  the  shafts  as  they  do  now  ? 

A.  Yes,  it  would  take  longer.  It  wouldn't  take  mucH 
longer.  It  would  take  them,  probably,  to  go  five  miles, 
thirty  minutes. 

Q.  Well,  we  must  remember  that  there  is  but  one  open- 
ing where  all  the  miners  have  got  to  get  into  the  Comstock, 
whereas,  as  now  worked,  each  mine  has  its  own  shaft  to 
let  its  men  down  in. 

Mr.  SuTRO.  Will  you  please  let  the  General  answer  your 
question,  Mr.  Sunderland? 

Mr.  SnNDEPLAND.  I  always  give  him  time  enough.  I 
certainlf  don^t*  mean  to^  go  on  without  it.  I  thought  he 
had  answered. 

Mr.  SuTRO.  Your  question  was  about  one  entrance  to  the 
Comstock,  and  the  General  made  no  reply  to  it. 
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.  Mr.  Foster.  What  was  the  question?  I  didn't  under- 
stand. 

Mr.  Sunderland.  I  merely  remarked  that,  goingthrough 
the  tunnel,  there  was  but  one  aperture  through  which  you 
could  get  into  the  Comstock. 

A.  Onlj^  one. 

Q.  As  matters  are  now,  you  get  down  into  every  mine 
through  its  own  shaft  ? 

A.  Yes,  sir. 

Q.  Do  you  think  that  it  costs  the  mining  companies, 
to  lower  their  men,  twenty-five  cents,  or  twenty-five  cents 
to  hoist  them  out  of  the  mine? 

A.  No,  sir. 

Q.  Does  it  cost  three  cents  ? 

A.  We  estimated  that  it  would  cost  oiore  than  that. 
We  estimated  that  it  would  cost  eight  cents.  That  was 
upon  the  supposition  that  ten  men  went  down  in  the  two 
cages. 

Q.  On  a  double  cage  ? 

A.  On  a  double  cage. 

Q.  Now,  I  get  it  up  to  twice  that  many  going  down? 

A.  I  am  not  sure  that  more  could  not  go;  but  when  I 
went  down  there  were  only  five  on  a  cage,  and  we  were 
pretty  well  crowded. 

Q.  Well,  now,  in  taking  timbers  in,  the  charges  allowed, 
under  this  contract,  are  twenty-five  cents  a  thousand,  giv- 
ing the  number  of  cubic  feet  as  I  read  you  this  evening — 
I  mean  a  ton.  Does  it  cost  anything  like  that  to  lower  the 
timbers  at  present  ? 

A.  I  should  think  not.  I  don't  know  what  the  cost  is^ 
though.     I  should  think  not. 

Q.  Well,  it  requires  no  power  to  lower  a  cage  down, 

does  it?     l{'  >'^     *   •■  ;  J'l  ;r    ,     ■;  . 

A.  No,  sir.  The  power  is  exerted  to  check  its  velocity, 
and  prevent  its  going  too  fast.  No,  sir;  I  think  timber 
can  be  lowered  at  the  rate  of  ten  to  twelve  cents  a  ton  by 
the  shafts  of  the  \nines. 

Q.  You  were  asked  here  whether  it  would  cost  as  much 
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to  float  timbers  down  the  Ciarson  river  to  the  mouth  of  the 
tunnel,  or  to  a  point  opposite  to  the  mouth  of  the  tunnel, 
as  it  does  to  take  them  to  Virginia  City  and  Gold  Hill,  as 
they  are  conveyed  there  now.  t  will  read  you  the  ques- 
tion : 

"  Q.  Do  you  think,  General  Foster,  that  it  would  cost  as  much  to  'deliver 
timber  from  the  mouth  of  the  tunnel,  by  floating  it  down  the  river,  as  it  would 
to  carry  it  from  Virginia  City? 

"A.  No,  sir. 

"Q.  Mr.  Day  Rays  it  would  cost  more,  because  it  is  farther  off.  Do  you 
know  at  how  much  less  cost  it  could  be  delivered  at  the  mouth  of  the  tunnel 
than  at  Virginia  City  ? 

"A.  No,  sir;  I  do  not  know.  Just  as  much  cheaper  as  floating  timber 
down  is  cheaper  than  carrying  it  on  a  railroad." 

Q.  Do  you  know,  General,  whether  it  has  been  done — 
floating  timbers  down  the  river? 

A.  It  certainly  can  be  done,  if  a  flume  is  prepared  for 
the  purpose,  and  the  canal  extended  directly  to  the  mouth 
of  the  tunnel. 

Q.  With  the  present  obstructions  in  the  river,  is  it  pos- 
sible to  float  any  timbers  down  at  all? 

A.  "Not  as  the  arrangement  is  now;  no,  sir. 

Q.  Then,  before  timbers  can  be  floated  down  there,  it 
would  be  necessary  to  acquire  a  title  to  that  property  along 
the  river  of  the  men  who  have  a  right  to  and  do  obstruct 
the  river? 

A.  Well,  it  would  be  necessary  to  provide  a  water  flume 
of  some  kind. 

Mr.  Sessions.  Outside  of  the  river? 

A.  Yes,  sir;  outside  and  parallel  to  it.  Whether  that 
would  involve  the  getting  of  titles  to  the  water  privileges 
I  am  not  able  to  say.  But  a  water  flume  would  have  to 
be  provided. 

Mr.  Sunderland.  And  in  order  to  make  a  flume  outside 
of  the  river,  you  must  take  so  much  water  from  the  river 
and  the  mills  that  are  there  now?  . 

A.  Yes,  sir. 

Q.  The  chairman  of  the  committee,  the  other  evening, 
asked  a  question,  which  presupposes  the  existence  of  a  cer- 
tain state  of  facts  on  the  Comstock,  amongst  which  was 
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considerable  ignorance  on  the  part  of  everybody  living  ont 
there;  and  I  want  to  have  your  opinion  about  it: 

"In  a  geological  point  of  view,  as  a  question  of  national  importance,  to 
determine  the  richness  of  the  mines  and  to  pursue  a  systematic  method  by 
■'.vhich  that  can  bo  attained,  and  cutoff  these  experiments  that  are  making  in 
a  fugitive  manner,  owing  to  limited  capital,  lack  of  experience,  organizations 
fraught  with  jealousies,  and  perhaps  a  lack  of  skilled  labor,  would  it  not  be 
of  very  great  advantage  to  the  country  and  to  the  world  to  determine  the 
richness  of  these  lodes  at  a  great  depth  at  the  national  expense?" 

Now,  in  the  first  place,  I  want  to  ask  you  if  experiments 
upon  the  Comstock  are  made  in  a  fugitive  manner? 

A.  Well,  not  apparently  at  this  time;  the  mining  is 
pretty  systematic  there  now. 

Mr.  Sessions.  What  do  you  mean  by  "fugitive?"  In 
what  sense  is  that  word  used? 

Mr.  Sunderland.  It  was  used  by  a  member  of  the  com- 
mittee. 

Mr.  Sessions.  Did  he  intend  by  it  that  it  was  mere  guess- 
work, at  hap-hazard  ? 

Mr.  Sunderland.  I  suppose  so. 

Mr.  Sessions.  I  recollect  the  expression  he  made. 

Mr.  Sunderland.  "Owing  to  a  limited  capital."  Did 
you  see  any  evidence  of  a  want  of  capital  on  the  Comstock 
for  working,  or  making  any  necessary  improvements  for 
forwarding  the  interests  of  the  mine  owners  ? 

Mr.  Foster.  No,  sir;  I  saw  no  evidence  of  any  want  of 
capital. 

Q.  On  the  contrary,  did  you  not  see  every  evidence  that 
all  the  capital  required  was  to  be  had?  Next,  "  lack  of  ex- 
perience." Did  you  see  any  want  of  experience  by  men 
who  were  in  charge  of  the  mines? 

A.  No,  sir.  They  appeared  to  be  thoroughly  compe- 
tent and  thoroughly  versed  in  the  business,  as  far  as  I 
could  judge. 

Q.  Men  who  had  been  engaged  in  mining,  I  suppose, 
generally,  for  some  years,  were  they  not? 

A.  Yes,  sir. 

Q.  "Organizations  fraught  with  jealousies."  Do  you 
know  of  any  jealousies  existing  there  between  diiferent 
organizations,  or  between  different  individuals,  that  have 
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interfered  with  the  effectual  working  of  any  of  the  mines? 

A.  Well,  I  can't  say  that  I  do,  or  that  I  heard  of  any. 

Q.  There  are  jealousies,  I  suppose,  everywhere;  but  I 
want  to  know  whether  those  jealousies  interfere  with  the 
effective  and  effectual  working  of  the  mines  ? 

A.  ]N"o,  sir;  I  cannot  say  that  I  know  of  any  case  in 
which  we  heard  anything  of  that  kind  while  we  were  out 
there.  We  heard  of  strifes  for  the  possession  of  the  stock 
of  different  mines 

Q.  As  a  matter  of  course. 

A.  And  of  mine  owners,  but  I  do  not  know  that  they 
interfered  with  the  effective  working  of  those  mines. 

Q.  Was  there  any  lack  of  skilled  labor  there  ? 

A.  I^To,  sir.     There  was  the  greatest  abundance  of  that. 

Q.  I  will  read  now  from  a  speech  of  Mr.  Sutro,  which 
you  have  attached  to  your  report,  on  page  64: 

•'The  tunnel,  they  know  full  well,  is  the  key  to  this  mountain  and  these 
mines,  and  will  and  must  control  and  own  this  whole  district.  If  that  fun- 
nel is  constructed  by  third  parties,  their  monopoly  will  be  utterly  broken  up 
and  ended." 

1:^0 w,  upon  the  next  page  I  will  read  you  a  short  extract, 
the  second  paragraph  from  the  top : 

"Eouse  up,  then,  fellow-citizens.  You  have  no  Andrew  Jackson  among 
you  to»  crush  out  the  bank  which  has  taken  your  liberties,  but  you  have  the 
power  within  yourselves.  I  do  not  mean  to  incite  you  to  any  violence;  I  do 
not  mean  toJkave  j'ou  assert  your  rights  by  riot,  force,  and  threats.  That 
would  be  unwise,  unnecessary,  and  would  only  recoil  upon  yourselves.  'But 
I  do  mean  to  say  that  you  can  destroy  your  enemy  by  simple  concert  of 
action.  Let  all  of  you  join  in  together  to  build  the  Sutro  tunnel;  that  is  the 
way  to  reach  them.  They  do  already  tremble  lest  you  will  act;  they  know 
you  will  form  a  great  moneyed  power,  and  that  you  will  own  the  mines : 
they  ki^w  it  will  cement  you  together." 

I  will  ask  if  you  heard,  while  you  were  there,  the  utter- 
ance of  any  feeling  to  be  compared  with  this? 

A.  Well,  I  don't  know  exactly  what  you  mean,  whether 
you  mean  the  feeling  of  antagonism? 

Q.  Yes,  sir;  such  jealousies  by  one  mine  toward  another, 
or  by  any  body  against  the  mines,  or  the  men  ■svho  were 
working  the  mines? 

A.  No,  sir.  We  heard  no  violent  sentiments  Qf  that 
kind  uttered.  This  appears  to  have  been  aimed  against 
the  Bank  of  California. 
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Q.  And  the  owners  of  the  Comstock  mines? 

A.  No,  sir;  we  heard  no  violent  sentiments  uttered 
against  either  the  California  Bank  or  the  owners  of  the 
mines.  .  ' 

Q.  You  know  there  are  mines  there  owned  by  parties 
who  are  not  in  concord  with  the  Bank  of  California,  don't 
you? 

A.  Yes,  sir. 

Q.  Are  they  equally  opposed  to  the  construction  of  the 
tunnel  upon  the  terms  proposed  as  the  friends  of  the  bank? 

A.  Well,  I  cannot  say  that  they  are  equally  opposed.  I 
would  hardly  like  to  say  that. 

Q.  Are  they  opposed  to  the  construction*  of  the  tunnel 
upon  the  terms  proposed,  the  payment  of  this  royalty  and 
other  charges  ? 

A.  Yes,  sir;  they  were  opposed  to  it  upon  the  grounds 
of  the  payment  of  the  royalty.  That  appeared  to  be  the 
great  objection  with  j)arties  who  seemed  otherwise  to  be 
friendly  to  the  tunnel  project. 

Q.  On  page  33  of  the  report  is  the  cost  of  raising  water 
in  the  Gould  and  Curry  mine,  the  statement  of  General  Bat- 
terman : 

"The  cost  of  raising  the  water  in  this  mine  from  a  depth  of  825  feet,  also 
running  pump  while  sinking  to  1,300-foot  station,  has  been  $60  per  day,  the 
quantity  of  water  raised  about  3,500  gallons  per  hour.  w 

"  The  capacity  of  the  pumps  is  6,500  gallons  per  hour.  I  estimate  the  cost 
of  pumping  from  a  depth  of  2,000  feet,  working  pump  to  full  capacity,  at  |83  60 
per  day.  This  estimate  includes  wood,  engineers,  fireman,  pitman,  &c.  From 
this  estimate  of  cost  should  be  deducted  the  value  of  the  water." 

Then  he  goes  on  to  give  the  actual  cost  of  pumping  per 
}^ar,  and  the  value  of  the  water  sold.  Have  you  any  reason 
to  doubt  the. accuracy  of  that  statement? 

A.  Ko,  sir. 

Q.  Has  not  General  Batter  man  a  great  deal  of  positive 
character  in  him? 

A.  Yes,  sir. 

Q.  Is  he  not  reputed  to  be  a  very  reliable  man  out  there  ? 

A.^Yes,  sir;  very  reliable  and  accurate,  and  his  books, 
as  far  as  we  could  judge  by  casual  inspection,  appeared  to 
be  well  kept. 
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Q.  Speaking  of  books,  I  don't  know  whether  I  asked 
you  3  not,  but  I  will  now:  Did  you  apply  to  any  body, 
to  any  superintendent  or.  clerk  of  any  mine  there,  for  ac- 
cess to  any  books?   -vlloV    ydl   !•{  'iri;;hrj'j4'.M')'      ■•'[' 

A.  Yes,  we  askedlto  Ibok^  at  Mri^Battermttii's  books; 
at  Colonel  Requa's.  .They  were  shown  us.  And  General 
"Wright,  Major  King,  and  Professor  Newcomb  looked  at 
them,  but  not  in  the  thorough  way  that  would  be  necessary 
to  examine  them  and  make  detailed  statements.  I  looked 
also  at  Colonel  Batterman's /books,  and  they  appeared  to 
be  very  detailed,  containing  the  different  expenditures  un- 
der different  heads.         > 

Q.  The  cost  of  pumping?  T   . 

A.  Yes,  sir.    ;  ^^  ,:•  . ' '  :  :■ 

Q.  The  cost  of  radsiiig  idre? 

A.  Yes,  sir.    -i.  nrn  oiU  '!:•  n   'r-, 

Q.  The  cost  of  timbers  ?  .- .I'-^-^l^i'. 

A.  Yes,  and  prospecting,  accessory  work,^'dead-  work, 
and  all  those  heads  similar  to  what  I  have  read  in  that  re- 
p^ilH^.  I'lOTO 'iv\  "" i  .9d,  bli.'  •:  si  :^iidi 

Q.  So  that 'there  :would  be  no  difficulty^,  tK'en,  in  ascer- 
taining the  exact  amount  of  the  cost  in  pumping  from  the 
works  of  any  company  ? 

A.  I  should  think  not.     'No,  sir;  no  difficulty  at  all. 

Q.  iJsTor  the  cost  of  sinking  a  shaft  ? 

A.  IsTo,  sir;  pught  not  to  be.  Every  penny  appeared  to 
have  been  entered  under  the  appropriate  head,  whether  ex- 
pended for  labor  or  materials.    .  ^^• 

Mr.  Sunderland.  I  believe  I  think  of  nothing  else  now 
to  ask  the  General.     Some  questions  may  occur  to  me  ;  if 
so,  I  will  ask  the  chairman  to  permit  me  to  ask  them. 
.   Mr.  Shober.  I  would  like  to  ask  one  question.  .  How 
deep  was  the  deepest. shaft  into  which  you  went?  ^^  .-iV. 

A.  It  was  a  little  over  1,700  feet  below  the  initial  ipoiat; 

Q.  Did  you  go  to  the  bottom  ?  ^^<"    o;? 

A.  No,  sir;  we  didinot.     They  had  not  the  arrange- 
ments perfected  for  going  down  in  the  incline.     We  could 
have  climbed  down,  but  as  it  was  400  feet  down  on  this 
10 
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tbfe  bottom  of  it.  • 

Q.  "What  was  the  temperature  as  }ow  as  you  went? 

A.  The  temperature  in  the  Yellow  Jacket  was  about 
104°  and  106°  at  1,100  feet  ddpth.  Iii  the  Crown  Point  it 
"tvas  93°  and  94°,  the  difference  being  caused  by  the  draught 
Which  'comes  down  the  Crown  Point  and  through  into  th6 
Yellow  Jacket.  The  water,  the  rock,  and  the  air  showed 
by  the  thermometer  almost  the  same  temperature  at  the 
same  points.  We  tested  it.  We  went  to  some  of  the  head- 
ings where  the  temperature  was  110°. 

Q.  Did  you  ascertain  at  what  rate  the  temperature  rises 
as  you  descend? 

A.  We  tried  to  get  at  that  pretty  closely.  I  did  not  so 
much  as  Professor  Newcomb,  who  had  a  good  thermome- 
ter with  him.  We  tried  it  all  the  way  down.  As  far  as 
we  could  get  at  it  the  rise  was  ati  tncrea^e  of  1°  in  heat  for 
erery  55  feet  of  descent.  We  were  inclined  to  believe  the 
statements  that  at  the  lower  depths  it  was  a  little  larger 
increase;  that  is  to  say,  it  would  be  1°  for  every  54  feet, 
and  eventually  for  every  53  feet  as  you  go  down.  It  has 
been  estimatied  by  English  officers; that  according  to  that 
rate  4,000  feet  in  depth  would  be  the  limit  at  which  men 
could  work. 

Q.  At  that  rate  what  would  be  the  temperature  at  the 
tunnel  level? 

-X'A.  In  a  well- ventilated  shaft,  like  the  Crown  Point,  it 
would  be  about  97°  or  98°.  - 

Mr.  SuTRo.  Mr.  Sunderland,  have ^^ou  closed? 

Mr.  Sunderland.  I  said' so. 

Mr.  SuTRO.  Well,  sir,  I  believe  I  won't  go  into  any  re- 
cross-examination,  but  will  rest  now  wi-th  General  Foster. 

Mr.  Sessions.  Have  you  any  more  evidence  to  introduce 
to^niglit?        ^ii.r  •./.  ..: 'iovo  cuoil  Ji  o 

Mr.  SuTRO.  ITone  to-night.  I  fem' told  "the  other  com- 
missioners will  be  here  either  to-morrow  or  next  day. 

■Mr.  Sessions.  Have  you  anything  further,  Mr.  Sunder- 
hiMt 
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Mr.  Sunderland.  I  have  not. 

Mr.  Foster.  There  was  one  point,  Mr.  Chairman,  on 
which  I  desire  to  be  informed.  I  do  not  know  whether 
the  committee  expected  me  to  make  that  calculation  that 
was  spoken  of  last  night  or  not. 

Mr.  SuTRO.  It  isn't  material. 

Mr.  Sessions.  If  the  parties  do  not  wish  it,  I  wouldn't 
like  to  put  you  to  the  trouble,  General. 

Mr.  SuTRO.  I  suppose  General  Foster's  testimony  will 
close,  then,  with  this  meeting. 

Mr.  Kendall.  I  would  like  to  ask  one  or  two  questions 
of  General  Foster  before  we  close  his  examination.  First, 
General,  I  would  like  to  ask  this  question:  What  would 
be  the  effect  upon  the  Comstock  lode  and  the  proceeds  of 
mining  operations  there  if  there  should  be  erected  at  the 
mouth  of  this  tunnel  reduction  works,  upon  the  model  of 
those  that  are  most  perfect  in  Europe,  for  the  purpose  of 
reducing  ores  upon  a  cheap  scale  and  in  a  thorough  man- 
ner? Please  state  fully  your  views  and  opinions  upon  this 
question  of  reduction  works  of  that  kind  if  they  should  be 
erected  there,  and  their  effect  upon  our  mining  interests  in 
that  part  of  the  countrj'. 

A.  I  can  hardly  give  an  idea;  as  to  the  effect,  although  I 
have  an  idea  that  reduction  works  properly  constructed 
would  stimulate  mining  in  that  section,  whether  constructed 
at  the  mouth  of  the  tunnel  or  not.  We  regarded  the  con- 
struction of  mills  and  reduction  works  at  the  rtiouth  of  the 
tunnel  as  an  absolute  necessity,  to  carry  out  this  project  to 
its  full  perfection.  If  these  be  not  erected  the  project  will 
be  a  failure.  To  carry  the  ore  from  the  mouth  of  the  tun- 
nel to  the  present  mills  would  make  it  cost  so  much  as  to 
be  ruinously  expensive.  It  wouldn't  answer  at  all.  The 
ore  now,  as  it  is  raised  through  these  shafts,  is  carried  to 
the  mills  by  a  down  grade.  To  reach  those  mills  at  the 
mouth  of  the  tunnel  will  be  either  through  a  sandy  soil  or 
a  dead  level  or  up  hill,  and  in  winter  the  going  up  hill 
would  be  out  of  the  question.  Transportation,  therefore, 
from  the, mouth  of  the  tunnel  to  the  present  mills,  is  not 
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to  be  thought  of.  So,  for  a  (Complete'  c£irrying  out  of  this 
project,  the- mills '61  u»t"'b6  at  the  mouth  of  the  tunnel. 
There  reduction  works  shouM  be  constructed,  so  as  to  sim- 
plify and  cheapen  the  process,  if  possible.  Unless  that  is 
done,  the  project  cannot  receive  our  recommendation  at  allV 

Q.  Do  you  consider  the  erection  of  such  works  upon  a 
larg'e,  complete,  and  perfect  pla^  desirable  to  facilitate 
mining  operations  in  that  part  of  the  country  ? 

A.  Yes,  sir. 

Q.  Why  so?     State  fully,  if  you  please,  your  reasons. 

A.  I  mean  yes,  if  it  can  be  clearly  ascertained  that  they 
c^h  be  established  with  an  economy  in  the  reduction  of  the 
ores.  That  is  not  yet  fully  established.  We  don't  pretend 
to  report  upon  that.  We  only  report  what  we  have  heard. 
We  don't  vouch  for  the  truth  of' these  statements  at  all. 
If  we  had  had  time,  and  had  been  directed  to  go  to  Ger- 
many and  England,  we  could  have  obtained  statements 
there  that  woujd  have  enabled  us  to  assert  more  positively 
in  regard  to  this  thing;  but,  as  it  is,  we  do  not  know 
whether  those  statements  are  true  or  not,  whether  that 
economy  that  they  claim  can  be  attained  in  this  country, 
on  account  of  the  high  cost  of  labor.  If  a  commissioh 
should  go  to  Europe  and  come  back,  and  report  that  it 
would  be  economy  to  introduce  the  system,  there  is  the 
place,  above  all  others,  where  mining  is  most  expensive 
and  extensive,  to  construct  these  reduction  works. 

Q.  Is  the  difference  in  the  price  of  labor  the  only  thing 
that  throws  a  doubt  upon  this  question  ? 

A.  The  price  of  labor  and  all  materials  in  this  country 
are  the  great  obstacles.  The  price  of  materials  is  as  much 
enhanced,  and  perhaps  more  so,  than  the  price  of  labor. 
I  do  not  pretend  to  say  that  operations  could  be  cheapened 
here  to  an  extent  that  would  warrant  the  erection  of  great 
reduction  works;  biit,  if  it  be  clearly  ascertained  that  such' 
be  the  case,  it  would  be  of  great  value,  I  think,  to  that 
industry  to  have  the  experiment  tried.  ]^ow  the  ores 
from  the  Emma  mine,  I  think,  are  sent  to  England  for 
reduction.     Well,  there  is  the  transportation,  which  is  an 
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absolute  loss,  because,  if  reduction  works  were  made  in 
this  country  similar  to  those  at  Swansea,  that  could  be 
saved  to  the  country. 

Mr.  Shober.  Are  the  ores  shipped  in  that  waj  ground 
up? 

A.  I  believe' hot,  sir.  They  select  the  ore  they  send, 
and  send  only  the  richest. 

Mr.  Kendall.  Is  there  not  great  waste  attending  such 
operations  as  that?  . 

A.  I  can't  say.  I  never  witnessed  the  operations.  I 
only  know  it  from  reports.  They  send  the  ore  as  ballast 
usually,  wher}^  they  have  an  opportunity.  ]^o;  there 
wouldn't  be  much  more  than  there  is  in  coal,  I  should 
think. 

Q.  W^ll,  I  mean  the  waste  in  this  way:  the  necessity  of 
selecting  the  very  richest  ores  to  ship,  and  then  a  great 
quantity  of  the  lower  grades'  being  thrown  aside  as  worth- 
less. There  would  be  srreat  waste  in  that  way,  would  there 
not? 

A.  Yes,  sir. 

'  Mr.  Sunderland.  To  explain  these  answers  I  would  like 
to  ask  one  question:  Cannot  those  reduction  works  be 
erected  just  as  well  on  the  Carson  river  now,  with  acces- 
sibility to  the  railroad,  as  they  can  at  the  mouth  of  the 
tunnel  ? 

A.  Yes,  sir. 


Hearing  on  Friiuy  Evening^,  Feb.  23. 

Mr.  SuTRO.  I  desire,  now,  Mr.  Chairman  and  gentlemen 
of  the  committee,  to  proceed  with  the  examination  of  Pro- 
fessor Wesley  Newcomb,  and  first  I  wish  to  ask  a  few 
general  questions  in  regard  to  the  observations  of  the 
commissioners.  Professor,  would  you  be  kind  enough  to 
give  us  a  description  of  the  Comstock  lode? 

Mr.  E'ewcomb.  That  descHption  has  been  given  so  often, 
I  hardly  think  it  will  be  worth  while.  You  have  diagrams 
here.     Do  you  refer  to  the  lode  itself? 

Q.  Yes,  sir;  the  location — the  peculiarities  of  its  loca- 
tion. 

A.  Virginia  City  and  Gold  Hill  are  located  upon  the 
lode.  The  croppings  of  quartz  rock  are  above  the  city  a 
distance  of  some  hundreds  of  feet,  on  Mount  Davidson.  In 
the  first  place,  this  descended  to  the  west,  it  is  represented, 
for  about  a  hundred  feet  in  depth,  (some  say  200  feet ;  that 
didn't  come  particularly  under  my  observation;)  then  it 
diverted  from  its  course,  and  changed,  so  as  to  glide  off  to 
the  eastward,  going  directly  under  the  city.  The  whole 
extent  of  it  is  almost  &ve  miles — said  to  be ;  and  there  are 
workings  in  various  parts.  It  has  been  worked  the  whole 
extent ;  and  I  don't  know  but  what  places  have  been  taken 
up  beyond  it. 

Q.  Professor,  would  you  please  state  to  the  committee 
what  is  your  opinion  about  the  character  of  the  Comstock 
lode,  as  far  as  its  continuance  in  depth  is  concerned  ? 

A.  There  is  no  reason  that  can  be  given  why  it  is  not  a 
true  fissure  vein.  The  material  of  which  it  is  composed  is 
mostly  quartz,  with  what  are  technically  called  "horses" 
among  miners;  i.  e.,  the  falling  of  portions  of  the  hanging 
rock;  in  some  places  propylite  or  porphyry  in  the  vein 
matter. 

Q.  What  is  the  mode  of  working  these  mines  at  the  pres- 
ent day  ? 
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A.  By  shafts ;  mostly  by  elevating  the  ore  to  the  surface, 
and  carting  off  to  the  mills. 

Q.  In  working  these  mines,  have  they  passed  by  a  large 
quantity  of  ore  that  it  doesn't  pay  to  work  under  the  pres- 
ent mode  ? 

A.  From  representations  of  the  parties  in  connection 
with  the  mines,  yes.  I  asked  the  superintendents  the  ques- 
tion particularly,  and,  with  one  exception,  they  all  repre- 
sented that  there  were  immense  bodies  of  ore  there ;  they 
did  this  in  their  reports,  especially  the  Chollar  Potosi.  They 
are  in  hopes  the  time  may  come  when  the  cost  of  labor  and 
the  mode  of  reduction  will  be  so  cheapened,  that  they  will 
be  enabled  to  work  the  vast  bodies  of  ore  remaining  in 
their  mine  at  a  profit — ore  which  they  pass  by  at  the  pres- 
ent time. 

Q.  Did  you,  in  your  investigations,  examine  into  the 
character  of  the  country  through  which  the  tunnel  will 
pass,  to  see  whether  there  are  any  other  lodes  which  it 
would  cut? 

A.  Yes,  we  examined  some  mining  interests  where  they 
are  partially  opened  and  being  worked:  one  that  was  said 
to  be  upon  the  Great  Flowery  and  another  upon  the  Monte 
Cristo  lode. 

Q.  Yoif^say  on  the  Monte  Cristo  l6de?  Did  you  par- 
ticularly examine  it;  I  believe  you  visited  the  Occidental 
mine? 

'    A.  I  visited  the  Occidental  mine  and  the  Occidental 
mill,  and  examined  them  rather  particularly.  -^ 

Q.  Did  you  go  into  the  Occidental  mine?  "^ 

Ai' Yes,  sir. 

Q.  Have  they  any  ore  there  that  would,  under  certain 
circumstances,  pay  for  reducing  ? 

A.  They  were  not  at  work  upon  it  at  the  time  we  were 
there,  in  consequence  of  some  difficulty.  It  had  passed  into 
new  hands,  and  they  had  not  commenced  operations.  The 
parties  purchasing  it  have  confidence  that  it  will  be  profit- 
able to  work  more  or  less  of  it.  They  work  by  tunnels  in 
that  mine.     The  tunnel  they  use  is  in  1,850  feet.    It  has 
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another  tunnel  connected  with  it'  above.  The  upper  tun- 
nel we  did  not  examine.  It  was  the  lower  tunnel,  only  that 
we  passed  into.  We  found  a  current  of  air  passing  out 
quite  strongly  through  the  lower  tunnel.  '  • ''P 

Mr.  Sunderland.  From  what  direction  ? 
A.  It  formed  a  icommunication  between  the  upper  and 
lower  tunnels,  and  the  air  passed  in  at  the  upper  and  out 
at  the  lower. 

Mr.  SuTRO.  Did  you  visit  any  mine  on  the  Flowery  lode? 

A.  Yes,  sir;  we  visited  a  mine  that  was  said  to  be  upon 

.'that  lode,  (I  suppose  there  can  be  no  doubt  about  it;)  where 

there  wa&a  vast  body  of  crO'ppings  that  they  had  cut 

through  and  were  engaged  in  working;  it  was  more  like 

surface  digging.     They  had  also  penetrated  the  mountain 

in  various  places,  running  in  shafts  I  don't  know  iiow  far. 

Q.  Was  that  the  Lady  Bryan  mine? 

A.  That  was  the  Lady  Bryan. 

Q.  Was  there  a  large  quantity  of  this  low-grade  ore  at 
that  mine? 

A.  It  was  not  difficult  to  determine  this  fact,  because 
there  was  a  small-sized  mountain  on  it. 

Q.  Do  you  recollect  what  the  estimated  value  of  that  ore 
was? 

.  A.  I  asked  the  superintendent  of  the  mine  th^  question. 
He  answered  it  with'some  hesitation.  He  said  he  thouo:ht 
the  whole  mass  would  assay  §8  a  ton.  They  were  select- 
ing the  ore  and  up^ng  thefbest,,  Collecting  but  a  few  tons  a 
day;  I  think  it  was  four  or  five  tons  a  day  were  all  they 
got.     They  had  some  ten  men  only  at  work. 

Q.  Could  that  whole  mass  be  reduced  under  the  present 
mode  of  working  and  with  their  facilities  for  reducing  the 
ore? 

A.  Kot  with  profit,  sir. 
.    Mr.  Sunderland.  I  know  something  about  that.  J  spent 
some  money  to  try  it  myself  .  .     j  :. 

.    Mr.  Sutro.    It  could  not  be  done  under' the  present 
method  of  working, 
^.^^^r^.  I^^W</QMB.  Ife,  sir.    :         .   ,  .iiiUJ  i.iiA 
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^tiSyQ^  (professor,  whaH:  is  the  main  necessity  for  the  profit- 
able and  thorough  concentration  of  ore? 

A.  Proper  machiaery  and  abundance  of  water  are  the 
two  essentials. 

Q.  Have  they  an  abundance  of  water  at  Virginia  City 
for  the  purpose  of  concentrating  their  low-grade  ores  they 
•get  from  the  Comstock  lode? 

A.  There  was  great  complaint  of  the  want  of  water  when- 
i  was  there.     Isro,:sir;  there  is  not  sufficient  water. 

Q.  To  reduce  and  concentrate  the  ores  properly,  it  re- 
quires a  great  deal  of  water,  does  it? 

A.  There  is  a  great  waste  of  water  necessarily. 

Q.'  Water  is  the  first  condition? 

A.  Yes. 
-"j-iQ.  An  abundance  of  water? 

A.  That  is,  with  this  quality  of  ore.  There  are  certain 
ore's  which  require  no  water,  because  you  reduce  them  with 
heat.  For  instance,  there  is  the  argentiferous  galena, 
which  requires  an  entirely  different  operation. 

Q.  That  process  is  not  applied  there? 
.   A.  1^0,  sir.    '..■... 

Q.  All  the  processes  are  by  amalgamation,  I  believe? 

A.  All  by  amalgamation  that  I  ever  saw  there. 
<^ii  Q:  And  that  requires  a  great  deal  of  water?     Have  you 
-^nyidea  how  much  it  is  worth  an  inch  in  YirginiaV  City, 
per  month  ?  ':;:L' 

A.  Wellj  I-  have  heard  it  is  some  fabulous  sum,  more 
than  they  paid  for  it  in  California  before  the  present  rain- 
fall. 

h''Q.  Would  there  be  a  supply  of  water  for  concentrating 
purposes  at  the  mouth  of  the  tunnel,  from  the  water  which 
issues  from  the  tunnel  itself? 

A.  I  think  not,  sir. 

Q.  Could  a  sufficient  amount  of  water  be  supplied  by 
bringing  Carson  river  in  a  fljime.  to  the  moutja  of  the,tuii- 

nel?  .-^^liiui    Gilt    01   h0'Uj-/>'lU   ,  --rfj     JMru-       .l     ;?;? 

A.  It  could, if  the  water  were  utilized.  I  doubt  whether 
it  could  be  at  all  seasons  of  the  year,  without  constructing 
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a  dam  and  holding  it  in  a  reservoir.  By  holding  it  in  a  res- 
ervoir, it  might  be  accomplished. 

Q.  The  facilities  for  reducing  and  concentrating  ores 
would  be  much  greater  at  the  mouth  of  the  tunnel  than  ait 
Virginia  City,  would  they?  >      .  m,  v 

A.  Yes,  with  a  plentiful  supply  of  water.  , 

Q.  Have  they  any  supply  of  water  on  the  canons  where 
these  mills  are  now  located  ? 

A.  There  isn't  a  sufficient  supply.  They  are  all  under 
the  necessity  of  keeping  some  water. 

Q.  The  supply  is  very  limited  ? 

A.  The  supply  is  very  limited. 

Q.  Does  the  water  flow  from  one  mill  to  another  down 
the  canon,  and  is  it  used  over  and  over  again  ? 

A.  It  is  used  many  times  over  and  over  again.  Some- 
times it  is  pumped  up,  after  settling,  to  be  re-used. 

Q.  After  passing  through  a  mill  the  water  becomes  very 
muddy,  doesn't  it? 

A.  Yes.  But  after  awhile  it  settles,  and  they  take  up 
the  clear  water  to  be  used  again. 

Q.  Still  there  is  a  scarcity  of  water,  which  is  absolutely 
necessary  in  the  reduction  of  the  ores? 

A.  There  was  when  we  were  there. 

Q.  Would  there  be  any  space  at  any  of  these  mills,  as 
they  are  located  in  a  narrow  ravine,  to  erect  extensive  re- 
duction works  or  concentrating  works  ? 

A.  I  do  not  know  of  any  place  where  there  is  room. 

Q.  In  the  ravines  I  am  speaking  of? 

A.  ]^o;  I  don't  know  of  any. 

Q.  Then  it  would  be  quite  impossible  to  erect  that  kind 
of  works  and  run  them  profitably  or  rationally  without  ai^ 
abundant  supply  of  water  and  abundant  space  to  move  in? 

A.  "Well,  perhaps  the  better  mode  of  answering  the  ques- 
tion would  be  to  state,  that  one  single  process  is  not  suffi- 
cient to  secure  the  results  desired.  The  assay  of  ore  is 
made,  and  the  ore  is  delivered  to  the  miller.  He  is  re- 
quired to  return  66  per  cent,  of  the  assay  value.  That  is 
the  general  rule.    The  balance  is  •  understood  to  be  lost, 
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excepting  what  may  be  fished  up  by  different  parties  as  it 
flows  away  in  the  little  streamlets  that  wind  their  way 
through  the  valleys  and  down  toward  the  Carson.  They 
manage  to  pick  up  a  small  percentage. 

Q.  Well,  how  would  that  be  at  the  mouth  of  the  tunnel, 
Professor?  Is  there  space  enough  there  to  erect  mills; 
and  is  there  a  descent  towards  the  river  sufficient  to  have 
self-acting  concentrating  works,  where  the  pulp  passes  from 
one  to  the  other,  without  the  labor  of  men  ? 

A.  From  the  mouth  of  the  tunnel  there  is  a  direct  in- 
cline to  the  Carson  river.  The  fall,  within  perhaps  a 
mile  or  a  mile  and  a  quarter,  amoupts  to  152  feet,  accord- 
ing to  the  leveling  of  the  Surveyor  General.  That  fall 
would  make  it  very  important  with  reference  to  establish- 
ing a  succession  of  works.  It  would  be  sufficient  to  give 
a  current,  all  that  would  be  required  for  the  purpose  of 
effecting  this  abject,  and  making  the  process  automatic, 
self-acting. 

Q.  Then  it  would  dispense,  to  a  large  extent,  with  the 
labor  of  men  ? 

A.  Well,  it  probably  could  be  reduced  at  a  very  much 
less  expense  at  that  point  with  a  liberal  flow  of  water.  I 
think  the  entire  expense  of  reduction  would  be  lessened 
one-half. 

Q.  What  is  the  fall  from  the  mouth  of  the  tunnel  to  the 
river  ? 

A.  It  is  said  to  be  152  feet,  according  to  the  leveling  of 
the  Surveyor  General. 

Q.  From  the  mouth  of  the  tunnel  to  the  river  152  feet? 

A.  Well,  I  mentioned  152  feet,  didn't  I. 

Mr.  Shober.  What  is  the  distance.  Professor,  from  the 
river  to  the  mouth  of  the  tunnel  ? 

A.  It  is  a  mile,  or,  according  to  some,  a  mile  and  a 
quarter.  I  should  judge  it  to  be  fully  a  mile,  if  not  more. 
It  has  been  measured.  The  actual  distance  can  be  ar- 
rived at.     . 

Mr.  SuTRO.    According  to  your  idea,  then,  there  would 
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be  no  difficulty  in  the  erection  of  redaction  works  there 
on  the  most  extensive  scale?  ,■ 

A.  Well,  you  might  cover  hundreds  of  acres  with  reduc- 
tion works,  by  carrying  the.  current  along  the  margin  of 
the  hills,  and  using  it  to  any  extent  desired. 

Q.  There  is  a  large  valley  at  the  mouth  of  the  tunnel, 
sloping  to  the  river,  is  there  not? 

A.  Yes,  sir.  It  extends  along  the  hills  for  a  long 
distance.  It  appears  for  a  long  distance  to  be  flat,  but  it 
is  a  regular  descent. 

Q.  The  topography  of  the  country  there  is  very  favor- 
able for  that  sort  of  thing? 

A.  I  should  think  it  would  be  perfectly  plain  to  every 
one  that  it  would  be  favorable.  The  location,  so  far  as 
the  ^  declivity — the  fall — is  concerned,  is  what  would  be 
desired. 

Q.  How  is  it  about  the  present  mills  upon  the  river? 
There  are  quite  a  number  of  small  mills  and  some  large 
ones  along  the  river.  Have  they  any  space,  where  they 
are  located,  for  the  purpose  of  erecting  concentrating 
works  ? 

A.  They  will  have  a  fall  of  from  12  to  20  feet  from  their 
dam  that  they  can  get  for  reduction,  but  it  would  not  be 
long  before  their  fall  would  be  used  up. 

Q.  Are  they  not  crowded  into  a  narrow  gorge  of  the 
river,  right  close  to  the  bank  of  the  river? 

A.  Tes,  except  in  one  or  two  instances,  where  they 
have  canal?  leading  to  them,  and  that  is  at  no  great  eleva- 
tion from  the  river. 

Q.  There  wouldn't  be  much  chance  to  obtain  a  great 
deal  of  space  there,  would  there  ? 

A.  I^ot  a  great  deal  of  surface  could  be  used  in  that  way 
for  want  of  fall.  They  could  obtain  surface  enough  if  the 
fall  were  sufficient. 

,  Q.  Well,  in  order  to  thoroughly  secure  the  concentra- 
tion of  ores,  you  require  a  great  many  successive  opera- 
tions in  order  to  get  at  it  at  all  ? 

A.  You  want,  as  the  German's  have  done,  to  apply  the 
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different  modes  in  succession  in  order  to  secure  the  greatest 
result. 

Q.  Would  it  be  possible,  with  from  10  or  12  to  20  feet, 
to  get  enough  fall  to  put  in  a  succession  of  concentrating 
works? 

A.  Well,  I  should  think  not.  IsTo,  sir;  not  to  make  it 
automatic.  It  can  be  done  by  again  carrying  the  material 
up  and  repeating  the  operation  in  that  form,  but  it  would 
be  attended  with  a  great  deal  of  labor. 

Q.  Would  you  consider  it  more  advantageous  to  have 
works  on  a  large  scale  at  the  mouth  of  the  tunnel :  could 
it  be  done  cheaper  on  a  large  scale,  with  the  advantages  of 
the  topography  of  the  locality? 

A.  Yes,  I  think  ^re  could  l)e  reduced  at  half  the  ex- 
pense it  costs  now,  because  you  could  make  your  works 
automatic,  and  use  your  water  power  instead  of  steam 
power.    The  ore  ought  to  be  reduced  there  for  $6  a  ton. 

Q.  How  much  do  they  get  now  for  reducing  ores? 

A.  The  price  varies  from  $11  to  $13  a  ton. 

Q.  Does  that  include  the  hauling  ? 

A.  That  includes  hauling. 

Q.  How  much  is  hauling  stated  at  ? 

A.  They  call  it  $1  a  ton  for  hauling  by  teams  to  the 
nearest  point;  that  is,  from  the  Savage  mine.  I  have  the 
statement  of  the  man  who  runs  the  mill  for  the  Savage 
company.  He  states  it  at  $1.  It  costs  $1  a  ton  for  cartage. 
They  reduce  it  at  $11  a  ton,  but  the  mill  belongs  to  the 
Occidental. 

Q.  What  mill  is  that? 

A.  The  Occidental. 

Q.  That  is  a  mill  close  by  the  Comstock  lode,  the  Occi- 
dental mill? 

A.  It  isn't  a  very  far  distance. 

Q.  How  far  distant  is  it? 

A.  I  should  judge  it  is  a  mile  and  a  half  from  the  mine. 
I  don't  know.  The  nearest  approach  I  have  made  to  it  is 
to  travel  over  it  in  the  night-time,  to  see  the  Pa-Utea 
dance. 
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Q,  But  you  went  over  it  in  the  daytime  also? 

A.  Yes,  sir.  I  should  think  it  is  a  mile  and  a  half,  pos^ 
sibly  two  miles  distance. 

Q.  How  far  are  the  mills  on  Carson. river  from  Virginia 
City,  by  the  railroad  ? 

A.  I  think  they  call  it  23  miles. 

Q.  To  Carson  City  ? 

A.  Yes,  sir. 

Q.  Some  mills  are  located  nearer  to  Virginia  than  those 
of  Carson  City,  are  they  not? 

A.  Oh,  yes;  there  are  mills  upon  the  route. 

A.  How  much  do  you  take  off  for  taking  the  ore  down 
to  the  river? 

A.  I  don't  know  what  it  costs  to  take  down  to  the  river. 

Q.  It  is  stated  here,  in  your  report,  that  transportation, 
or  carrying  to  the  mills,  is  |1  60;  is  that  the  average  cost? 

A.  Well,  I  think  on  the  railroads,  in  some  cases,  they 
carry  for  $1  a  ton  to  those  nearest,  and  from  that  to  $2  a 
ton. 

Q.  Would  $1  50  be  a  fair  average  ? 

A.  It  would,  perhaps,  if  you  take  the  Carson  river  and 
the  mills  in  the  canons. 

Q.-  Then  milling  being  at  from  $11  to  $13  a  ton,  f  1  50 
off  would  leave  about  $10  60  for  milling  ? 

A.  ;N"ot  very  far  from  that. 

Q.  How  much  do  you  say  ore  could  be  reduced  for,  pro- 
vided large  mills  were  erected  at  the  mouth  of  the  tunnel  ? 

A.  You  mean  by  steam  or  water  power  ? 

Q.  By  water  power. 

A.  It  ought  to  be  done  for  $6  a  ton,  certainly. 

Mr.  Sunderland.  Six  dollars  for  reduction  at  the  month 
of  the  tunnel  ? 

A.  Yes,  sir ;  $6  reduction  at  the  mouth  of  the  tunnel. 

Mr.  Si3TR0.  Well,  that  would  be  a  saving  of  $4  60  on 
every  ton  at  the  present  prices. 

Mr.  Sunderland.  We  do  it  much  cheaper  than  that  now. 

Mr.  SuTRO.  Here's  the  way  it  is  stated  in  the  commis- 
sioners' report:  They  give  it  at  $12. 
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Mh  SuNDBRLAir®.  It  hin't  so  at  all. 

Mr.  SuTRO.  But  it  gives  it  at  |12. 

Mr.  SuNDBRlLAiTD.  IJhat  is  what  the  mills  charge.  It  is^'t 
what  it  costs.     That's  what  the  mills  charge  the  miners. 

Mr.  SuTRO.  Well,  that's  what  the  miners  pay. 

Mr.  Sunderland.  Ye&,  sir. 

Mr.  SuTRD.  Eeduction  could  be  done  at  the  mouth  of 
the  tunnelj  Professor,  for  $6;  is  that  your  statement? 

Mr.  Newcomb.  My  statement  is  that  it  could  be  done 
at  $6^  i 

Mr.  Sunderland.  That  is  not  at  a  profit  ? 

Mr.  SuTRO.  That  would  be  a  saving  of  $4  50  a  ton.  How 
much  royalty  have  they  got  to  pay  to  the  tunnel  company  ? 

Mr.  Kewcomb.  The  specifications  in  the  law  made  are 
$2  a  ton. 

Q.  Then,  according  to  that,  they  would  save  on  milling 
alone  $2  50  on  every  ton,  besides  the  royalty? 

A.  Yes,  if  you  figure  right. 

Q.  According  to  these  figures  we  have  just  made? 
-'^Av  Yes. 

Qi  If  mills  w^re  erected  at  the  mouth  of  that  tunnel, 
Professor,  with  the  present  mode  of  reducing  the  ore — ^that 
is,  to  crush  the  ores  and  a,malgamate  them,  and  save  the  tail- 
itt^s— do  you  think  that,  in  running  those  tailings  over  con- 
centrating tables  and  concentrating  works,  a  greater  saving 
could  be  made? 

A.  I  think  it  ife  a  disgrace  to  our  country  that  we  lose 
35  per  cent,  of  the  metals. 

Q.  It  is  35  per  cent,  that  they  lose  ? 

A.  From  30  to  85*  ^S^me  claim  ihey  can  make  it 
abou^  30.  -  i 

-•Qi  Say  about  on^i-thii^d? 

A.  About  one-third.  It  varies  in  that  respect.  In  the 
report  of  the  Savage  conipany  they  give  in  one  of  the  mills 
a  different  result  from  that  of  the  Customs  mills.  The  Occi- 
dental mill  is  one  of  their  own  mills.  They  work  up  the 
tailings  themselves,  and  they  get  a  better  result  from  the 
silver  and  a  less  result  from  the  gold  than  at  the  Customs 
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mills.     In  the  one  case  they  lose  44  per  tjentjiof  the  silver, 

according  to  the  report.  .      ;    .fi  h>       -   ii 

Mr.  Sunderland.  Do  you  reihemli6r  what  year  that  Re- 
port is  ?  i;it\f/ extK^'i^     .Hl^OO 

A.  The  la&t  report  made  ?    I  doii'tf^^<febTOct.Gxao%.;.  -but 
the  statement  is  made  in  this  report.'    .r  ■  a  i    t':  '  '"''  .mM 
.  ^Mr.  SuTRO.  I  think  it^  is  statedi  in  King's  (report,  ^ery 
fully,  how  much  they  lose.     They  lose  from!"l5,I4of4€'pefcl 
cent.     According  to  that,  Professor^— ^     i       rr^T/T  .iV" 

A.  I  will  give  you  the  statement.  It  is  on  page  20  of 
our  report:  '  hi  IT  .'■      J>r-  '^    1  .vj.' 

"The  loss  in  working  from  the  assay  valu^<>5f' di& 'ores.ifeiXtt'f  ig^ldiMSjJjy 

per  cent.;  for  silver,  '^^f^  per  cent.  The  larger  thp  propp;;tiqi^  of  gpldiji.t$^ 
ore,  the  less  a,bsolute  loss  is  made  in  the  working,  .  ' 

"The  above  statement  is  the  result  of  the  workings'  in  the  Occidental  mill, 
under  the  direct  control  of  the  Savage  company,  and  includes  all  savings  fropa. 
slime  and  tailings  secured  to  the  company. 

"In  the  Customs  mills  the  report  shows i a  less  farvomble  resijlt  on  the  sil- 
ver product,  as  follows:  Gold  loss,  23j\^  per  cent.;  silver  loss,  4:4  per  cent."  . 

Q.  Well,  now  let  me  repeat  my  question:  Gould  an  ad- 
ditional amount  be  saved  by  taking  these  tailings,  which 
come  from  the  mills,  and  running  them  over  concentrat- 
ing tables,  saving  the  valuable  parts,  andvtln^n  reducing 
these?  :'  o-j-;  .m-- 

A.  I  should  think  it  might,  most  decidedly. 

Q.  Would  you  consider  that  the  circumstances  at  the 
mouth  of  the  tunnel  are  favorable  to  that  sort  of  work  ? 
•    A.  Yes. 

Q.  Well,  if  they  lose  35  per  cent.,  and  the  yield  is 
$15,000,000  per  annum,  the  total  result, iWOuld  be  about 

$23,000,000?  .Toqar 

A.  That  is  on  the  supposition  th^tyou  make»ifrr<'4  .a 
Q.  I  mean  the  assay  value  would  be  $23,000,00C^;  -Thftfr 
intimates  a  loss  of  $8,000,000  per  annum.  Hotv  much  ad- 
ditional do  you  think  could  be  saved  by  having  the  most 
approved  concentrating  works  erected  at  those  mills  at 
the  mouth  of  the  tunnel — the  per  cent,  of  the  gross  yield? 
A.  They  work  in  Europe  very  much  closer  than  we 
work.    It  is  reported,  upon  authority  I  can  give,  to  be  five 
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per  cent. ;  that  is,  one  of  the  professors  in  the  mining 
school  in  Few  York  so  states. 

Q.  Columbia  College? 

A.  Columbia  College.  He  has  recently  returned  from 
there.  He  repeated  to  me  that  they  were  now  within  five 
per  cent. 

Q.  Then,  in  losing  35  per  cent.,  as  they  do  now,  suppos- 
ing they  had  very  complete  concentrating  works,  with  an 
abundant  supply  of  water,  how  much  could  that  loss  be  re- 
duced to,  in  your  opinion  ? 

A.  I  think  the  loss  would  be  greater  than  in  the  works 
of  Europe,  because  the  body  of  work  is  much  greater. 
You  would  make  a  greater  loss,  because  you  would  be 
under  the  necessity  of  hurrying  up  your  work  more. 
There  the  body  of  ore  worked  is  smaller  in  comparison, 
and  the  results  are  favorable.  More  time  and  attention 
are  given  to  it  than,  would  be  profitable  here.  I  think  the 
loss  might  be  reduced  to  10  per  cent.  here. 

Q.  Then  they  would  save  25  per  cent,  additional? 

A.  I  think  it  ought  to  be  worked  within  10  per  cent. 

Q.  Then  they  would  save  25  per  cent,  additional  of  the 
present  yield,  which  would  be  almost  $6,000,000  on  the 
whole  amount  of  $23*,000,000  per  annum  ? 

A.  I  will  say  that  I  was  very  forcibly  struck  with  the 
mode  of  reduction, ^and  the  extreme  loss  resulting  there- 
from. They  represented  that  they  had  tried  every  means 
in  their  power  to  correct  that  condition.  The  miners,  of 
course,  do  not  wish  to  lose  it  any  more  than  any  outsiders. 
They  tried  various  plans  for  overcoming  the  loss;  and  they 
have  their  works,  in  connection  with  their  present  locali- 
ties, as  far  as  it  can  be  done,  made,  perhaps,  as  perfectly  as 
they  can  be  made  under  the  circumstances.  But  they  have 
not  the  conditions  for  the  succession  of  works  that  is  re- 
quired, in  order  to  obtain  the  desired  result. 

Q.  If  it  were  proposed.  Professor,  to  furnish  to  these 
mills  on  the  river  the  same  power  at  the  mouth  of  the  tun- 
nel they  have  now,  would  you  think  it  probable  that  they 
11 
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would  refuse  to  accept  the  same  at  that  more  favorable 
point? 

A.  I  can  only  answer  you,  sir,  upon  general  principles. 
I  should  think  that  they  were  very  foolish  if  they  did  not 
accept.  I  know  if  I  were  owner  of  a  mill  upon  the  river, 
and  could  get  the  power  located  where  I  should  not  be 
subject  to  the  expense  of  keeping  up  dams  and  flumes  and 
to  freshets,  I  should  very  gladly  make  the  exchange.  I 
cannot  say  what  they  will  do  out  there. 

Q.  Then,  according  to  ordinary  reasoning,  and  consult- 
ing the  interests  of  themselves,  they  would  not  hesitate 
of  accepting  a  power  equal  to  the  power  which  they  hold 
now,  and  having  it  located  at  that  more  favorable  point 
at  the  mouth  of  the  tunnel  ? 

A.  It  would  possess  another  advantage  in  addition : 
they  would  be  permanently  supplied  with  water,  which 
they  are  now  deficient  in.  When  we  were  there,  many  of 
the  mills  were  not  working  on  account  of  the  want  of  water. 

Q.  By  erecting  a  large  dam,  and  damming  up  the  water 
for  miles  back,  would  it  accumulate  in  large  quantities  ? 

A.  Yes,  sir.  All  my  remarks  were  made  with  reference 
to  a  reservoir  being  constructed  sufficient  to  hold  the  water 
that  would  accrue  through  the  season.  The  water  that 
passes  down  in  the  spring  is  sufficient  to  keep  the  mills 
going  through  the.  whole  of  the  year,  no  doubt.  I  have  it 
from  good  authority  that  the  Mexican  mill  has  been  re- 
peatedly flooded,  and,  in  the  opinion  of  the  man  who  was 
the  superintendent  of  that  mill  for  many  years,  the  body 
of  the  water  was  abundant  for  everything,  if  it  could  be 
utilized. 

Q.  Is  there  much  wear  and  tear  in  those  mills,  Profes- 
sor? 

A.  "Well,  from  actual  observation  I  couldn't  say ;  but 
from  the  representations  made  to  me  by  the  President  of 
the  mining  company  it  must  be  very  great. 

Q.  "Who  is  that.  Professor  ? 

A.  That  is  Mr.  Sharon. 
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Q.  Who  is  he?    Is  he  the  agent  of  the  Bank  of  Califor- 
nia? 

A.  He  has  that  reputation.     I  never  transacted  business 
with  him  in  that  way. 

Q.  What  did  he  tell  you  about  the  wear  and  tear  of  the 
mills  ?  '• 

A.  He  very  kindly  took  us  to  visit  the  different  mills  ^ 
belonging  to  the  company  and  many  others.  The  number 
is  rather  difficult  to  mention.  I  have  a  list  running  down 
two  or  three  pages  of  my  note-book.  I  told  him  it  must 
be  rather  expensive  keeping  those  mills  up.  It  is  claimed 
by  Mr.  Sharon  (I  am  reading  from  my  note-book)  that  the 
millions  of  dollars  invested  in  these  mills  would  be  sacri- 
ficed should  the  Sutro  tunnel  become  an  accomplished  fact. 
In  answer  to  an  inquiry,  we  learned  from  him  that  the  ex- 
pensive machinery  used  has  to  be  replaced  every  two  years. 

Q.  In  other  words,  it  wears  out  every  two  years? 

A.  He.  says  it  has  to  be  replaced.  I  presume  it  wears 
out. 

Q.  You  took  that  down  at  the  time  the  statement  was 
made? 

A.  Yes,  sir. 

Q.  Well,  supposing  these  people  would  contemplate  an 
exchange  for  water  power  at  the  mouth  of  the  tunnel,  and 
would  in  the  meantime  not  replace  their  old  with  new  ma- 
chinery, would  thoy  lose  much  of  anything? 

A.  Many  of  tlie  mills  were  not  in  movement,  for  want  of 
water  or  being  out  of  repair,  when  I  was  there.  They  con- 
stantly required  these  repairs.  If  they  were  transferred, 
and  the  use  of  the  water  power  were  substituted  for  steam, 
I  should  think  that  they  would  be  the  gainers  by  the  oper- 
ation very  materially. 

Q.  They  could  let  the  machinery  wear  out?  It  would 
take  several  years  to  make  the  tunnel,  and  by  that  time 
they  could  move  their  mills,  and  there  wouldn't  be  much 
loss,  would  there?  *  *  ^-^^^ 

A.  I  don't  think  there  woiild  be  much  loss.     The  ex- 
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pensive  part  of  the  machinery  composes  the  most  of  the 
value  of  the  mills. 

Q.  What  do  the  buildings  amount  to? 

A.  "Not  a  great  deal,  sir. 

Q.  What  are  they  made  of? 

A.  ]\tostly  wood. 

Q.  Boards? 

A.  Boards,  rather  loosely  put  together. 

Q.  They  don't  cost  much,  do  they? 

A.  They  are  a  little  better  than  our  ordinary  country 
saw-mills,  with  one  exception — ^yes,  two  or  three  exceptions : 
where  they  are  constructed  with  a  great  deal  of  care,  the 
timbers  well  put  together.  But  the  most  of  them,  with  the 
exception  of  the  frame-work,  are  of  very  little  consequence. 
The  frame-work  I  should  not  consider  of  very  great  value. 

Q.  Couldn't  the  frame-work  be  taken  down  and  re- 
moved ? 

A.  It  could;  but  that  would  be  at  a  sacrifice,  of  course, 
to  some  extent.  The  Mexican  mill  is  a  very  excellent 
mill.  There  was  one  very  expensive  mill  belonging  to  the 
Gould  and  Curry ;  that  is  now  dilapidated,  or  was  when 
we  were  there. 

Q.  It  is  not  torn  down  ? 

A.  I  don't  kiiow  whether  it  is  torn  down  or  not.  The 
building  was  standing  when  we  were  there.  It  was  a  very 
expensively  put  up  building. 

Q.  You  spoke  of  Mr.  Sharon  a  moment  ago,  the  agent 
of  the  Bank  of  California.  Pid  he  ever  say  anything  to 
you  about  being  opposed  to  the  tunnel? 

A.  Well,  he  expressed  himself  very  strongly  when  I 
first  saw  him  in  the  street  in  connection  with  the  other 
commissioners. 

Q.  When  you  were  introduced  to  him  ? 

A.  He  didn't  address  himself  to  me;  but  he  expressed 
himself  as  very  strongly  against  the  tunnel. 

Q.  On  what  grounds  did  he  state  he  was  opposed  to  it? 

A.  The  grounds  were  not  given;  only  he  would  crush 
it,  or  something  of  that  efiect. 
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Q.  Did  he  make  any  remark  to  the  effect  that  he  would 
break  it  up,  or  oppose  it,  or  defeat  it,  if  he  could? 

A.  Yes,  and  in  very  strong  terms.  I  cannot  use  the  ex- 
act words  he  did,  but  I  know  the  expression  was  very 
strong. 

Q.  It  showed  a  good  deal  of  feeling  about  it  ? 

A.  He  seemed  to. 

Q.  Would  you  consider  that,  if  Mr.  Sharon  owned  the 
privileges  connected  with  this  tunnel,  he  would  like  to 
construct  it? 

A.  That  would  be  merely  a  matter  of  opinion.  I  could 
hardly  answer  the  question.  I  think  very  likely  Mr.  Sharon 
has  got  money  enough,  and  wouldn't  like  to  bother  with  it 
just  now;  that  is  my  opinion.  I  had  an  opportunity  of 
seeing  his  mode  of  operating  a  little  in  stocks. 

Q.  How  do  they  make  their  money  there,  Professor? 

A.  Some  men  make  it  by  hard  labor,  I  suppose. 
•Mr.  Sunderland.  If  the  chairman  please,  I  object  to 
that  question,  as  having  no  relevancy  to  this  case.  It  don't 
make  any  difference  how  we  make  our  money  there.  We 
make  it  honestly  or  dishonestly.  It  has  no  bearing  upon 
the  tunnel. 

Mr.  SuTRO.  I  think  it  has  a  very  close  connection  with 
the  tunnel.  I  am  trying  to  arrive  at  the  motives  for  the 
opposition  of  these  people,  and,  in  order  to  do  that,  I  want 
to  show  how  these  men  make  their  money ;  whether  they 
made  it  by  legitimate  mining  or  by  stock-jobbing.  I  think 
the  question  is  very  pertinent. 

Mr.  Sunderland.  If  we  make  or  lose  money  by  stock- 
jobbing, I  don't  think  it  will  make  the  tunnel  of  less  or 
greater  value. 

Mr.  SuTRO.  Well,  if  the  tunnel  would  break  up  this 
stock-jobbing,  it  is  very  natural  that  these  people  who  make 
their  money  by  stock-jobbing  would  be  opposed  to  it;  con- 
sequently I  think  the  question  is  pertinent. 

Mr.  Sunderland.  It  will  be  for  the  chairman  of  the  com- 
mittee to  decide.  It  only  opens  the  field  to  all  kinds  of 
inquiry  that  may  be  made. 
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Mr.  Sessions.  It  is  quite  speculative;  the  question  is. 

Mr.  SuTRO.  Mr.  Chairman,  I  want  to  show  that  these 
people  are  opposed  to  the  tunnel  for  various  reasons,  one 
of  which  is,  that  they  make  their  money  over  there,  not  by 
legitimate  mining,  but  by  bulling  and  bearing  the  stocks. 
If  the  tunnel  comes  in,  why  it  opens  up  all  those  mines, 
and  they  can't  hide  anything;  it  becomes  legitimate  mining. 

Mr.  Sessions.  Well,  ask  the  question. 

Mr.  SuTRO.  "What  is  the  motive  of  opposition,  Professor, 
in  your  opinion  ? 

Mr.  Sunderland.  I  object  to  that. 

Mr.  Newcomb.  I  cannot  go  into  the  man's  motives. 

Mr.  Sessions.  Well,  what  is  the  manner  of  the  opposi- 
tion they  make,  not  the  motive.  How  is  the  opposition 
made? 

Mr.  SuTRO.  How  do  they  show  the  opposition  to  the  tun- 
nel, Professor?  Do  they  exercise  any  influence  over  the 
people  at  Virginia  City,  in  such  a  manner  as  to  prevent 
them  from  becoming  interested  in  the  tunnel  and  seeing 
it  go  ahead  ? 

A.  Well,  we  took  the  evidence  of  some  of  the  miners  in 
regard  to  that;  one  of  them  particularly  specified  that  he 
didn't  wish  to  have  his  name  given  in  connection  with  it 
in  any  way,  and  in  the  course  of  conversation  he  stated  that 
if  the  mining  ri^ng  knew  that  any  intelligence  was  commu- 
nicated to  the  commissioners  adverse  to  what  was  thought 
to  be  in  their  own  interests,  and  in  favor  of  the  tunnel,  the 
parties  communicating  it  would  be  discharged  from  em- 
ployment, and  he  would  not  like  to  have  his  name  men- 
tioned in  connection  with  it.  He  gave  us  some  little  in- 
formation upon  the  subject,  still  further,  in  regard  to  the 
amount  of  low-grade  ores. 

Mr.  Sunderland.  I  would  like,  if  the  chairman  please, 
to  have  the  name  of  that  man  given.  I  would  like  to 
know  what  position  he  holds,  so  as  to  know  whether  his 
information  is  entitled  to  respect. 

Mr.  SuTRo.  If  the  man  gave  his  information,  and  stated 
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it  would  jeopardize  his  position  to  have  it  known,  it  would 
be  hardly  fair  to  give  it. 

^s.  jNewcomb.  I  would  decline  to  give  his  namci^  because 
I  promised  not  to. 

Mr.  Sessions.  It  isn't  necessary. 

Mr.  SuNPKRLAND,  Then,  since  the  witness  objects  to 
giving  the  name,  I  object  to  having  repeated  here  anything 
that  that  man  said,  because  he  may  be  some  loafer,  that 
has  a  spite  against  a  mine  owner,  and  has  given  false  in- 
formation. We  might  prove  his  character  to  be  such,  that 
his  declarations  wouldn't  be  worthy  of  belief.  It  is  exceed- 
ingly strange  to  give  the  statement  of  a  man,  and  then 
withhold  his  name,  so  that  we  cannot  dispute  the  proposi- 
tion, or  bring  into  question  his  veracity. 

Mr.  Sessions.  It  would  be  hardly  tolerated,  of  course,  in 
a  court  of  justice. 

Mr.  Sunderland.  N'ever,  anywhere  in  the  world. 

Mr.  SuTRO.  Professor,  let  me  ask  you  a  general  question. 
Did  you  find,  in  your  intercourse  with  the  laboring  miners, 
that  they  exhibited  any  fear  of  communicating  any  infor- 
mation to  you  which  would  be  favorable  to  the  tunnel  ? 

Mr.  ISTewcomb.  When  we  visited  the  mines,  we  were 
generally  accompanied  by  the  superintendent.  There 
wasn't  very  much  opportunity  of  conversing  with  the  men, 
excepting  in  some  few  cases  with  the  foremen  of  particular 
levels. 

Q.  Well,  from  what  you  saw  there.  Professor,  would  you 
think  that  these  men  would  have  communicated  to  you  any 
information  favorable  to  the  tunnel  while  their  foreman  or 
superintendent  was  present?  What  is  your  impression 
about  that  ? 

A.  That's  a  rather  hard  question  to  answer.  My  views 
in  regard  to  it,  at  the  time,  were  perfectly  neutral,  neither 
for  nor  against  it;  and  the  influence  exerted  upon  my  mind 
by  this  man,  who  seemed  to  be  a  fair  man,  led  me  not  to 
make  examinations.  Perhaps  it  would  have  been  better 
if  I  could  have  done  so  more  extensively.  I  didn't  wish 
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Q.  You  didn't  make  them,  then,  because  you  feared  you 
would  uijure  those  people? 

A.  I  didn't  wish  to  do  them  an' ^injury  by  holding  com- 
munications with  them  upon  the  subject.  This  party 
influenced  my  mind  so  far  as  to  lead  me  to  believe  that,  if 
we  were  found  in  communication  with  the  parties,  and 
they  gave  us  information  upon  the  subject,  and  it  was  as- 
certained, it  might  result  to  their  injury. 

Q.  Did  you  come  in  contact  with  any  of  the  officers  of 
the  Miners'  Union  at  Virginia  City? 

A.  Yes,  sir. 

Q.  Were  they  in  favor  of  the  tunnel  ? 

A.  Yes,  decidedly  in  favor  of  it. 

Q.  Are  these  miners  very  numerous  oVer  there? 

A.  Well,  I  don't  know  how  numerous  they  may  be,  but 
the  understanding  was  that  they  comprised  the  greater 
portion  of  the  miners. 

Q.  Of  the  laboring  miners? 

A.  That  is  my  understanding. 

Q.  They  number  several  thousand,  do  they? 

A.  Yes.  I  do  not  know  how  many  belong  to  it,  except- 
ing that  they  are  very  numerous.  That  is  as  far  as  I  can 
BAf.  -  That  was  the  representation  they  made  to  me  at  the 
time. 

Q.  They  wanted  to  see  the  tunnel  go  in  ? 

A.  Yes. 

Q.  Did  they  make  any  statement  why  they  thought  it 
was  desirable  to  make  that  tunnel?  Did  they  state  any- 
thing in  regard  to  their  health  ? 

A.  Well,  they  stated  that  the  miners  generally  were 
healthy,  but  it  would  be  an  improvement  in  the  mode  of 
ventilation,  and  it  would  develop  the  mines,  and  prevent, 
as  they  represented,  gambling  in  stocks;  it  would  prevent 
loss  to  the  miners  in  investing  in  stocks — the  miners  them- 
selves. 

Q.  They  lost  money  by  gambling  in  stocks? 

A.  Yes. 

Q.  Professor,  what  do  you  know  about  the  condition  of 
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the  atmosphere  in  these  mines?    Do  you  consider  that  it 
is  a  healthy  atmosphere  where  these  men  are  employed? 

A.  In  some  places,  yes.  In  the  Yellow  Jacket  mine. 
I  don't  recollect  whether  it  is  the  1,100-foot,  or  1,200-foot, 
or  1,000-foot  level  where  the  miners  were;  but,  at  any  rate, 
the  heat  was  very  great,  and  the  atmosphere  was  stagnant. 
It  filled  my  lungs  so  rapidly  as  to  produce  a  congestive 
state,  and  made  it  difficult  for  me  to  breathe,  and  that  was 
not  in  the  hottest  point.  General  Wright  went  in  a  por- 
tion where  the  thermometer  went  up  several  degrees  over 
the  heat  at  that  point.  I  was  in  Honduras  in  the  same 
temperature,  where  they  had  precisely  the  same  range  of 
thermometer,  and  no  such  difficulty  followed  where  we 
could  have  advantage  of  the  motion  of  the  air,  but  the  in- 
halation of  the  damp  air  produced  a  form  of  congestion 
that  made  it  very  difficult  to  breathe/  The  men  that  were 
sinking  on  that  level,  with  the  exception  of  a  light  pair  of 
pantaloons,  were  naked,  and  the  perspiration  was  stream- 
ing from  their  bodies;  yet  they  were  very  healthy. 

Q.  Professor,  in  the  reports  made  to  the  English  Parlia- 
ment, in  investigating  the  condition  of  the  miners,  it  has 
been  stated  that  42  per  cent,  of  them  die  of  miners'  con- 
sumption; that  while  they  are  at  work  they  get  so  much 
accustomed  to  the  place,  that  they  never  find  out  they  really 
have  the  seeds  of  consumption  in  them  until  it  is  too  late. 
They  then  leave  the  occupation,  and  go  off  to  some  other 
place  to  die.  Do  you  think  that  the  condition  of  the  Com- 
stock  lode  is  similar  to  that? 

A.  ^o;  I  don't  think  it  is,  Mr.  Sutro.  I  think  the  cir- 
cumstances are  quite  different.  The  most  of  the  miners 
in  England  are  coal  miners.  I  have  been  in  the  mines  of 
Newcastle,  through  that  region — the  coal  mines.  There 
you  have  a  great  deal  of  free  carbonic  acid  in  the  atmos- 
phere, which  has  a  tendency  to  affect  the  lungs  very  inju- 
riously, I  think,  nearly  as  a  slow  poison ;  but  in  our  mines 
we  have  no  accumulation  of  carbonic  acid  gas. 

Q.  Well,  haven't  we  sulphuretted  hydrogen  gas? 

A.  Very  little  of  it,       -    ; . 
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Q.  Isn't  it  very  fatal  where  it  does  exist  ? 

A.  Yes;  but  it  isn't  perceptible  here  at  all  events. 

Q.  Do  you  consider  there  is  a  lack  of  oxygon  in  tl^e  air? 

A.  1^0 ;  I  think  the  unhealthiness  is  due  to  the  stagnant 
condition  of  the  atmosphere.  Give  it  movement,  and  the 
air  is  just  as  good  in  the  mines  as  it  is  up  outside;  I  don't 
think  there  is  much  difference. 

Q.  Do  you  consider  that  if  that  tunnel  would  go  in,  and 
connect  by  its  branches  with  a'great  number  of  shafts,  that 
the  ventilation  would  improve;  that  the  motion  of  the  air 
would  improve  ? 

A.  There  is  no  doubt  that  it  would  improve  ventilation. 
At  the  same  time  other  appliances  could  be  made  to  ven- 
tilate it. 

Q.  They  could  blow  in  air  ? 

A.  They  could  blo^v  in  air,  or  send  in  condensed  air. 

Q.  Well,  to  make  condensed  air  requires  a  good  deal  of 
power,  does  it  not? 

A.  Yes,  sir. 

Q.  Couldn't  this  water  at  the  mouth  of  the  tunnel  be 
applied  to  condensing  air,  and  the  mines  be  ventilated 
much  cheaper  than  they  could  be  from  the  surface  by  steam 
power  ? 

A.  Why,  it  would  make  the  difference  between  the  in- 
expensive water  power  and  the  expensive  steam  power. 

Q.  Would  you  consider,  Professor,  that,  with  the  con- 
nections from  the  tunnel,  the  atmosphere  would  gradually 
cool  off  above  the  tunnel  level,  say  within  one,  two,  or 
three  years,  and  become  cooler  than  it  is  now,  by  having 
a  thorough  draft  going  through  the  different  shafts  up  to 
the  surface  ? 

A.  Yes,  it  would  cool  off  gradually. 

Q.  Then,  taking  the  average  of  the  thermometer  as  it 
is  given  here,  at  between  90°  and  110°,  say  100°,  would 
that,  think  you,  be  reduced  in  one  or  two  years  down  to 
75°  or  80°  by  constant  ventilation  ? 

A.  Yes;  If  you  throw  a  cold  current  of  air  through,  of 
course  you  can  cool  it  off.    That  is  evidenced  very  distinctly 
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under  the  mountain,  where  the  air  would  he  lieoA^^  but 
for  the  condensed  air  that  is  thrown  in.  Why,  the  moun- 
tain is  as  cool  in  the  tunnel  as  it  is  outside,  and  it  is  due  to 
that  circumstance;  and  this  condensation  is  made  by  water 
power  a  part  of  the  time,  when  they  can  use  the  water,  at 
other  times  by  steam  power ;  when  the  water  power  fails, 
it  u  supplemented  by  steam. 

Q.  An  almost  unlimited  supply  of  condensed  air  could 
be  thrown  into  those  workings  from  the  mouth  of  the  tun- 
nel, provided  you  have  cheap  water  power  to  make  it  by? 

A.  Yes;  an  unlimited  supply  could  be  thrown  in  if  you 
have  cheap  water  power.  There  would  be  no  difficulty 
about  that. 

Q.  Would  you  think,  Professor,  that  the  thermometer, 
which  now  stands  at  an  average  of  100°,  would  then  go 
down,  say  to  70°  ? 

Mr.  Sunderland.  I  don't  think  the  Professor  has  stated 
that  it  stands  at  the  average  you  have  given. 

Mr.  Newcomb.  I  don't  think  that  it  is  a  fair  statement, 
because  it  is  not.  In  the  deep  workings  they  may  find  the 
temperature  (not  in  the  present  working  headings,  but  in 
those  that  have  been  placed  on  one  side)  as  high  as  stated. 
When  they  are  at  work  they  force  the  air  into  the  head- 
ings upon  the  workmen,  and  it  keeps  them  comparatively 
covered;  but  where  we  found  the  temperature  to  rise 
to  103°  was  in  a  nook,  out  of  the  way,  where  the  water 
was  hot,  the  rock  hot,  and  everything  heated,  and  the 
atmosphere  filled  with  moisture. 

Mr.  SuTRO.  What  would  you  consider  the  average  tem- 
perature of  the  mines  in  the  headings  and  the  drifts  and 
the  winzes  of  the  working  mines,  say  at  the  1,200-foot 
levei,  so  far  as  your  observation  goes? 

A.  We  found  at  the  headings  of  the  Crown  Point  a  very 
comfortable  temperature;  not  particularly  hot,  at  any  rate. 

Q.  What  would  you  call  comfortable? 

A.  Well,  a  temperature  of  80"  suits  me  about  as  well  as 
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any.    I  don't  like  it  any  less  than  that  tbWeinjame,  for  my 

feeling;  ^-    '^  '   '      '  ■■''''       ' 

Q.  What  would  you  consider  the  average  of  the  temper- 
ature at  the  headings  at  the  depth  of  1,000  or  1,200  feet? 

A.  I  think  it  would  run  up  probably  to  85°. 

Q.  At  headings? 

A.  At  the  headings  on  the  level.  It  would  be  very 
much  higher  but  for  the  blowers,  which  keep  it  cool  while 
they  are  sending  a  current  of  air  through  their  tubular 
structures  to  the  headings.  As  you  descend  the  heat  will 
increase.  It  will  increase  after  passing  down  1,000  feet 
much  more  rapidly  in  proportion  than  for  the  1,000  feet 
above,  until  you  get  to  the  depth  of  2,000  feet,  and  then  the 
increase  is  still  greater. 

Mr.  Shober.  What  would  be  the  heat  at  that  depth  of 
1,200  feet,  without  artificial  means  of  ventilation?  '  ' 

A.  Well,  it  would  exceed  100°.     I  believe  it  would  go  • 
up  to  105°.     It  would  be  just  about  105°. 

Mr.  SuTRO.  Wouldn't  it  go  higher  than  that  if  there 
were  no  ventilation  ? 

A.  1^0, 1  think  not.  A  person  could  not  live  in  a  tem- 
perature of  105°  there,  when  he  could  live  in  the  open  air 
in  a  temperature  very  much  higher. 

Q.  Then  there  is  a  difference  between  the  salubrity  of  a 
temperature  in  a  mine  and  on  the  surface? 

A.  There  is,  where  you  get  no  motion  in  the  atmosphere. 
Stagnant  air  a  person  cannot  stand.     A  better  mode  of 
expression  would  be,  that  the  sensations  are  not  truly  indi- 
cated by  the  thermometer. 

Q.  Professor,  in  your  opinion  would  the  working  capac- 
ity of  the  mines  not  be  increased  if  the  temperature  were 
reduced  say  10°  or  15°  or  20°? 

A.  There  is  no  doubt  about  that,  because  in  some  of  the 
mines;  although  they  were  stripped  nearly,  with  only  a  pair 
of  pantaloons  on,  when  they  were  at  work  the  perspiration 
was  reeking  upon  them. 

Q.  Did  it  fill  their  boots?  Did  you  ever  see  their  boots 
filled  with  perspiration? 
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A.  E"o;  I  didn't  examine  their  boots. 

Q.  Well,  it  is  like  a  steam-bath,  a  good  deal,  isn't  it? 

A.  It  is  a  good  deal  like  the  bath  I  took  at  the  steam 
springs. 

Q.  Suppose  the  temperature  were  reduced  on  account 
of  the  current  created,  so  that  the  air  could  no  longer  be 
stagnant,  would  you  consider  that  the  working  capacity  of 
the  men  employed  in  the  mine  below  the  1,000-foot  level 
would  be  increased  25  per  cent.  ? 

A.  To  what  other  depth? 

Q.  To  the  tunnel  level;  from  1,000  to  2,000  feet. 

A.  Well,  I  should  think  it  would.  The  lower  the  level 
the  more  the  heat  is,  and  the  more  difficult  to  work  in  the 
mines. 

Q.  They  state  there  are  3,000  miners  employed  on  the 
Comstock  lode,  at  $4ta  day;  that  is  $12,000  a  day.  Twenty- 
five  per  cent,  saved  would  be  $3,000  a  day,  which  would  be 
the  actual  saving  in  labor,  equal  to  $1,000,000  a  year. 

Mr.  Sunderland.  Mr.  Chairman,  I  would  prefer  that 
the  witness  make  his  calculations. 

Mr.  SuTRO.  I  ask  the  witness  whether  my  statement  is 
correct? 

Mr.  Kewcomb.  He  can  make  his  calculations  as  he  pleases. 
I  don't  respond  to  that. 

Mr.  SuTRO.  It  appears  in  the  report  as  my  question.  I 
want  the  Professor  to  state  whether  that  is  correct. 

Mr.  I^EWCOMB.  Well,  if  your  statement  of  the  number  of 
miners,  3,000,  be  correct,  and  if  you  have  figured  correctly, 
why  that  is  the  amount  saved,  $3,000  a  day.  I  don't  take 
the  responsibility  of  the  ciphering  at  all. 

Mr.  Sessions.  The  data  given,  we  can  figure  it  as  well  as 
he  can. 

Mr.  SuTRO.  There  is  $1,095,00Q  .that  could  be  saved  in 
labor  alone.  In  going  below  the  tunnel  level  the  heat 
would  be  still  greater,  would  it  not? 

i  Mr.  IsTewcomb.  I  think  the  heat  would  be  increased  about 
1°  for  every  40  feet.  It  is  ascertained  that  below  the  2,000- 
foot  level  the  increase  is  very  much  greater  than  above  the 
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2,000  feet,  the  ratio  of  increase  is  greater,  and  as  you  de- 
scend that  ratio  continues  to  increase.  I  think  that  at  the 
depth  of  2,000  feet,  if  there  were  no  appliances  to  cool 
the  place,  the  temperature  would  stand  at  123°. 

Q.  Would  you  consider  it  possible  to  work  the  mines 
below  the  tunnel  level  at  all,  except  you  introduce  con- 
densed air  ? 

A.  I  don't  believe  blowers  would  be  sufficient;  at  the 
same  time  that  is  merely  a  matter  of  opinion.  I  think  by 
condensed  air  it  might  be  done. 

Q.  Getting  down  to  that  depth,  would  there  not  be  re- 
■quired  a  very  large  power,  in  order  to  drive  these  blowers 
and  condense  air  particularly? 

A.  Yes ;  it  would  require  a  good  deal  of  force. 

Q.  That  power  could  be  obtained  at  the  mouth  of  the 
tunnel?  » 

A.  It  would  take  expensive  machinery. 

Q.  Water  power  could  be  applied  to  that  at  the  mouth 
of  the  tunnel.  Professor,  I  want  to  ask  you  whether,  from 
your  observation,  (what  you  know  and  have  seen,)  those 
mines  are  worked  legitimately  for  mining  purposes,  or 
whether  they  are  worked  for.  stock-jobbing  purposes? 

A.  I  think  when  they  strike  a  bonanza  they  are  worked 
for  mining  purposes.  But  when  they  do  not,  they  work 
them  in  the  stock-board  in  San  Francisco. 

Q.  Do  you  know  of  any  instance  where  they  had  a  body 
of  ore  ihej  had  discovered,  where  they  didn't  let  the  pub- 
lic know  ?  Did  you  ever  hear  of  any  such  instance? 

A.  They  struck  in  the  Belcher  when  we  were  there. 

Q.  Did  they  make  it  known  at  once  ?  Did  they  let  the 
public  know  as  soon  as  they  struck  it?  Did  the  public 
generally  get  that  information  at  once  ? 

A.  I  am  not  aware  that  th^y  did,  but  it  was  known  in  a 
very  few  days.  ■ 

Q.  Was  it  known  the  day  they  struck  it?  Did  the  pub- 
lic generally  know  about  the  strike  they  had  made  in  the 
Belcher  mine  ? 

A.  We  were  examining  these  mills  at  the  time  at  some 
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distance  off,  (I  think  in  the  Seven  Mile  canon,)  and  a  party 
came  riding  on  horseback  with  a  very  nice  specimen,  and 
handed  a  note  to  the  president  of  the  mill  company ^  '' 

Q.  Who  was  he  ? 

A.  He  was  Mr.  Sharon. 

Q.  He  was  with  you,  was  he? 

A.  Well,  we  were  with  him.  He  was  taking  us  out  in 
his  carriage,  very  kindly,  to  show  us  the  mill  property,  and 
we  saw  that  it  was  a  matter  of  considerable  importance  to 
him,  and  we  rather  urged  him  to  turn  back,  thinking  that 
he  might  be  required  at  his  office.  He  did  so,  and  tele- 
graphed to  San  Francisco  for  the  purchase  of  stock  of  the 
Belcher  company. 

Q.  Was  Mr.  Sharon  at  that  time  connected  as  an  officer 
with  the  Belcher  company  ? 

A.  I  don't  know,  sir.  He  told  me  afterwards  that  he 
iiad  secured  control  of  the  mine. 

Q.  Did  you  ever  hear  of  the  miners  being  locked  up  in 
a  mine,  when  a  strike  had  occurred,  with  their  meals  sent 
down  to  them,  champagne  and  all  that  sort  of  thing? 

A.  E"ot  while  we  were  out  there'.  There  is  one  thing  I 
know  pretty  decidedly;  the  miners  wouldn't  have  objected 
to  it,  especially  the  champagne. 

♦  Mr.  Sunderland.  They  never  have  been  found  to  object 
to  it  yet.  I  don't  see  what  business  it  is  to  any  body  out- 
side either,  if  the  miners  don't  object  to  it. 

Mr.  SuTRO.  Do  you  think.  Professor,  that  these  mines 
are  worked  in  the  interests  of  the  men  who  are  the  owners 
of  the  stock  ? 

Mr.  N^EWCOMB.  Well,  if  you  want  my  actual  thoughts  in 
regard  to  it,  I  should  say  they  were  worked  more  in  the 
interests  of  particular  parties,  that  may  or  may  not  be  in- 
terested particularly  in  the  mines.  I  have  to  judge  from 
general  observation,  and  from  one  and  another  little  cir- 
cumstance. I  had  had  some  little  investments  in  mines 
myself,  and  they  had  been  paying  regular  dividends  of  $26 
per  share,  I  think,  for  one  year.  I  got  two  or  three  divi- 
dends at  first,  and  then  I  had  the  privilege  of  receiving  a 


176    . 

notice  of  an  assessment  of  $20 ;  and  I  happened  to  learn 
accidentally  that  they  had  a  large  surplus  on  hand  when 
the  assessment  was  made,  and  I  wouldn't  hold  such 
stock.  I  sold  it  out  at  a  sacrifice  of  two  or  three  thousand 
dollars.     The  assessment  was  never  paid,  that  I  recollect. 

Q.  Was  that  one  of  the  mines  of  the  Comstock  lode? 

A.  Yes,  sir. 

Q.  What  is  the  general  opinion  of  people  about  the  man- 
agement of  these  mines  ? 

Mr.  Sunderland.  I  object  to  the  general  opinion. 

Mr.  SuTRO.  Professor,  what  is  your  opinion  of  it? 

Mr.  ]!^EWCOMB.  Well,  ask  the  lawyer  here.  He  knows 
all  about  it. 

Mr.  SuTRO.  He  won't  tell  us. 

Mr.  J^EWCOMB.  Yes,  you  will;  won^t  you? 

Mr.  Sunderland.  If  he  puts  me  on  the  stand,  I'll  tell. 

Mr.'^JSTEWCOMB.  Well,  I  know  some  meij  get  very  wealthy 
there,  and  others  do  not. 

Mr.  SuTRO.  How  is  it  about  these  superintendents  there  ? 

A.  They  are  very  intelligent  men. 

Q.  Haven't  very  many  of  them  grown  rich?. 

A.  They  have  excellent  champagne. 

Q.  They  are  smart,  are  they  ? 

A.  There  are  not  many  smarter  men  to  be  found.  Thay 
are  really  good  fellows. 

Q.  What  chances  have  they  to  speculate?  Have  they 
made  much  money  as  superintendents  of  those  mines? 

A.  They  must  have  an  opportunity  of  knowing  when 
anything  rich  is  to  be  struck,  and  they  can  easily  telegraph 
to  San  Francisco  and  secure  stock.  They  have  that  ad- 
vantage, and  whoever  would  be  a  superintendent  and  not 
improve  that  opportunity,  would  be  behind  the  common 
usage.  I  suppose  the  superintendents  would  be  considered 
as  rather  rich. 

Q.  Is  Mr.Eequa  reputed  to  have  made  much  money  over 
there? 

A.  I  am  glad  to  say  he  is  reputed  to  be  wealthy.   I  hope 
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it  is  true.    I  think  Mr.  Requa  is  a  very  fine  gentleman. 
He  is  certainly  a  very  intelligent  one. 

Q.  Would  these  superintendents  like  to  lose  a  position 
that  is  as  lucrative  as  that  they  hold  ? 

A.  "Well,  if  I  were  a  superintendent  there,  and  under- 
stood my  business,  I  shouldn't  want  to  lose  the  position. 

Q.  Who  has  the  controlling  power  there  which  keeps 
these  people  in  place  ? 

A.  It  ought  to  be  the  stockholders  of  the  mine,  of  course. 

Q.  Do  you  think  they  are  the  ones  ? 

A.  I  can't  say.     I  am  not  in  the  ring. 

Q.  Would  these  superintendents,  if  there  be  a  "  power 
behind  the  throne,"  be  apt  to  da.  anything  against  that 
power  that  could  remove  them  from  their  position? 

A.  I  shouldn't  think  it  would  be  advisable  for  them  to 
do  it,  and  I  don't  think  they  would. 

Q.  Mr.  Sharon  told  you  tJaat  he  was  opposed  to  the  tun- 
nel? 

A.  Yes. 

Q.  Hasn't  he  the  reputation  of  being  the  "power  behind 
the  throne?" 

A.  Well,  he  has  the  power  thait  wealth  gives,  undoubt- 
edly, and  exercises  it.  He  is  a  very  keen,  sharp,  bright, 
active  man. 

Q.  Would  you  think  that  these  superintendents  would 
be  apt  to  cling  to  these  positions,  which  are  so  very  lucra- 
tive, and  not  give  offense  to  the  parties  who  have  the  power 
to  remove  them  ? 

A.  Well,  that  would  be  very  natural  to  suppose. 

Q.  Are  there  mines  over  there  owned  by  any  one  par- 
ticularly ? 

A.  As  far  as  I  know  they  are  all  joint-stock  companies, 
with  perhaps  one  or  two  exceptions. 
.    Q.  Who  are  the  owners  of  that  stock? 

A.  Oh,  they  are  owned  by  individuals — farmers,  mer- 
chants, mechanics,  and  all  classes  of  people,  more  or  less. 
I  know  a  great  many  parties  in  San  Francisco  and  in  vari- 
ous places  that  own  stock. 
12 
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.  Q.  Do  they  buy  that  stock  for  investment,  to  keep? 

A.  Some  have  done  so,  I  know. 

Q.  Do  they, do  it  nowadays? 

A.  I  don't  know. 

Q.  Have,  you  any  idea  how  much  the  transactions  of 
these  stocks  amount  toper  month  in  the  San  Francisco 
stock  board  ?  I  mean  the  transactions  of  the  stock  in  the 
Comstock  lode? 

A.  I  don't  know.  I  should  think  millions. 

Q.  Then,  according  to  that,  -these  stocks  change  hands 
from  day  to  day,  and,  new;  sets  of  men  come  into  possses- 
sion?        .. 

A.  Yes,  sir. 

Q.  And  they  don't  care  much  .about  the  property,  or  who 
controls  it?  c.    r 

A.  It  is  the  same  with  the  mining-  stock  as  with  other 
stocks.  Eailroad  stocks  ate  continually  changing  in  the 
market  in  the  same  way.  There  is  a  large  amount  of 
stock-jobbing.  , 

;  Mr.  SuND^iRiiAND.  I  wish  to  object  to  Mr.  Sutro's  making 
statements  that  are  not  borne  out  by  facts. 

Mr.  SuTRO.  I  want  to  get  at  the  mode  of  working  those 
mines,  whether  they  are  j?;Conomically  worked  for  the 
profits,  or  whether  the  whole  system  of  mining  is  a  stock- 
jobbing operation,  where  ,one  is  continually  trying  to  get 
the  start  of  th;^  other.  1 1  want  to  show  that  this  property 
is  simply  a  foot-ball;  that  it  is  used  for  speculative  pur- 
poses; that  it  is  bought  and  sold  from  day  to  day;  that  new 
parties  are  all  the  time  getting  the  ownership;  and  that 
there  are  certain  rings  whoconti^ol  the  thing. 

Mr.  Sunderland.  Well,  there  is  ho  law  there  against 
buyifig  or  selling  these  stocks,  and  people  will  deal  in  them, 
and  you  can't  help  it.  - 

Mr.  Newcomb.  That  is  evident,  I  think;  you  can't  help 
it  any  more  than  you  can  help  railroad  stocks  being  bought 
and  sold. 

Mr,  SuTRO.  You  would:  consider,  Professor,  that  that 
tunnel  would  be  of  great  advantage  to  those  mines,  as  far  > 
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as  the  drainage,  ventilation,  and  cheap  mode  of  transporta- 
tion are  concerned? 

A.  Well,  it  would  serve  to  drain  the  mines,  to  save  what 
expense  is  incurred  in  the  process  of  draining.  It  would 
aid  in  ventilation,  although  I  do  not  deem  it  an  essential 
thing. 

Q.  It  isn't  absolutely  necessary  ? 

A.  Not  absolutely  necessary. 

Q.  Still,  would  it  be  desirable? 

A.  It  would  be  desirable  to  have  all  the  ventilation  you 
can  get,  and  as  you  go  down  the  increase  in  importance  is 
very  great. 

Q.  Do  you  know  how  many  steam  engines  are  in  opera- 
tion on  the  Gomstock  lode  ? 

A.  I  do  not.     I  never  counted  them. 

Q.  Have  you  an  approximate  idea  how  many  there  are? 

A.  'No.  I  know  that  a  man  that  is  unaccustomed  to  the 
noise  feels  about  the  same  under  the  Falls  of  Niagara  as 
he  does  along  the  streets  of  Virginia  Gity  to  Gold  Hill, 
from  the  sound  of  the  stamps. 

Q.  I  was  not  referring  to  the  stamps,  but  to  the  hoisting 
works. 

A.  I  referred  to  itie  stamps;  the  noise  made  by  the 
stamps. 

Mr.  Sunderland.  That  becomes  quite  musical  after  a 
while. 

Mr.  SuTRO.  Yes,  they  can't  sleep  without  it. 

Mr.  Newcomb.  So  I  am  told.  I  don't  know  the  number 
of  engines.  I  never  counted  them.  But  there  is  a  large 
number  necessarily  employed  to  move  those  stamps. 

Mr.  SuTRo.  After  the  tunnel  is  in  and  the  branches  are 
constructed,  and  these  shafts  conneeted,  would  there  be  a 
necessity  for  pumping  machinery  any  longer,  down  to  the 
tunnel  level? 

A.  No,  sir;  I  should  think  not.  There  is  no. reason 
why  there  should  be,  for  the  simple  reason  that  there  would 
be  no  necessity  for  it.  The  amount  of  water  that  comes 
from  near  the  surface  depends  very  much  upon  the  seasons. 
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Where  the  seasons  are  very  dry,  the  quantity  would  be  less. 
Where  they  are  very  wet,  the  quantity  would  be  increased. 

Q-  You  visited  a  number  of  mines  on  the  Comstock. 
Did  you  ascertain  anything  about  the  quantity  of  water 
they  had? 

A.  Well,  we  tried  to  work  that  water  up,  but  all  the  in- 
formation we  really  had  upon  the  subject,  as  to  the  amount, 
is  what  we  derived  from  the  reports  of  the  superintendents. 

Q.  Well,  I  want  to  ask  you  whether  they  haven't  stated 
almost  universally  that  the  water  in  the  last  year  had  very 
much  decreased  as  they  descended? 

A.  Yes;  they  gave  that  report. 

Q.  Are  you  aware  of  the  fact  that  there  had  been  three 
years  of  immense  drought  over  there ;  that  they  had  hardly 
any  rain  or  snow  fall  duriug  the  three  preceding  winters; 
that  the  earth  was  all  parched  up;  that  the  wells  had  dried 
ap;  and  that,  in  fact,  the  water  had  almost  disappeared? 

A.  I  had  known  that,  along  the  range  of  the  Sierras 
in  the  State  of  California,  there  had  been  three  successive 
dry  seasons;  and  I  was  told  that  it  had  extended  to  Yir- 
o^inia  City  and  the  mines. 

Q.  Would  these  three  seasons  not  have  dried  up  the 
9arth  and  prevented  the  supply  of  wafer  at  the  depth  these 
mines  had  run? 

A.  It  would  lessen  the  flow  of  water  necessarily,  because 
this  coming  from  the  surface,  and  passing  into  tlie  cracks 
and  crevices  of  the  rocks,  and  percolating  through  every 
formation,  would  be  lessened  to  a  very  great  extent. 

Q.  Where  does  the  water  come  from  that  is  found  in' 
penetrating  the  crust  o£  the  earth? 

A.   Well,  the  most  of  it  is  the  result  of  rain. 

Q*  That  seeps  through  ? 

A.  Yes,  sir. 

Q.  Wouldn't  it  be  a  natural  result  that,  after  three  dry 
seasons,  the  supply  of  water  in  the  earth  would  be  a  great 
deal  less  than  after  a  wet  season? 

A.  Yes,  it  has  always  been  found  so. 

Q.  Well,  reports  state  that  the  snow  fall  this  winter  has 


181 

been  very  heavy — ^both  snow  and  rain;  and  wouldn't  tlie 
result  be,  that  after  the  snow  melts  a  larger  quantity  of  water 
would  be  found  in  the  mines  than  there  had  during  the 
last  year  ? 

A.  Yes,  I  should  judge  that  that  would  be  the  case. 
That  was  the  opinion  I  expressed  to  the  commissioners, 
that  the  lessening  of  the  amount  of  water  was  due  to  that 
cause. 

Q.*  What  time  were  you  in  Nevada? 

A.  I  think  it  was  in  August. 

Q.  August  of  last  year? 

A.  Yes. 

Q.  That  was  almost  the  dryest  part  of  the  year,  was  it 
not? 

A.  It  was  so  dry,  that  there  was  a  great  scarcity  of  water, 
at  any  rate. 

Q.  I  find  it  stated  here,  in  the  report  of  the  Surveyor  Gen- 
eral, on  page  45 : 

"  I  would  state  that  the  amount  of  water  flowing  into  the  Carson  river  this 
year  is  extremely  small,  far  less  than  ever  known  since  the  settlement  of  the 
State;  and  it  is  not  probable  that  a  similar  reduction  will  happen  in  many 
years.  I  have,  therefore,  based  no  estimate  or  calculation  upon  this  year. 
For  the  months  of  Au^^ust,  September,  and  October,  and  up  to  the  present 
time,  the  flow  has  only  been  25  cubic  feet,  on  a  grade  of  10  feet  to  the  mile." 

In  another  place  he  states,  that 

"  The  average  flow  of  water  in  the  Carson  river  is  BOS^^^j  feet." 

That  would  show  that  the  quantity  of  water  in  the  Carson 
river  this  year  was  only  j^  of  the  average  flow  of  ordinary 
years.  Well,  taking  that  as  a  basis,  would  it  not  appear 
that  some  very  extraordinary  dry  seasons  had  occurred  in 
Il^evada?  . 

A.  Oh,  we  have  the  fact,  I  suppose,  without  a  doubt. 

Mr.  Sunderland.  It  isn't  contended  that  we  have  had 
three  dry  seasons  there.  I  don't  deny  that.  I  have  been 
there  all  the  the  time,  and  know  it. 

.  Mr.  l^EWCOMB.  I  have  seen,  after  a  blow  from  the  pick, 
the  dust  fly  from  the  vein. 

Mr.  SuTRO.  While  you  were  there,  did  you  enter  the 
Savage  mine,  or  the  Hale  and  I^orcross? 
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A.  No,  I  did  not. 

Q.  my  did  you  not? 

A.  Arrangements  were  to  have  been  made  by  the  super- 
intendent to  admit  us  into  the  Savage,  but,  in  the  first  place, 
they  were  flooded  with  water;  they  had  struck  what  you 
might  call  a  bonanza  of  water,  and  the  water  swept  out 
into  the  Hale  and  Korcross.  The  arrangements  were  to 
have  been  made.  We  expected  to  go  into  the  Savage 
mine,  but  the  shaft  was  out  of  order. 

Q.  Why  couldn't  you  go  down  the  other  mine;  they 
were  connected? 

A.  Well,  there  were .  some  difficulties  in  the  way.  It 
was  necessary  to  have  the  permission  of  the  superintendent. 

Q.  They  didn't  seem  to  wish  to  have  you  go  down? 
They  threw  obstacles  in  the  way  ? 

A.  They  didn't  seem  to-^they  didn't  object;  no  objec- 
tion was  made;  but  we  couldn't  make  arrangements  for 
the  purpose  of  going  down,  some  way. 

Q.  You  couldn't  visit  a  mine,  except  by  permission  of 
the  superintendent? 

A.  No. 

Q.  Did  you  visit  any  mine  where  the  superintendent  or 
foreman  of  the  mine  was  not  constantly  with  you? 

A.  Yes,  sir,  I  did  one;  but  not  what  is  considered  on 
the  Comstock. 

Q.  On  the  Comstock  lode  you  visited  the  mines  only 
under  the  guidance  of  these  superintendents,  and  they  only 
took  yoQ  to  such  places  as  they  wished  to  show  you? 

A.  Yes. 

Q.  Did  you  have  any  way  of  getting  into  any  portion  of 
the  mine  where  you  desired  to  go  ?  Could  you  have  done 
it  on  your  own  part  ? 

A.  Well,  we  might  have  done  it,  but  in  the  intricacies 
of  the  mines  probably  we  should  have  been  lost,  and  very 
likely  not  found  our  way  out  very  soon. 
,  Q.  They  only  took  you  to  such  portions  of  the  mines  as 
they  wished  to  show  you,  jdu.  being  their  guests,  as  you 
may  say? 
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A.  They  never  refused  when  a  wish  was  expressed  to  go 
to  any  part  df  the  mines. 

Q.  Are  the  workings  of  these  mines  very  intricate? 

A.  Yes,  they  ar^  very  extensive. 

Q.  Are  there  many  miles  of  drifts  in  these  mines? 

A.  Yes,  a  good  many.  I  don't  know  how  many,  of 
course. 

Q.  Would  it  be  possible  for  a  stranger  to  go  and  find 
out  where  these  bodies  of  low-grade  ores  are  without  a 
guide? 

A.  Well,  he  might  stumble  upon  them,  or  he  might 
not.  It  would  be  a  difficult  matter,  at  all  events.  I  saw  a 
good  deal  of  low-grade  ores,  and  took  off  specitnens  as  I 
went.  I  carried  with  me  my  satchel  and  hanlmer,  and 
where  I  thought  there  were  low-grade  ores,  I  took  them  off 
and  examined  them,  and  compared  them  with  others. 

Q.  Provided  the  foreman  oi;.  superintendent  of  a  mine 
would  want  to  mislead  you  about  the  condition  of  the 
mine,  could  he  take  you  down  into  that  mine  and  show 
you  only  such  parts  of  it  as  would  mislead  you? 

A.  If  he  wished  to  do  it,  of  course  he  could. 

Q.  Would  it  be  possible  for  you  to  t^ll  whether  he  did 
or  not,  taking  into  consideration  the  intricacies  of  the 
workings  of  those  mines? 

A.  It  would  be  impossible  for  a  man  unacquainted  with 
the  mines  to  traverse  them,  and  makie  a  thorough  exami- 
nation, without  the  aid  of  the  superintendents  or  some  per- 
sons who  are  acquainted.  - 

Q.  You  entered  these  mines  entirely  under  the  guidance 
of  these  superintendents  or  their  foremen,  and  '6nly  visited 
such  parts  as  they  took  you  to?       '      '    '■' 

A.  That  is  all.  I  don't  think  they  would  have  objected, 
however,  to  our  g^ing  to  any  part,  if  we  had  expressed  thfe 
wish.  By  the  time  they  had  taken  us  around  all  they 
wanted  to,  we  were  glad  enough  to  go  out.   '     '^  - 

Q.  Would  it  be  possible,  Professor,  under  ^he  circum- 
stances, going  to  such  levels  as  they  took  you  to,  for  you 
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to  form  a  correct  idea  as  to  the  quantity  of  water  ia  the 
mines? 

A.  Yes,  in  the  Yellow  Jacket  I  think  we  could  form  a 
pretty  good  estimate  ? 

Q.  There  was  very  little  water  in  the  Yellow  Jacket 
mine,  I  believe  ? 

A.  There  was  a  strong  current  of  water,  running  pretty 
rapidly. 

Q.  In,  the  Yellow  Jacket? 

A.  In  the  Yellow  Jacket. 

Q.  The  superintendent  states  there  was  not  one  inch  of 
water  there? 

A.  Well,  there  was  a  strong  current  of  water  running. 

Q.  Which  way  was  it  running? 

A.  ^NTearly  east,  I  think;  no,  rather  northeast. 

Q.  The  Yellow  Jacket  and  Crown  Point  connect? 

A.  That's  the  same  I  refer  to.  The  water  runs  from 
the  Crown  Point  into  the  Yellow  Jacket. 

,Q.  Are  you  not  mistaken?  Isn't  the  Crown  Point  mine 
the  deeper  of  the  two  ? 

A.  It  has  drifted  the  deepest,  but  at  the  level  we  were  on 
the  other  is  higher.  The  water  came— a  portion  of  it— ^ 
from  Crown  Point.     That's  what  they  told  us. 

Q.  I  think  you  have  got  the  locality  reversed? 

A.  L  don't  think  I  have. 

Q.  The  Yellow  Jacket  mine  is  the  higher  mine,  and  the 
wates  runs  from  that  into  the  Crown  Point  mine.  They 
were  not  pumping  any  at  the  Yellow  JacJ^et? 

A.  Well,  I  noticed  a  strong  current  of  water  running. 
It  was  covered.  I  don't  know  where  it  was  running  to.  I 
don't  recollect  about  that  particularly;  but  I  recollect  dis- 
tinctly about  the  water  in  that  mine,  and  the  water  was 
quite  warm.  I  thought  it  the  wettest  mine  that  I  had  vis- 
ited. 

Q.  Which  one? 

A.  The  Yellow  Jacket. 

Q.  Are  you  not  mistaken  about  the  locality? 

A.  !N"o,  I  am  positive  with  regard  to  the  mine.     I  am 
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not  quite  so  positive  with  regard  to  the  course  the  water 
was  running. 

Q.  The  Crown  Point  makes  no  statement  here.  They 
were  pumping  a  large  quantity  of  water.  The  Yellow 
Jacket  was  not  pumping.  The  water  was  running  iuto 
the  Crown  Point? 

A.  It  may  have  been  running  into  the  Crown  Point,  but 
there  was  quite  a  strong  current  of  water  running  from 
that  mine. 

Q.  How  much  water  was  there  ? 

A.  Oh,  I  couldn't  tell  you;  it  was  covered  up;  but  we 
could  hear  it  going  along,  and  in  places  we  could  slip  our 
fingers  in. 

Q.  Was  there  an  inch  of  water? 

A.  No,  I  think  not. 

Q.  Was  it  running  rapidly  ? 

A.  One  inch  of  water  might  spread  over  a  large  surface, 
say  18  inches.     It  was  running  rapidly. 

Q.  Well,  say  a  miner's  inch  ? 

A.  Well,  it  was  more  than  that.  There  was  more  water 
in  that  mine  than  in  any  other  mine  that  we  visited,  with 
one  exception,  and  that  was  on  another  lode^  not  on  the 
Comstock;  at  least  I  noticed  more  water  there.  Portions 
of  the  mine  were  quite  dry. 

Q.  What  advantages  would  there  be  at  the  mouth  of  the 
tunnel  as  an  abode^  for  people  compared  with  Virginia 
City?  Would  you  consider  the  climate  better  down  there? 

A.  Yes,  I  should  judge  the  climate  would  be  better, 
because  you  are  not  so  elevated  there.  Virginia  City  is 
pretty  well  elevated. 

Q.  How  much  lower  are  you  ? 

A.  I  suppose  2,000  feet. 

Q.  What  chances  are  there  there  for  people  to  have  little 
gardens  and  more  comforts  ?  ' 

A.  Oh,  they  could  raise  vegetables  there,  if  they  could 
get  water  to  irrigate  the  soil. 

Q.  Have  you  seen  anything  growing  down  to  the  mouth 
of  the  tunnel? 
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A.  Yes,  I  have  had  the  privilege  of  eating  vegetables 
there  that  were  very  good. 

Q.  All  that  is  required  is  a  little  water  ? 

A.  I  don't  know  how  little.  It  would  require  some 
quantity,  enough  to  moisten  the  earth. 

Q.  "With  water  you  can  raise  any  kind  of  vegetables 
down  there  ? 

A.  ^NTot  any  kind;  a  variety  suited  to  the  climate  and 
latitude.  I  know  a  great  many  vegetable  you  could  raise 
there. 

Q.  Well,  they  can  raise  the  more  hardy  vegetables 
there,  at  least? 

'    A.  I  don't  believe  they  can  grow  tallow  there,  for  one 
thing. 

Q.  By  having  a  little  patch  of  ground  down  there  at 
the  mouth  of  the  tunnel,  could  the  miners  raise  some  vege- 
tables, and  keep  a  cow,  and  get  more  of  the  comforts  of 
life  than  they  do  up  to  Virginia  City? 

A.  They  would  have  greater  facilities  for  doing  so. 
Whether  they  would  improve  them  or  not,  I  cannot  tell. 

Q.  Well,  a  good  many  of  these  miners  have  ^families, 
have  they  not  ? 

A.  That  I  don't  know.     It  is  to  be  presumed  they  have. 

Q.  Well,  have  you  seen  anything  about  Virginia  City 
that  is  adapted  to  any  sort  of  gardening  or  agriculture  ? 

A.  Yes,  there  was  one  place  where  they  can  get  a  little 
water,  and  where  they  have  got  a  very  nice  little  place — 
General  Van  Bokelens.     He  has  got  some  trees. 

Q.  I  mean  generally  speaking? 

A.  Generally  speaking,  no. 

Q.  Is  there  much  besides  rocks? 

A.  Plenty  of  rocks  and  wind. 

Q.  Could  timber  and  firewood  be  supplied  at  the  mouth 
of  the  tunnel  any  cheaper  than  at  Virginia  City  by  float- 
ing down  the  Carson  river? 

A.  I  should  think  they  could,  unless  they  are  delivered 
by  railroad  for  nothing.  ' 
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Q.  Are  they  very  apt  to  deliver  anything  for  nothing  up 
there? 

A.  Well,  yes;  they  extended  to  us  the  courtesy  of  the 
railroad. 

Q.  Do  you  know  of  any  difficulty  in  running  timbers  and 
wood  down  the  Carson  river  ? 

A:  If  there  were  sufficient  water  I  don't  know  of  any 
difficulty. 

Q.  Do  you  know  of  any  law  in  ISTevada  to  compel  every 
man  that  has  a  dam  on  the  river  to  leave  a  chute  open  to 
allow  timbers  and  wood  to  pass  through  ? 

A.  You  must  ask  somebody  besides  me. 

Mr.  Sunderland.  You  better  consult  the  statutes. 

Mr.  SuTRO.  The  statutes  will  show  if 

Mr.  Sessions.  Are  these  chutes  in  all  the  dams? 

Mr.  Sunderland.  'No,  sir;  there  are  no  chutes  in  any 
of  the  dams. 

Mr.  SuTRO.  Well,  there  is  a  law  allowing  the  running  of 
lumber,  timber,  and  wood  over  the  dams. 

Mr.  Sessions.  How  high  are  the  dams  ? 

Mr.  Sunderland.  The  highest  ones  are  24  feet.  We  were 
permitted  last  year  to  run  wood  down  by  paying  all  the 
damages  to  dams.  It  is  the  only  time  it  has  ever  been  run 
down  since  any  of  the  dams  were'  built. 

Mr.  SuTRO.  Do  you  see  any  difficulty.  Professor,  in  float- 
ing firewood  down  the  Carson  river? 

Mr.  Kewcomb.  I  know  no  reason  against  it. 

Q.  Did  you  hear  of  parties  floating  down  thousands  of 
cords  last  year  ? 

A.  That  a  very  large  body  had  been  floated  down. 

Mr.  Sunderland.  Below  Empire  City? 

A.  In  that  neighborhood. 

Mr.  SuTRO.  To  the  mouth  of  the  tunnel? 

A.  About  the  mouth  of  the  tunnel. 

Q.  Didn't  Mr.  Bryant,  of  Empire  City,  float  down 
thousands  of  cords  last  year? 

A.  Well,  I  saw  Empire  City  wood,  but  whether  it  was 
floated  down  the  Carson  or  not  I  couldn't  say. 
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Q.  They  get  their  wood  in  the  Sierra  !N*evada  mountains 
and  bring  it  down.  Is  there  anything  to  prevent  them 
floating  it  down  the  Carson  river,  provided  they  prepare 
their  wood  and  have  it  ail  ready  to  float  down  ? 

A.  I  know  of  no  obstructions,  unless  there  is  something 
in  the  river  to  prevent  it. 

Q.  The  parties  over  there  proposed  last  fall  to  furnish  us 
some  millions 

Mr.  Sunderland.  Well,  if  the  chairman  please,  I  object 
to  any  statements  from  Mr.  Sutro. 

Mr.  Sessions.  It  is  pretty  remote. 

Mr.  Sutro.  "Well,  I  will  read  a  telegram  dated 

Mr.  Sunderland.  I  object  to  it. 

Mr.  Sessions.  What  is  proposed  to  be  shown? 

Mr.  Sutro.  I  want  to  prove  this:  The  gentleman  who 
has  floated  all  the  lumber  and  timber  down  Carson  river 
for  several  years  proposed  to  contract  with  me  last  fall  to 
float  down  a  large  quantity  of  mining  timber  and  fire- 
wood to  the  mouth  of  the  tunnel;  but  we  did  not  know 
exactly  what  we  wanted,  and  we  didn't  make  the  contract. 
He  told  me  at  that  time  that  it  was  necessary  to  contract 
early  for  it  in  order  to  get  it.  I  telegraphed  to  him  yes- 
terday in  order  to  find  out  at  what  price  they  could  deliver 
it;  but  he  telegraphs  to-day  : 

"I  can't  furnish  timber,  for  want  of  time.  Wood  $8.  I  will  deliver  5,000 
cords  of  wood  at  $8. 

(Signed)  S.  Beyant. 

•'Empire  City,  Nevada,  February  23d." 

He  means  to  say  he  will  float  firewood  down  at  $8  per 
cord,  but  he  cannot  furnish  the  timber  for  want  of  time. 
He  hasn't  prepared  that  timber. 

Mr.  Sessions.  Is  the  firewood  cut  ? 

Mr.  Sutro.  Of  course. 

•Mr.  Sessions.  Can  they  throw  it  into  the  river  and  float 
it  down  ? 

Mr.  Sutro.  Yes,  sir;  but  they  have  to  have  men  to  guide 
it  down.  He  states  the  price  at  $8,  but  I  have  no  doubt  a 
large  contract  can  be  made  for  $6  per  cord,  while  the  wood 
at  Virginia  City  costs  $12  per  cord.    Timber  can  be  deliv- 
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ered  for  $18  per  thousand,  which  costs  at  Virginia  City,  as 
far  as  I  know,  the  lowest,  §24  a  thousand.  Mr.  Day,  how- 
ever, stated  to  General  Foster  that  it  could  be  delivered  at 
$22. 

Mr.  Sunderland.  I  know  they  charge  us  at  Virginia 
City  $8  and  $9  a  cord  for  the  same  wood  this  man  tele- 
graphs about.  • 

Mr.  SuTRO.  This  man  telegraphs,  "wood  §8."  That 
man  came  down  to  the  tunnel  half  a  dozen  times  to  make  a 
contract,  but  we  were  not  ready  to  make  it  then.  'Now  it 
is  too  late  to  get  it,  but  next  year  we  mean  to  go  there  for 
20,000  cords  of  wood  and  three  or  four  million  feet  of  lum- 
ber. 

Mr.  Sessions.  Then,  if  you  can  put  boards  or  timber  in 
the  river,  it  will  float  down  stream  ? 

Mr.  ]N"ewcomb.  I  am  quite  positive  it  won't  float  up. 

Mr.  Sessions.  When  the  water  is  high  enough  you  can 
float  wood  down. 

Mr.  Sunderland.  Since  that  wood  was  floated  down, 
the  largest  dams  on  the  river  have  been  erected — the 
Eureka  and  the  Brunswick. 

Mr.  SuTRO.  I  have  been  told  by  Mr.  Bryant,  the  man 
who  has  been  very  largely  engaged  in  this  business,  that 
there  is  a  law  on  the  statute-book,  which  allows  people  to 
float  their  lumber  and  timber  over  these  dams. 

Mr.  Sunderland.  All  this  timber  and  lumber,  floated 
from  Empire  City,  by  permission  of  the  owners  of  the 
Mexican  mills,  have  been  floated  through  their  ditch,  three 
miles  long. 

Mr.  SuTRO.  Well,  how  do  you  account  for  that  5,000 
cords  of  wood  on  the  river,  of  which  we  bought  some  right 
beside  the  tunnel? 

Mr.  Sunderland.  I  just  told  you. 

Mr.  SuTRO.  I  don't  know.  Professor,  that  I  have  any 
further  questions  to  ask  you.  I  suppose,  Mr.  Sunderland, 
you  are  not  ready  to  ask  any  questions  to-night.  I  would 
like  to  ask  a  few  more  at  our  next  meeting,  or  after  you 
get  through. 


190 

Mr.  Sunderland.  Well,  I  would  like  to  ask  one  ques- 
tion now,  and  go  on  at  the  next  meeting. 

Mr.  SuTRO.  All  right,  then ;  you  go  on. 

Mr.  SuNDERLANU.  Professor,  who  is  in  possession!  of  the 
Comstock  lode? 

Mr.  !N'ewcomb.  It  is  held  for  the  benefit  of  the  stock- 
holder^, by  the  mining  corporations,  I  suppose;  and  their 
ofiicers  have  the  control. 

Q.  You  know  the  fact,  I  suppose,  that  the  whole  Corn- 
stock  lode  is  now  the  property  of  the  different  corpora- 
tions that  are  working  it  from  one  end  to  the  other? 

A.  Well,  as  far  as  the  Comstock  is  known,  it  is. 

Q.  With  a  few  exceptions.  I  mean  what  is  being 
worked  now? 

A.  We  don't  know  the  extent  of  the  Comstock. 

Q.  I  don't  know  as  we  do. 

A.  I  think  we  find  it  going  a  mile  and  a  half  farther 
from  what  we  thought. 

Q.  I  think  we  know  it  pretty  well,  but  you  and  I  may 
differ  about  it.  Well,  now,  has  Mr.  Sutro  or  the  Sutro 
Tunnel  Company  any  interest  in  the  Comstock? 

A.  N"ot  that  I  am  aware  of. 

Q.  Has  the* General  Government  any  interest  in  it? 

A.  Yes,  sir. 

Q.  In  the  ownership  of  the  mines  ? 

A.  Yes. 

Q.  What  interest — the  titles? 

A.  Yes,  the  absolute  ownership. 

Q.  What  mine? 

A.  There  is  one  of  the  mines  that  has  no  title.  We  asked 
the  party  why  he  didn't  get  it;  and  that  is  the  Crown 
Point.     They  hadn't  got  a  title  at  the  time  we  were  there. 

Q.  Has  the  General  Government  undertaken  to  exercise 
any  supervision  of  any  acts  of  ownership  over  the  Comstock 
since  it  was  first  discovered  ?  . 

A.  I  don't  know  that  it  has. 
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Q.  The  parties  in  possession  have  been  permitted  to 
work  it  from  the  first  to  the  present  time? 

A.  Yes,  provided  they  pay  a  certain  sum  of  money  per 
acre  for  the  patents,  and  in  this  case  they  declined  to  do 
that. 

Q.  ITow,  don't  you  think  it  a  little  strange  that  an  out- 
sider, who  has  no  interest  in  any  mine  on  the  Comstock, 
should  come  to  us  there,  and  tell  us  that  we  don't  know 
enough  to  work  our  mines  properly;  that  he  knows  a  great 
deal  more  about  it  than  we  do;  and  then  ask  the  Govern- 
ment to  supply  him  with  money  to  run  a  tunnel,  so  that 
he  may  work  our  mines  in  a  better  manner  than  we  do 
now? 

A.  Well,  I  suppose  men  act  from  motives  generally. 
These  motives  may  be  good  or  bad  motives. 

Q.  I  am  not  talking  about  the  motives.  In  a  free  country, 
where  a  man  has  the  ownership  of  property,  ain't  he  gen- 
erally permitted  to  use  it  as  he  pleases,  without  anybody 
interfering? 

A.  Yes,  if  he  doesn't  interfere  with  other  people's 
rights. 

Q.  Well,  is  there  any  interference  with  rights  in  this 
case? 

A.  I  am  not  aware  that  there  is. 

Mr.  SuTRO,  Will  you  allow  me  to  ask  the  Doctor  another 
question,  just  now,  Mr.  Sunderland? 

Mr.  Sunderland.  Well,  just  hold  on  a  moment.  You 
stated  (to  Mr.  jN"ewcomb)  that  a  specimen  of  ore  was 
brought  from  the  Belcher  to  Mr.  Sharon  while  you  were 
in. his  company.'  Was  there  any  reason  why  a  specimen 
of  ore  should  not  be  taken  to  Mr.  Sharon,  as  well  as  any- 
body else,  when  ore  was  found  in  the  mine  ? 

A.  I  know  of  no  reason  why.    'I  t^nly  stated  the  fact. 

Q.  Well,  do  you  know  whether  ore  was  taken  to  other 
people  besides  Mr.  Sharon  ? 

A.  I  do  not. 

Q.  You  know  that  Mr.  Sharon  bought  stock  as  soon  as 
he  got  here? 
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A.  Yes,  sir. 

Q.  ]N"o thing  strange  about  that,  was  there? 

A.  I  think  it  was  perfectly  natural  for  him  to  do  it. 

Q.  Don't  you  know  that  other  people  were  buying  stock 
the  same  way?    Didn't  the  stock  go  up  the  next  day? 

A.  He  told  me  the  next  day  that  he  had  lost  §2,000  on 
his  purchase.  He  could  have  bought  it  cheaper  the  first 
day. 

Q.  Well,  then,  others  had  been  buying  before  Mr.  Sha- 
ron? 

A.  I  don't  know. 

Q.  Did  you  ascertain,  or  did  you  hear  said,  that  outsiders 
always  got  information  of  a  strike  in  a  mine  sooner  than 
the  ofiicers  of  the  company?  Did  you  ever  hear  that  while 
you  were  there? 

A.  I  don't  know  about  the  outsiders. 

Q.  Men  not  interested  in  the  mines,  I  mean  ? 

A.  I  have  heard  It  stated  that  parties  that  were  perhaps 
interested  to  a  limited  extent  may  have  had  others  em- 
ployed to  give  them  information  in  case  of  a  strike. 

Q.  When  I  say  outsiders,  I  mean  men  that  don't  hold  a 
share  of  stock,  have  nothing  to  do  with  the  control  of  a 
mine,  and  have  no  permanent  interest  there.  Don't  you 
know  that  such  men  employ  miners,  at  the  Comstock,  to 
give  them  information  of  strikes  before  the  officers  know 
it? 

A.  Well,  I  know  the  stock  board  of  San  Francisco 
keeps  agents  for  the  purpose  of  giving  the  earliest  informa- 
tion. 

Q.  Well,  don't  you  know  that  the  miner  finds  out  the 
ore  first? 

A.  He  must. 

Q.  Ain't  it  an  easy  matter  for  him  to  feign  sickness,  get 
upon  the  surface,  and  give  information  about  it  to  a  man 
that  has  paid  him  $5  or  1 10? 

A.  Well,  I  suppose  it  is  possible.  "^ 

Q.  Il^ow,  then,  will  the  construction  of  this  tunnel  stop 
that? 
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A,  If  the  mines  are  thoroughly  opened,  yes. 

Q.  How  so  ?  I  would  like  to  have  that  explained. 

Mr.  Shober.  Let  me  hear  that  again. 

Mr.  ]N"ewcomb.  If  the  mine  is  thoroughly  opened,  it  will 
expose  it,  and  whatever  of  real  value  there  is  there  will  be 
so  determined  that  a  transfer  of  shares  will  be  a  fair  trans- 
action bet^yeen  the  purchaser  and  the  seller.  Both  will 
have  an  opportunity  of  investigating  and  learning  what 
it  is. 

Mr.  Sunderland.  Do  you  mean  to  say,  Doctor,  that  the 
mines  will  be  any  more  thoroughly  opened  with  that  tun- 
nel than  now  ? 

A.  You  can  open  it  from  the  tunnel  level  in  a  hundred 
different  places. 

Q.  Don't  you  know.  Doctor,  that  one  year  before  that 
tunnel  can  be  in  every  mine  that  is  now  being  worked  on 
the  Comstock,  except  the  Sierra  J^evada  and  the  Chollar 
Potosi,  which  are  working  upon  the  surface  and  nowhere 
else,  and  the  Overman,  will  be  far  below  the  level  of  the 
tunnel  ? 

A.  1:^0,  I  don't  know  it.  They  claim  that  the  Crown 
Point  will  be  down  to  the  tunnel. 

Q.  How  deep  is  the  Crown  Point? 

A.  The  Crown  Point  was  down  on  the  lj200-foot  level, 
penetrating  to  the  1,300-foot,  when  we  were  there. 

Q.  How  far  below  the  Point  A,  of  the  Gould  and  Curry 
croppings,  is  the  point  of  that  shaft  there — the  initial  point? 
The  initial  point  is  what  we  all  measure  from. 

Mr.  SuTRO.  It  is  the  point  we  originally  established. 

Mr.  JSTewcomb.  The  Crown  Point  from  the  initial  point 
will  carry  you  down,  I  think,  some  1,700  feet. 

Mr.  Sunderland.  You  were  on  the  1200-foot  level,  you 
say? 

A.  I  think  it  was  the  1,200.  They  were  drifting  down 
upon  the  1300-foot  level  when  I  was  there. 

Q.  You  state  in  your  report  that  this  tunnel  will  be  1,900 
feet,  in  round  numbers,  below  Point  A  on  this  map,  (mdi>^ 
eating.)  . 
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A.  Yes,  which  leaves  the  shaft  about  260  feet  to  go  to 
get  to  the  tunnel  level. 

Q.  How  long  will  it  take? 

A.  They  said  they  were  not  going  to  work  any  on  the 
1,300-foot  level  until  after  they  had  worked  out  their  bo- 
nanza above.     Tl;iat  was  the  information  we  got. 

Q.  Don't  you  know  that  they  are  away  below  the  1,300- 
foot  level? 

A.  I  haven't  had  any  information  about  it  since. 

Q.  E"ow,  I  will  have  to  examine  you  again  on  that.  Doc- 
tor. I  have  got  a  report  of  the  Gould  and  Curry  company, 
where  they  say  they  made  a  depth  of  294  feet  last  year; 
and  I  think  if  you  examine  all  these  reports  you  will  find 
that  they  lie.  General  Foster  said  that  in  nine  months 
that  shaft  will  be  below  the  tunnel. 

A.  That  is  possible,  if  they  go  on.  I  can't  say  how 
rapidly  they  will  work  it. 

Q.  Didn't  you  hear  a  determination  expressed  there  by 
the  superintendent  to  keep  sinking  all  the  time? 

A.  'No,  I  didn't,  except  with  reference  to  this  particular 
one.  With  this  one  they  specified  that  they  would'  be 
down  to  the  level  of  the  tunnel  by  the  time  it  reached  them, 
or  before. 

Q.  That's  the  Crown  Point? 

A.  Yes. 

Mr.  SuTRO.  Will  you  allow  me  to  ask  one  question  here, 
Mr,  Sunderland? 

Mr.  Sunderland.  Certainly. 

Mr.  SuTRO.  Are  you  aware  that  in  England  the  depths 
of  mines  are  reckoned  from  the  adit  level  down  generally; 
that  that  above  the  adit  level  is  not  counted  ?  Are  you  aware 
that  all  the  measurements  of  the  mines  of  England  are 
given  from  the  adit  level  down?  That  is  called  the  depth. 
What  is  above  that  is  not  counted? 

Mr.  Kewcomb.  I  have  heard  it  so. stated. 

Mr.  SuTRO.  You  commence  a  new  series  of  operations 
there^ ,  They  mention  the  depth  of  the  mine  from  the  adit 
level,  because  what  is  above  that  is  not  counted.  If  a  mine 
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'in  England  is  stated  to  be  2,000  feet  deep,  it  means  it  is 
2,000  feet  from  the  adit  level  down? 

Mr.  Sunderland.  Have  you  visited  any  of  those  mines 
in  England?  ^ 

Mr.  I^EWCOMB.  l^one  except  the  coal  mines? 

Q.  How  deep  are  these  adits? 

A.  Some  of  them  a  few  hundred  feet.  I  didn't  take  a 
memorandum. 

Q.  Is  there  anything  in  the  running  of  these  tunnels 
that  would  change  even  the  phraseology^  here  of  calling 
the  depth  of  such  a  shaft  so  many  feet  from  the  top? 

A.  Oh,  no;  there  is  no  necessity  for  it.  It  is  their  habit. 
The  adit  is  the  point  from  which  they  go  down  and  count. 
We  may  begin  at  the  top  of  Mount  Davidson,  if  we  please. 

Q.  What  is  the  greatest  depth  that  any  mines  are  worked 
in  England? 

A.  They  are  down  about  3,000  feet. 

Q.  How  far  below  any  adit? 

A.  Well,  they  are  working  under  the  sea. 

Q.  Yes,  I  know  that.  They  do  that  without  any  tun- 
neling, excepting  a  few  hundred  feet  under  the  ground? 

A.  Yes.  But  the  mines  that  are  worked  under  the  sea 
I  did  not  see. 

Q.  How  long  are  any  of  these  tunnels  that  you  have  been 
in  or  that  you  know  anything  about  ? 

A.  Oh,  1  don't  know.  I  traveled  round  for  three  days 
in  the  diiferent  mines  belonging  to  a  party  whom  I  had 
been  invited  to  visit. 

Q.  Do  they  permit  any  association,  or  corporation,  or 
company,  in  England,  to  own  more  than  one  mine? 

A.  I  know  of  no  law  against  it. 

Q.  IS'or  I  eitlier.'  One  objection  made  here  by  Mr.  Su- 
tro  is,  that  too  many  mines  on  the  Comctock  are  owned 
by  one  association. 

Mr.  SuTRO.  I  didn't  say  owned,  but  managed.  Various 
people  own  them,  but  these  people  manage  the  mines. 

Mr.  Sunderland.  N"ow,  Professor,  I  will  just  ask  you  if 
you  know  what  vote  it  takes  to  elect  a  board  of  trustees? 
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Mr.  ITewcomb.  A  majority  of  the  stock,  I  suppose. 

Q.  Is  it  at  all  likely  tliat  people  who  manage  the  corpora- 
tions and  mines  on  the  Comstock  can  get  control:  of  the 
stock  in  San  Francisco  or  Virginia  City,  where  there  is  a 
great  deal  of  prejudice,  as  I  understood  from  Mr.  Sutro, 
against  the  Bank  of  California  and  its  friends,  unless  they 
buy  it? 

A.  There  is  a  great  deal  of  stock  hypothecated  I  know. 
In  order  to  get  a  majority  of  stock,  they  have  sometimes 
carried  it  up  to  an  enormous  price  in  the  m^arket. 

Q.  They've  got  a  right  to  do  that,  haven't  they? 

A.  Certainly,  I  suppose  so.  i 

Q.  Don't  the  parties  controlling  the  mines  on  the  Comr 
stock  generally  own  a  majority  of  the  stock?  Can  they 
control  a  mine  there  without  absolutely  owning  a  majority 
of  the  stock  ? 

A.  I  ht)ve  heard  of  instances  to  the  contrary,  whether 
correct  or  not  I  do  not  know;  it  is  merely  hearsay. 

Q.  I  would  rather  you  would  state  what  you  know. 
Doctor. 

A.  Well,  I  never  have  'paid  especial  attention  to  that 
department;  only  it  is  common  report  that  the  Bank  of 
California  furnishes  money  out  of  its  funds,  holding  the 
stock  hypothecated  for  the  payment  of  the  debt,  and  vote 
the  stock. 

Q.  Can  anybody  else  do  the  same  thing,  Doctor? 

A.  I  suppose  so.     I  don't  know  of  anything  to  prevent. 

Q.  There  are  plenty  of  banks  and  plenty  of  money  there, 
ain't  they? 

A.  Well,  I  never  had  cause  to  complain  of  the  want  of 
it  while  I  was  there,  personally. 

Q.  Well,  then,  this  board  of  trustees^  controlling  a  cor- 
poration, is  simply  the  result  of  somebody  having  a  major- 
ity of  the  stock  to  vote  at  the  annual  election,  is  it  not? 

A.  I  snppose  a  majority  of  the  stock  rules. 

Q.  Is  there  anything  wrong  about  a  majority  ruling? 

A.  1^0,  sir;  I  do  not  object  to  that. 


Hearing  Saturday,  February  24. 

Mr.  EiCE.  Mr.  Chairman  and  gentlemen,  as  counsel  for 
the  Siitro  Tunnel  Company,  I  propose  to  submit  some  few 
questions.  Professor  l^ewcomb,  inquiry  was  made  of  you 
last  evening  by  Mr.  Sunderland,  in  substance,  whether  the 
owners  of  the  mines  upon  the  Comstock  lode  should  not 
control  their  own  property,  and  were  not  more  competent 
to  manage  their  business  than  an  outsider,  and  whether 
they  should  not  be  allowed  to  manage  it  without  interfer- 
ence. Do  you  not  know  that  the  owners  of  the  mines  made 
contracts  with  Mr.  Sutro  for  mining  through  the  tunnel 
before  they  acquired  title  to  the  mines,  and  that  they  hold 
their  property  subject  to  such  contracts? 

Mr.  Newcomb.  Those  superintendents  whom  we  met 
acknowledged  that  such  a  contract  had  been  made,  and 
Mr.  Sutro  states  so  also.     I  know  it  only  by  hearsay. 

Q.  Were  they  not  mere  squatters  upon  the  lode,  holding 
title  only  by  sufferance  of  the  ^United  States,  at  the  time 
Mr.  Sutro  acquired  his  rights  from  the  Government? 

A.  There  is  a  mining  law  in  connection  with  that. 

Mr.  Sunderland.  Mr.  Chairman,  these  are  all  questions 
that  are  determined  precisely  by  the  contract.  There  are 
copies  of  that  contract  in  the  books  here. 

Mr.  Rice.  This  is  in  the  nature  of  a  cross-examination. 
I  am  speaking  of  questions  you  propounded  the  other 
night.  ♦ 

Mr.  Sunderland.  Go  on.    I  withdraw  the  objection. 

Mr.  I^ewcomb.  I  will  say  that  there  are  mining  laws  in 
California,  as  well  as  in  IlsTevada,  that  give  the  discoverer  a 
right;  he  can  register  his  claim,' as  it  is  called,  and  that  is 
acknowledged  as  common  law  upon  the  subject.  He  has  a 
claim  u]i)on  it  as  his  property  during  the  time;  but  he  has 
no  claim,  that  I  am  aware  of,  as  against  the  United  States. 

Mr.  Rice.  I  wish  to  ask  you  now  something  in  regard. 
to  ventilation.     On  page  7  of  the  commissioners'  report, 
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it  appears  that  the  most  effective  mode  of  ventilating  mines 
in  present  use  is  by  connecting  contiguous  mines  by  drifts. 
Are  not  many  of  the  mines  so  distant  from  each  other  as 
to  render  this  mode  of  connection  and  ventilation  very  ex- 
pensive ? 

A.  It  is  expensive  running  drifts  from  distant  points.  ' 
Q.  Would  it  be  necessary  to.  construct  these  coimecting 
drifts  in  succession  as  the  mines  are  increased  in  depth, 
and,  if  so,  how  far  apart?    Wouldn't  they  have  to  be  much 
nearer  together  as  they  descend,  say  below  2,000  feet? 

A.  The  connections  that  are  made  are  down  about  a 
liundred  feet.  There  are  what  are  Called  the  lOO,  200, 
and  300-foot  levels.  As  you  pass  down,  the  connections 
can  then  be  made,  and  whatever  be  the  levels,  if  they  cpi-r 
respond,  drifts  can  be  run  to  connect  them  without  very 
great  difficulty.  They  would  be  required,  in  order  to  make 
perfect  ventilation,  on  each  level. 

Q.  So  you  have  to  make  your  drifts,  as  you  get  down  U, 
a  point  where  there  isn't  sufficient  ventilation,  by  running 
from  one  to  another? 

A.  The  upper  drifts  would  not  benefit  tlie  ventilation  ia 
levels  below  them. 

Q.  Then,  would  it  not  be  necessary  to  h:ivo  tl'e.-se  drifts 
nearer  together  as  you  get  down  tc)  a  very  great  depth? 
Wouldn't  the  boat  he  increaserl? 

A.  The  heat  would  increase,  and  the  necessity  for  ven- 
tilation, of  course,  would  increase;  and,  if  no  other 
appliances  were  made,  it  would  require  rather  frequent 
connections  in  order  to  cool  off  the  rock.       • 

Q.  And  it  would  consequently  increase  the  expense  of 
that  method  of  ventilation? 

A.  Yes,  sir. 

Q.  Will  you  give  an  estimate  of  the  expense  of  construct- 
ing these  drifts  per  foot?  How  near  together  do  you 
judge  the  mines  should  be  thus  connected  to  render  this 
method  of  ventilation  feasible?  :.,:., 

A.  The  drifts,  as  they  generally  run  them,  are.  about  the 
ordinary  size  of  drifts  used  for  the  purpose  of  exploration. 
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It  would  be  equivalent  to  making  an  exploring  drift.     I 
don't  know  exactly  the  size. 

Q.  About  what  did  you  find  the  cost  pev  foot  to  be,  from 
your  information? 

A.  Well,  we  have  it  recorded,  but  I  do  not  recoUct  the 
precise  amount.  It  is  contained  in  the  reports  of  the  su- 
perintendents, .'jf^fo.; 

Q.  If  the  Sutro  tunnel  were  completed  as  contemplated, 
and  the  mines  along  the  Comstoek  connected  therewith, 
either  by  sinking  shafts  in  the  processes  of  mining,  or  by 
boring  holes,  in  which  the  air  could  pass  freely  from  the 
tunnel  to  the  shafts,  do  you  or  not  judge  that  ventilation 
thereby  would  be  much  more  perfect  and  economical  than 
by  any  other  processes  now  in  use  on  the  lode,  without 
mechanical  appliances?  If  so,  please  state  the  facts. 
,  A.  There  is  no  question  that  it  would  produce  ventilsi- 
tion,  and  what  they  got  thus  would  be  so  much  clear  gain. 
It  would  have  a  tendency  to  cool  off4:he  rock  and  render  it 
more  feasible  for  working.  It  would  be  better  for  the 
men  as  well  as  better  for  the  mines. 

Q.  What  effect  would  the  constant  moving  of  cars  through 
the  tunnel  have  on  ventilation  ?' 

A.  It  would  agitate  the  air  and  force  it  forward  in  the 
direction  in  which  the  cars  might  be  moving,  producing 
considerable  of  a  current  if  the  motion  be  rapid,  say  at  the 
rate  of  ten  miles  an  hour.  It  would  produce  a  consider- 
able current  of  air  forward  in  the  shaft. 

Q.  Would  or  would  not  these  advantages  be  very  much 
more  marked  in  mining  below  the  2,000-foot  level? 

A.  Well,  that  is  a  question  in  my  mind.  The  effects  of 
the  movement  of  the  air  would  be  felt  in  the  shafts  and 
drifts  above  rather  than  below.  You  have  there  a  stagnant 
atmosphere,  unless  you  make  use  of  appliances  to  force  air 
down.  I  don't  see  how  it  could  benefit,  except  in  the  cool- 
ing processes.  It  would  be, a  benefit  in  that  respect,  because 
it  would  tend  to  cool  the  rock. 

Q.  Suppose  the  tunnel  were  a  new  point  of  operations  for 
milling  below,  and  machinery  were  placed  there,  to  assist 
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in  the  ventilation  below  the  tunnel  leveljSfljljOOO  or  1,500 
feet,  (chambers  built  inside  the  tunnel  and  machinery  pnt 
there  to  throw  in  compressed  air,  for  instance,)  couldn't  that 
be  done  cheaper  than  it  could  be  from  the  surface,  2,000 
feet  above  the  tunnel  V 

A.  Certainl}^;  it  could  be  done  at  very  much  less  ex- 
pense. 

Q.  And  consequently  wouldn't  there  be  a  marked  bene- 
fit in  having  this  new  point  of  operations  for  ventilation 
below? 

A.  Yes;  but  I  understood  your  question  to  imply  that 
it  was  to  be  done  by  the  motion  of  cars. 

Q.  That  was  merely  auxiliary. 

A.  At  the  tunnel  level,  of  course,  the  distance  being 
much  less,  you  would  have  a  better  chance  to  cool  off  than 
at  the  surface;  the  less  the  distance  the  more  perfect  the 
ventilation. 

Q.  On  page  8  of  the  commissioner's  report,  under  the 
head  of  " drainage,"  I  find  this  statement: 

"  Taking,  then,  the  observations  of  the  commission  in  connection  with  tTie 
gtateraents  of  the  superintendents  of.  the  mining  companies,  we  are  of  the 
opinion  that  the  tunnel,  for  this  p»rpose  alone,  is  not  a  necessity  for  the  drain- 
age of  the  Comstock  lode.  That  it  will  effectively  drain  all  those  with  which 
it  shall  be  connected  is  obvious ;  but  the  same  result  can  be  attained  by  pres- 
ent means  at  less  cost — a  cost  which,  moreover,  promises  to  become  still 
mailer  as  the  mines  progress  in  depth." 

And  on  page  9,  under  the  head  of  "economy  of  work- 
ing," I  find  the  following  : 

"  The  item  of  drainage  is  not  included  in  the  above,  as  the  tunnel  will 
thoroughly  drain  all  the  mines  connected  with  it  without  cost." 

N'ow,  I  assume,  from  reading  this,  that  in  the  first  para- 
graph you  say  that  the  cost  will  be  less  by  the  present 
method  than  by  the  tunnel  after  the  connection  is  made. 
How  can  you  harmonize  these?  How  is  it  possible,  if,  as 
last  stated,  the  mines  connected  with  the  tunnel  will  be 
drained  ivithout  cost,  to  drain  them  at  less  cost  by  the  present 
method,  and  how  can  such  less  cost  become  smaller  as  the 
mines  progress  in  depth  ? 

A.  The  whole  argument  rests  upon  this  proposition, 
eimply,  on  the  subject  of  drainage:  to  construct  the  tun- 
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nel  for  tbe  purpose  of  drainage  alone,  wonld  be  incurring 
the  entire  expense  we  have  given  for  constructing  the  tun- 
nel. The  interest  upon  that  investment  would  be  greater 
than  the  present  cost  of  clearing  the  mines  from  water,  so 
that  it  would  be  really  more  expensive  through  the  tunnel, 
if  we  take  the  cost  and  interest  into  consideration,  than  to 
expend  $150,000  a  year  that  they  admit  it  costs  now  to 
drain.  / 

Q.  Then  the  explanation  is,  and  the  id'ea  of  the  com- 
'missioners  in  this  first  statement  was,  thait'it  tvould  cost 
more  to  make  this  tunnel  exclusively  for  draining  purposes 
than  it  would  to  drain  the  lode  by  pumping? 

A..  Exactly.  We  decided  against  it  as  an  absolute  ne- 
cessity for  draining. 

Q.  Precisely.     That  i^  a,' sa'tisra(3t6ry  explanation. 

Mr.  SuTRO.  Upon  what  basis  did  you  arrive  at  that  fig- 
ure, Professor,  that  the  cost  is  $150,000  a  year  for  pumping? 

A.  From  the  statements  of  the  superintendents.  They 
said  the  cost  would  not  exceed  $150,000.  The  estimate 
that  was  made  by  taking  the  number  of  mines' we  visited, 
and  assuming  the  figures  of  those  that  we  did  not  visit, 
but  which  were  working,  gave  an  amount  less  than  what 
was  given  by  the  superintendents. 

Mr.  Sunderland.  It  seems  to  me  the  counsel  is  entirely 
competent  tp  examine  the  witness,  without,  having  any 
body  else  to  interfere.  I  should  prefer  to  have  Mr.  Sutro 
wait  until  the  counsel  gets  through. 

Mr.  Sutro.  I  suppose  that  is  a  matter  of  choice  with  the  / 
counsel. 

Mr.  EiCE.  Perhaps  it  would  be  more  connected  to  do  so. 
My  idea  in  taking  up  the  examination  was  to  dispose  of 
^ach  appropriate  head  at  once,  so  as  not  to  have  repetition. 

Mr.  Sunderland.  This  was  gqne  over  last  night. 

Mr.  EicE.  Professor,  please  state  fully  to  the  committee 
your  opinion  and  judgment  as  to  the  value  of  the  tunnel 
for  the  drainage  of  mines.  What  would  be  the  percentage 
of  saving  over  the  present  methods  after,  the  completion  of 
the  tunnel  ? 
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Mr.  ITewcomb.  The  tunnel  will  serve  to  drain  the  mines 
without  expense,  which  now,  according  to  one  of  the 
superiutendents,  amounts  to  ($160,000  a  year;  in  other 
words,  it  would  make  a  difference  of  $150,000. 

Q.  Professor,  are  you  familiar  with  the  cost  of  transpor- 
tation of  heavy  low-class  merch^-iidise  upon  the  railways 

of  the  country?  ;  ,,xf;t  'imx  n  OOO^Odl^^  bii^o 

A.  l^ot  especially  so.  I  have  heard  it  stated  by  an  ex- 
pert, a  man  very,  extensively  engaged,  in  the  business  in 
I^ew  England  that  it  could  be  moved  for  two  cents  a  ton 
a  mile  and  pay  a  profit. 

Q.  Have  you  information  from  any  other  rQads— say  the 
Poni]sylvania  Central?  :    .. 

A.  I  have  not.     I  haven't  investigated  that  particular 
p:irt  of  this  case.    The  cost  varies  with  the  grade  of  the  road. 
^.^Mr»  Sun  DEE  LAND.  Two  ceuts  a  mile,  you  say. 
.,■■   Mr.  Newcomb.  Two  cents  a  ton  per  mile. 

Mr.  Rice.  I^ow,  what  is  your  judgment  i^pon  the  com- 
parative cost  of  mining  fi:om  the  tunnel  upward,  and  min- 
ing as  at  present  carried  on  ? 

Mr.  N'ewcomb.  The  difference  would  be,  that  it  is  easier 
to  throw  a  body  of  ore  down  than  it  is  to  hoist  it  up ;  it  is 
necessarily  more  economical,  but  to  what  degree  is  diificult 
to  determine.         _ 

Q.  After  the  tunnel  is  completed  and  a  new  base  estab- 
lished, could  not  mining  be  carried  on  both  above  and 
below  by  machinery  acting  upon  the  principle  of  compen- 
sation— that  is,  by  cages  going  down  from  above  the  tunnel 
^  level  and  coming  up  from  below  it  by  the  one  operation — 
very  extensively  ?  ,.  .  , 

A.  It  could  be  carried  on  both  upward  and  downward, 
and  if  paying  ore  happens  to  be  above  as  well  as  below,  it 
could  be  carried  on  very  advantageously.  But  if  you  had 
to  hoist  in  one  case,  and  lower  a  poor  quality  of  ore  in 
the  other,  that  was  to  be  moved  out  r  and  not  worked,  the 
profit  would  be  diminished. 

Q.  In  mining  down  they  have  to  remove  the  low  grade 
ores  with  the  paying  ore  ? 
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A.  In  some  cases  tliey  do  it,  and  in  other  cases  they  use 
the  ore  for  filling  in  ^topes. 

Q.  Isn't  the  proportion  of  low-grade  ores  that  they  do 
not  reduce  much  greater  than  the  paying  ores  that  they  do 
reduce? 

A.  We  were  informed  so  by  the  superintendents  gen- 
erally;- one  stated  that  they  were  in  the  habit,  in  order  to 
use  up  the  ore  and  equalize  jfchings,  of  mixing  poor  rock 
that  would  not  pay  with  paying  rock.  Whether  that  is  a 
rule  with  them  all  or  not,  I  don't  know. 

Q.  Should  you  judge  that  there  would  be  any  special 
difficulty  in  operating  through  this  tunnel  by  connecting 
the  cars  by  clamps  and  by  letting  them  run,  one  after  an- 
other, upon  a  chain  ? 

A.  I  don't  know  what  difficulty,  there  could  be. 
Q.  Isn't  it  to  your  mind,  Professor,  a  self  evident  fact,  that 
the  operations  of  mining  on  the  Comstock  lo^e  can  be  car- 
ried on  very  much  cheaper  through  a  tunnel,  saving  the 
cost  of  drainage  and  providing  ventilation,  than  by  the 
present  "methods? 

A.  We  have  an  illustration  in  the  case  of  a  tunnel  that  is 
there  now,  where  they  employ  but  few  hands,  work  rather 
poor  rock,  and  have  their  own  mill.  They  work  through 
a  tunnel,  and  the  cheapness  with  which  they  do  it  enables 
them  to  work  up  rock  worth  $16  or  $18  a  ton,  which  can- 
not be  done  by  hoisting  works. 

Q.  You  state  iu  your  report  that  the  estimated  yield  of 
the  mines  in  the  Comstock  lode,  as  operated  at  the  present 
time,  is  $15,000,000  per  annum.  Can  you  state  approxi- 
mately the  number  of  tons  of  ore  reduced  to  give  this  re- 
sult, or,  in  other  words,  how  much  do  they  raise  per  day 
and  reduce  per  day  of  paying  ore? 

A.  The  amount  as  given  to  us  was  figured  up  at  365,600 
tons  a  year. 

Q.  About  1,000  tons  a  day? 
A.  A  trifle  over  1,000  tons  a  day. 

Q.  In  your  testimony  last  evening,  I  think  you  stated 
your  opinion  to  be,  that  if  mills  and  machinery,  such  as  are 
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how  in  use  for  the  reduction  of  the  ores  of  the  Comstock, 
were  erected  at  the  mouth  of  the  tunnel,  with  such  other 
machinery  as  might  be  used  by  reason  of  the  abundance  of 
water  there  for  washing  and  power,  the  ores  could  be  re- 
duced and  concentrated  at  one-half  the  cost  of  doing  the  same 
work  by  the  present  methods,  which  I  think  you  estimated 
at  $10  50  per  ton,  or  a  saving  of  $5  25  per  ton.  Upon  this 
basis,  what  would  be  the  gross  amount  of  saving  per  an- 
num in  producing  this  $15,000,000  with  the  tunnel  com- 
pleted and  the  ores  reduced  at  its  mouth?  At  $5  25  saving 
a  ton,  and  1,000  tons  a  day,  the  saving  per  day  would  be 
what? 

A.  It  would  be  $5,250,  as  they  work  Sundays  as  well  as 
other  days. 

Q.  Well,  now,  assuming  that  all  the  expenses  would  be 
equal,  excepting  the  royalty  of  $2  per  ton  to  the  tunnel 
company,  and  deducting  that  charge,  what  would  be  the 
net  saving  to  the  owners  of  the  mines  per  annum  ?  I  would 
like  to  have  you  figure  that,  and  get  it  accurately.  Two 
dollars  fi^m  $5  25  would  leave  $3^25. 

A.  It  would  be  $1,186,250  per  annum. 

Q.  I  think  you  also  gave  the  opinion  that  it  would  be 
practicable,  with  the  water  power,  etc.,  available  at  the 
mouth  of  the  tunnel,  and  with  the  introduction  of  the  most 
improved  machinery  and  processes  for  reduction  and  con- 
centration, that  ores  which  would  assay  $10  per  ton  might 
be  profitably  worked,  while  by  the  present  methods  ores 
cannot  be  so  worked  when  assaying  less  than  $30  a  ton? 

A.  That  is  not  correct. 

Q.  Well,  state  your  case? 

A.  Starting  with  $3  a  ton  for  mining,  the  royalty  would 
carry  it  up  to  $5;  the  expense  of  transportation  through 
ih<i  tunnel,  (they  are  allowed  by  the  contract  25  cents  per 
mile  a  ton,  but  it  has  been  placed  at  a  lower  figure  by  the 
consent  of  Mr.  Sutro,)  at  ten  cents  a  ton,  would  give  $5_10. 
Then  the  percentage  of  loss  is  to  be  deducted  from  that. 
At  the  present  mode  of  reduction,  it  amounts  to  25  per 
cent,  of  the  gold,  and  even  more  than  that  of  the  silver. 
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from  30  to  35;  35  is  the  amount  given  by  the  miners, 
although  they  may  save  up  to  30  in  some  cases:  so  that 
we  have  $S  60  for  loss,  and  that  gives  $8  70,  counting  the 
expense  of  reduction  nothing.  Well,  if  we  calculate  the 
reduction  expense  at  $5  25,  we  can  work  rock  worth 
$13  95,.  and  make  it  an  even  thing,  without  any  profit. 

Q.  Then,  what  would  you  say  is  the  lowest  grade  of  ores 
that  it  would  be  profitable  to  work? 

A.  Well,  it  would  take  rock  that  would  assay  $15  to 
make  a  profit  upon. 

Q.  You  think  that  with  those  improved  works  you 
could  work  ores  down  to  $15? 

A.  Yes,  sir,  upon  the  present  standard  of  working  and 
of  loss.  If  you  can  work  it  down  so  as  to  make  a  saving 
of  20  or  25  per  cent,  of  the  amount,  you  change  the  condi- 
tions entirely,  and  the  result  m*ast  be  difiierent. 

Q.  Well,  what  would  be  that  result? 

A.  If  we  estimate  on  working  as  closely  as  they  do  in 
Europe,  with  a  loss  of  only  10  per  cent.,  it  would  "make 
$9  70,  instead  of  $13  95:  so  that  ores  worth  a  trifle  over 
$10  a  ton  might  be  made  to  pay. 

Q.  'Now,  what,  in  your  opinion,  is  the  amount  of  ores 
taken  from  the  Comstock  lode  which  will  yield  from  $15 
to  $30  X3or  ton,  and  what  is  the  proportion  of  such  low- 
grade  ores  to  the  whole  amount  taken  out  ? 

A.  As  to  the  latter  part  of  your  question  it  is  impossible 
to  determine.  We  made^very  especial  and  persistent  in- 
quiries as  to  the  low-grade  ores,  ranging  from  $15  to  $30. 

Mr.  Sunderland.  From  $15  to  $30 — what,  Professor? 

Mr.  I:^EWC0MB.  From  $15  to  $30  assay,  not  working.  I 
have  the  evidence  of  numerous  parties  upon  the  sub- 
ject. 

Mr.  EiCE.  Please  read  all  those  which  bear  upon  the 
question  ? 

A.  In  the  Lady  Bryan  there  is  a  mass  of  hundreds  of 
thousands,  if  not  millions  of  tons,  that  will,  according  to 
the  representations  of  the  superintendent,  take  the  whole 
body  together  laying  upon  the  surface,  average  $8  to  the 
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ton  by  the  assay.  In  places,  he  stated,  large  quantitiea 
would  yield  $15 ;  how  much  he  didn't  say.  Mr.  Requa 
states  that  very  large  bodies  of  $16  ore  exist  in  the  ChoUar 
Potosi.  Mr.  D.  O.  Atkinson,  postmaster  at  Virginia  City, 
informed  me  that  he  had  the  control  of  the  Empire  and 
Imperial  mine,  or  the  one  adjoining  the  Bullion.  He  struck 
a  body  of  ore  yielding  $19  per  ton,  which  at  the  time  did 
not  pay  for  working.  This  Was  prospected  in  the  middle 
of  the  quartz  lode  and  ore  100  feet  wide  for  some  distance 
and  a  depth  of  6  feet.  Mr.  George  Atwood  has  been 
working  as  foreman,  or  in  some  capacity,  in  the  mines  for 
eight  years,  in  the  south  mine  of  the  Ophir,  and  he  says 
there  is  a  body  of  ore  300  feet  by  300  and  100  in  deptb, 
of  a  grade  averaging  $20  by  assay.  That  has  been  used 
for  filling  in  stopes ;  the  average  assay  would  be  $20.  Be- 
sides this,  there  is  an  immense  quantity  in  the  N'ortli  mine 
a  little  poorer  by  assay.  That  is  not  yet  mined.  Ho  fur- 
ther stated  that  in  the  Crown  Point  there  is  avast  amount 
of  ore  that  will  pay  $20  a  ton  on  the  200-foot  level;  that 
he  will  engage  to  take  out  50  tons  per  day  for  one,  two,  or 
five  years  and  pay  $2  50  per  ton  for  the  ore  in  place.  Has 
been  in  connection  with  that  mine  for  three  years,  and 
knows  all  about  the  upper  levels,  of  which  the  present  su- 
perintendent, he  stated,  probably  knew  nothing.  He  is  at 
present  the  superintendent  of  the  Eberhart  mine,  or  was  at 
that  time.  In  our  examinations  and  in  conversations  with 
the  superintendent  of  the  Gould  and  Curry  and  the  Ophir, 
it  was  represented  to  us  that  large  bodies  of  low-grade  ores, 
ranging  from  $15  to  $25,  existed  there. 

Q.  Professor,  from  all  this  can  you  form  any  judgment 
satisfiictory  to  yourself  of  the  proportion  of  ores  which 
would  assay  from  $15  to  $80,  as  compared  with  the  whole 
amount  of  ores  taken  out,  or  as  compared  with  the  amount 
of  ores  that  they  do  work,  assaying  abo^e  that?  .,, 

A.  Oh,  it  would  be  merely  guess-work.  There  is  no 
such  thing  as  calculating  it. 

Q.  Well,  the  best  judgment  that  you  can  give? 

A.  The  quantity  of  low-grade  ores  undoubtedly  is  im- 
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rn^usB,  ranging  from  $10  np  to  ^30.     It  would  require  a 
great  many  years  to  work  it  out. 

Q.  Well,  then,  to  reach  it  in  another  way,  if  you  had 
these  appliances  that  we  have  spoken  of  and  this  tunnel 
completed,  by  which  all  the  low-grade  ores  assaying  from 
$15  to  $30  per  ton  could  be  profitably  worked,  what  would 
be  the* increased  value  of  the  Comstock  lode? 
■-'A.  That  is  a  question  that  no  mortal  man  can  answer 
^ith  anything  like  an  approximation  to  the  truth. 

Q.  Well,  3/0U  could  say  whether  it  would  be  twice  or 
three  times? 

A.  It  may  be  a  thousand  million  of  dollars;  it  may  be 
more;  it  may  be  less.  It  maybe  about  a  hundred  millions. 
I  can't  say  anything  about  it  definitely.    It's  a  vast  quantity, 

Q.  Well,  it  would  be  a  vast  increase? 

A.  It  would  be  a  vast  increase.  There  is  no  determin- 
ing it,  because  you  are  going  down  indefinitely  with  it,  and 
we  don't  know  what  the  quality  of  ore  is  below.  We  may 
meet  with  a  whole  mass  of  only  $20-rock  below  the  2,000- 
foot  level.  iscj.Oi'oi-v^AJ 

Q.  Well,  judging  from  what  has  been  worked,  and  from 
your  own  information,  of  course? 

A.  It's  mere  speculation. 

Q.  If  it  should  continue  in  the  same  way,  the  increased 
value  would  be  enormous,  would  it  not? 

A.  Yes;  it  would  be  enormous.  There  is  no  question 
about  it  in  the  minds  of  the  commission.  I  have  no  reason 
to  doubt  it,  and,  with  one  exception,  all  the  superintend- 
ents expressed  themselves'  so.  I  will  state  that  evidence 
was  given  by  one  of  the  miners  still  further  upon  that  sub- 
ject. He  said  that  the  amount  was  perfectly  enormous;  it 
couldn't  be  calcul-ated  to  his  certain  knowledge.  That  was 
the  president  or  other  officer  of  the  Miners'  League;  I  do 
not  recollect  his  name.  He  stated  that  the  amount  of  low- 
grade  ores  was  very  great.     He  said  he  was  then  at  work. 

Q.  Speaking  of  these  leagues,  Professor,  what  are  they 
composed  of?    What  interests  do  they  represent? 
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A.  Well,  I  suppose  the  labor  department  especially— the 
miners'  interests. 

Q.  The  operative  miners  rather  than  the  owners? 

A.  Yes;  the  operative  miners  are  the  ones*  that  formed 
the  league,  undoubtedly. 

Q.  Did  you  get  the  name  of  this  president? 

A.  I  have  it.     I  can  give  it,  if  it  is  desired. 

Mr.  SuTRO.  Doctor,  didn't  that  party  give  you  an  injunc- 
tion not  to  use  his  name;  do  you  recollect?  Did  he  not 
say  it  might  jeopardize  his  interests? 

A.  .Ko,  sir. 

Mr.  Sunderland.  I  don't  want  to  have  anything  go  in 
evidence  from  a  man  that  is  afraid  to  give  his  name. 

Mr.  SuTRO.  Let  the  Dioctor  give  his  name,  if  he  has  it. 

Mr.  jSTewcomb.  I  have  the  name.    It  is  James  Docker^ 
He  is  a  practical  miner. 

Mr.  EiCE.  Did  you  see  any  officer  of  the  other  miners' 
association  ? 

Mr.  ^EWCOMB.  I  don't  know.  We  met  members.  We 
took  no  particular  pains  to  ascertain  their  names,  but  en- 
deavored to  get  at  the  general  facts. 

Q.  Was  this  Mr.  Dockery  speaking  for  the  association 
of  which  he  was  president  ? 

A.  He  was  speaking,  I  suppose,  as  an  individual.  I 
happened  to  ask  the  question,  if  it  were  true  that  there 
were  large  amounts  of  low-grade  ores  in  the  mines,  and  he 
said  the  quantity  was- enormous:  "incalculable,"  I  think, 
was  his  expression.     They  couldn't  determine  how  much. 

Mr.  Sunderland.  He  is  a  practical  miner. 

Air.  SuTRO.  Are  you  quite  sure  it  was  Mr.  Dockery  that 
gave  you  that  statement  of  the  low-grade  ores  ? 

Mr.  N'ewcomb.  Yes,  sir.  It  is  so  marked  in  my  note- 
book.    It  was  taken  down  at  the  time. 

Mr.  Rice.  In  your  estimates,  Professor,  bearing  upon 
the  economy  of  working  these  mines,  what  disposal  did 
you  make  of  the  raising  of  the  low-grade  ores  and  the 
waste  rock  ? 

Mr.  Newcomb.  We  computed  merely  the  cost  of  raising 
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the  paying  ore.  As  mentioned  particularly  in  the  report 
of  the  commission,  no  approximation  could  be  made  of 
the  cost  of  raising  the  debris.  We  had  no  means  of  de- 
termining the  amount,  but  it  was  very  great.  , 

Q.  Well,  was  that  included  in  the  estimiate  of  raising 
the  paying  ore  ? 

A.  I  think  not,  sir.  It  was  merely  the  cost  of  raising 
paying  ore. 

Q.  Wouldn't  that  increase  the  expenses  very  much  of 
the  operations  it  was  estimated  for  ? 

A.  It  would  cost  just  as  much  to  raise  a  ton  of  the  coun- 
try rock  as  it  would  a  ton  of  the  paying  ore. 

Q.  You  obtained  no  estimates  from  these  superintend- 
ents of  the  amounts  of  low-grade  ores  and  rocks  raised? 

A.  They  gave  no  account  of  them  in  their  report  to  us. 

Q.  Well,  then,  Doctor,  is  it  making  a  fair  comparison  of 
the  expensiveness  of  operating  by  the  present  methods  and 
by  the  tunnel  to  omit  these  important  items? 

A.  We  mentioned  that  in  the  report,  making  it  a  point 
that  the  amount  is  very  large,  and  that  it  would  be  fair  to 
include  it  in  the  amount,  but  we  had  not  the  means  of  de- 
termining it. 

Q.  If  you  should  arrive  at  the  facts  in  regard  to  it,  would 
it  not,  in  your  judgment,  materially  change  the  figures  as 
to  the  comparative  methods  of  working? 

A.  Yes,  sir;  necessarily. 

Q.  Wouldn't  it,  instead  of  throwing  the  balance  against 
the  one,  change  it  very  much  on  to  the  other  side? 

A.  Without  going  into  a  calculation,  Ij  should  think  jt 
would.  .  i 

Q.  By  the  bill  now  before  this  committee,  it  is  proposed 
that  the  United  States  shall  grant  as  aid,  for  the  construc- 
tion of  the  Sutro  tunnel  and  its  branches,  certain  sums  of 
money,  not  to  exceed  in  the  aggregate  $3,000,000,  the  Gov- 
ernment retaining  a  first  mortgage  or  lien  thereupon,  to- 
gether with  all  engines  and  machinery  and  appurtenances 
thereunto  belonging,  for  the  repayment  of  said  moneys,  and 
also  twenty-five  per  centum  of  the  net  amount  which  shall 
14 


210 

be  collected  by  the  tunnel  company  as  tolls  for  the  trans- 
portation of  ore,  rock,  and  material,  or  in  any  other  man- 
ner. From  your  investigation  and  knowledge  upofi  the 
subject,  do  yQu  deem  it  advantageous  to  the  United  States 
to  grant  such  aid,  and,  according  to  your  best  judgment,  do 
you  believe  that  such  security  upon  the  property,  fran- 
chises, and  earnings  of  the  company  would  be  ample  for 
the  payment  of  such  aid  or  loan  ? 

Mr.  Sunderland.  I  want  to  have  the  reporter  note  an 
ohjection  to  this. 

Mr.  JSTewcomb.  I  should  deem  it  a  safe  investment,  and 
if  I  had  13,000,000  to  dispose  of,  I  would  put  it,  under 
those  circumstances,  in  the  tunnel. 

Mr.  EiCE.  And  regard  the  security  as  ample? 

A.  And  regard  the  security  as  ample;  tating  such  pre- 
cautions in  regard  to  it  as  would  insure  that  the  investment 
be  properly  and  thoroughly  made. 

Q.  Do  you  or  do  you  not  regard  the  construction  of  the 
Sutro  tunnel  important  in  its  bearing  upon  geological  and 
scientific  research  as  an  exploring  work;  and  if  it  should 
successfully  demonstrate  the  downward  extension  of  fis- 
sure veins  and  the  value  of  deep  mining,  what,  in  your 
judgment,  would  be  its  effect  upon  the  mining  interests 
of  the  United  States  and  their  future  development? 

A.  Well,  as  an  exploring  work,  I  don't  know  that  any 
superintendent  differed  in  opinion  from  me  that  it  might 
be  of  very  great  value.  Some  expressed  their  opinion  that 
it  would  be  valuable.  My  own  opinion  is  very  clear  upon 
that  subject,  that  it  would  be  of  very  great  importance  in 
a  scientific  point  of  view,  and  it  would  lead  to  similar  en- 
terprises, under  similar  circumstances,  with  the  same  char- 
acter of  rock.  It  would  demonstrate  whether  the  ore- 
bearing  character  of  fifesure  veins  extends  downward 
here  as  in  other  countries.  It  would  lead  to  further 
works  of  a  similar  kind  to  develop  the  mining  industry 
of  the  country  to  a  vast  extent.  The  question  in  my 
own  mind  was,. whether  it  would  be  applicable  to  othej* 
conditions,  where  the  silver  or  gold  is  in  combination 
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with  the  base  metala.  I  question  very  much,  and  yet  I 
am  not  prepared  to  give  a  decided  answer,  that  in  the 
argentiferous  galena  the  effect  might  he  less  favorable.  I 
am  not  prepared  to  answer  for  that  portion  of  it. 

Q.  Would  you  judge  that,  with  all  fissure  veins  having 
the  like  conditions  of  this,  it  would  be  of  very  great  advan- 
tage, and  would  give  encouragement  for  capitalists  to  in- 
vest their  means,  this  being  a  demonstration  of  these  great 
principTes  and  facts? 

A.  I  concur  with  everybody,  I  believe,  upon  that  sub- 
ject that  it  would  be.  I  don't  know  of  any  difference  of 
opinion  upon  it. 

Mr.  SuTRO.  In  the  early  days  of  mining  on  the  Comstock 
lode,  did  they  not  run  a  great  number  of  tunnels  for  the 
purposes  of  exploration  and  the  extraction  of  ore? 

A.  To  use  a  common  expression  among  miners,  the  hills 
are  pretty  thoroughly  "  cayoted; "  that  is,  holes  are  dug,  that 
may  be  seen  at  the  present  time  in  almost  every  direction 
on  the  syenite  and  in  all  different  formations.  All  the 
hill-sides  are  perforated  in  various  directions  by  the  labor 
by  those  who  were  searching  for  minerals. 

Q.  This  map  here,  Doctor,  shows  68  tunnels  perforating 
the  Comstock  lode.  Is  the  configuration  of  the  country 
such  that,  after  the  mines  had  reached  to  a  certain  depth,  no 
tunnels  could  have  been  made  except  by  beginning  off  at 
a  very  great  distance? 

A.  The  configuration  of  the  country  is  such  that,  to  strike 
it  at  a  low  level,  no  more  favorable  point  could  have  been 
selected  than  the  one  Mr.  Sutro  has  chosen,  in  my  opinion. 

Q.  If  you  will  look  at  this  map,  you  will  find  that  in  the 
early  workings  they  ran  their  tunnels  in  from  the  slope  of 
the  mountain,  and  ran  in  just  as  many  as  they  possibly 
could.  The  hills  rising  to  the  eastward  then  made  it  an 
impossibility  to  make  deeper  tunnels,  except  by  going  off  a 
number  of  miles.     Do  you  find  that  to  be  correct  ? 

A.  Yes,  sir;  that  is  correct,  according  to  the  best  of  my 
recollection. 

Q.  In  order  to  arrive  at  another  question,  I  want  to  read 
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from  the  report  of  Mr.  Raymond,  the  United  States  Com- 
missioner on  Mining,  a  gentleman  who  has  had  a  vast  deal 
of  experience  in  mining,  and  who  graduated  at  the  mining 
school  of  Freiberg.  He  says,  in  his  report  to  Congress  for 
1868,  on  page  51,  in  speaking  of  the  difficulties  of  mining: 

"One  ^reat  cause  of  trouble  is  the  fact  that  raining  has  not  on  the  whole 
been  prohtable  to  individual  adventurers;  and  of  this  fact  the  Comstock  lode 
has  furnished  a  striking  example.  Nearly  $100,000,000  have  been  extracted 
from  that  lode  within  the  past  eight  years,  yet  the  aggregate  cost  to  the  own- 
ers has  been  almost  as  much.  The  reason  is  simple.  Unnecessary  labor  has 
been  employed,  and  vast  sums  of  money  have  been  wasted  in  extravagant 
speculations  and  litigations,  and  the  root  of  the  whole  evil  lies*  in  the  sys- 
tem of  scattered,  jealous,  individual  activity,  which  has  destroyed,  by  dividing, 
the  resources  of  the  most  magnificent  ore  deposit  in  the  world.  Thirty-five 
or  forty  companies,  each  owning  from  1,000  to  1,400  feet  along  the  vein,  and 
each  (almost  without  exception)  working  its  own  ground  independently;  40 
superintendents,  40  presidents,  40  secretaries,  40  boards  of  directors,  all  to  be 
supplied  with  salaries,  or,  worse  yet,  with  perquisites,  or,  worst  of  all,  with 
opportunities  to  speculate;  an  army  of  lawyers  and  witnesses,  peripatetic  ex- 
perts, competing  assayers,  thousands  of  miners  uniting  to  keep  up  the  rate  of 
wages — these  explain  the  heavy  expense  of  Comstock  mining.  Aside  from 
this  immense  dram  of  money,  amounting  to  20  per  cent,  of  the  whole  produc- 
tion, the  labor  actually  performed  has  been,  for  want  of  united  action,  often 
useless.  There  have  been  tunnels  enough  run  by  difierent  companies  into  the 
Comstock  lode  to  make,  if  put  together,  the  whole  length  of  the  Sutro  tunnel. 
Hardly  one  of  them  is  good  for  anything  to-day.  The  Bullion  company, 
which  has  the  deepest  shaft  on  the  lode,  never  had  any  ore,  but  has  spent 
more  than  a  million  of  dollars  in  prospecting,  while  some  neighboring  mines, 
like  the  little  Kentuck,  have  been  in  bonanza  for  long  periods.  Now,  this 
division  of  a  vein,  which  gives  the  rich  chimney  to  one  owner  and  the  barren 
intervals  to  another,  is  not  conducive  to  economy.  The  result  has  proved  to 
be  that  both  owners  waste  money.  All  the  explorations  in  the  barren  mines 
of  the  Comstock  could  have  been  executed  with  the  money  flung  away  by  the 
mines  that  have  had  for  a  time  rich  ore." 

What  I  want  to  ask  you,  Doctor,  is,  wouldn't  the  con- 
struction of  the  Sutro  tunnel  tend  to  consolidate  these 
mines  into  united  action,  and  abolish,  to  a  large  extent, 
this  multiplicity  of  superintendents,  presidents,  secretaries, 
and  boards  of  trustees,,  which  are  now  kept  up  at  an  enor- 
mous expense? 

A.  The  tendency  would  be  in  that  direction,  but  it  is 
very  difficult  to  determine  what  the  result  would  be.  Great 
conflicting  interests  would  be  stirred  up  in  making  a  joint- 
stock  company  out  of  the  whole.  There  would  be  very 
great  difficulties  attending  it. 

Q.  "Wouldn't  the  management  of  the  mines  be  put  on  a 
rational  and  united  plan  of  operations  by  having  one  base 
of  operation? 
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A.  Fo  doubt  it  would  be  of  very  great  advantage. 
Whether  they  would  see  it  in  that  light,  I  can't  say. 

Q.  According  to  your  opinion,  wouldn't  it  be  self-inter- 
est to  these  different  mining  companies  to  join  under  one 
system  of  mining,  after  the  completion  of  the  tunnel? 

A.  They  might  adopt  a  uniform 'system  without  uniting 
their  interests.  The  poor-paying  mine  would  be  very  glad 
to  enter  into  a  combination  with  rich-paying  mines,  but 
the  reverse  would  not  be  likely  to  occur.  Those  who  have 
a  rich  bonanza,  and  are  working  upon  it,  wouldn't  wish  for 
a  partner  with  no  capital. 

Mr.  Sunderland.  IN'o;  I  don't  know  that  the  Kentuck 
there  would  join  in  with  the  Bullion. 

Mr.  SuTRO.  Wouldn't  the  system  of  equalizing  the  differ- 
ent mines,  so  as  to  make  the  mine  that  is  ore-yielding  con- 
tribute to  the  tunnel,  while  the  non-paying  mine  would 
enjoy  the  benefits  of  the  tunnel  for  nothing,  tend  to  stimu- 
late exploration,  and  open  up  mines  which  are  not  now 
ore-yielding  ? 

Mr.  ITewcomb.  There  is  no  doubt  about  that  in  my  mind. 

Q.  Then  the  tunnel  would  really  be  putting  a  premium 
on  explorations  by  facilitating  them  ? 

A.  It  would  be  an  incentive  for  people  to  explore  the 
mines. 

Q.  Wouldn't  that,  in  your  Opinion,  increase  the  yield  of 
bullion  on  the  Corastock  to  a  very  large  extent,  by  promot- 
ing searches  for  new  bodies  of  ore,  which  otherwise  Would 
probably  never  be  developed? 

A.  '^ISTever"  is  a  long  word. 

Q.  Or  which  would  only  be  developed  under  great  diffi- 
culties ? 

A.  I  accept  that,  and  answer  in  the  affirmative. 

Q.  Mr.  Raymond  goes  on  to  state: 

"At  present,  however,  the  tendency  is  more  than  ever  the  other  way.  As 
the  prospects  of  raining  on  the  old  wasteful  plan  grow  darker  and  darker, 
officers,  agents,  and  stockholders  bend  their  energies  to  save  what  they  can 
by  speculation  out  of  the  approaching  wreck.  We  might  well  afford  to  leave 
them  to  their  fate,  but  for  the  fact  that  the  effect  of  the  abandonment  of  the 
Comstock  lode  would  be  almost  fatal  to  systematic  and  permanent  mining  ia 
the  JPacific  States.     It  would  confirm  the  mischievous  feeling  that  mining  ia 
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half  grab  and  half  gamble;  that  the  only  way  to  make  money  at  it  is  to  dig 
out  what  rich  ore  you  can  get,  and  then  find  a  fool  to  buy  the  property;  or, 
failing  that,  to  make  a  fool  of  that  collective  individual  the  public,  and  un- 
load yourself  of  your  stock." 

Would  you  consider  that  about  the  thhig? 

A.  The  case  is  very  well  put  there. 

Q.  You  would  confirm  what  Mr.  Raymond  states? 

A.  I  would  confirm  that,  most  emphatically,  excepting 
the  remark  as  to  the  running  out  of  the  material;  I  shouldn't 
agree  with  him  upon  that  point. 

Qr  Then  he  states  further : 

"The  Sutro  tunnel  will  do  four  most  important  things:  it  will  settle  the 
continuance  of  the  Comstock  in  depths  it  will  inevitably  unite  the  mining 
companies  in  many  respects,  and  remove  much  of  the  expense  of  separate 
pumping,  hoisting,  prospecting,  and  general  administration;  it  will  render 
possible  the  beneliciation  of  low-grade  ores,  absolutely  the  only  basis  for  ra- 
tional and  permanent  mining ;  and,  finally,  by  assuring  the  future,  it  will 
kill  that  speculation  which  thrives  on  ignorance  of  the  future." 

A.  I  assent  to  that  proposition. 

Q.  Would'the  tunnel  open  up  the  naines  in  such  a  man- 
ner as  to  lay  bare  the  lode,  so  that  they  cannot  speculate 
any  longer  on  prospective  strikes  as  they  do  now? 

A.  It  would  have  that  tendency  to  a  very  great  degree, 
b^ut  it  would  not,  perhaps,  entirely  do  away  with  specula- 
tion. As  soon  as  the  lodes  were  thoroughly  explored  to  a 
depth  of  2,000  feet,  they  would  acquire  a  knowledge  of 
their  value,  people  who  deal  in  stocks  would  become  in- 
formed; and,  instead  of  putting  in  money  simply  as  a  mat- 
ter of  speculation,  they  would  purchase  as  an  investment, 
and,  instead  of  continually  changing,  the  proprietorship 
would  remain  the  same. 

Q.  Do  you  know.  Doctor,  that  in  the  mines  of  Germany 
they  make  their  explorations  so  far  ahead,  that  they  often 
have  ore  enough  in  sight  to  keep  up  their  explorations  for 
a  great  many  years  ? 

A.  That  is  the  rule  in  most  mines  that  are  well  con- 
ducted. - 

Q.  Do  they  act  on  that  plan  on  the  Comstock  lode  ?  Do 
they  do  any  work  ahead,  so  as  to  secure  the  mines  for  the 
future  ? 

A.  I  think  they  do  to  some  extent,  I  think  they  have. 
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carried  on  their  explorations  to  a  greater  or  less  extent,  at 
the  same  time  that  they  have  been  working  out  their  richer 
bodies  of  ore. 

Q.  Isn't  the  main  object  to  search  for  rich  bodies  of  ore ; 
and,  when  they  find  them,  to  crowd  in  just  as  many  men  as 
can  find  place  to^tand,  and  work  and  gouge  out  the  ore,  so 
as  to  make  large  dividends  and  run  up  the  stock? 

A.  That  has  been  the  practice  to  a  great  extent,  to  be 
sure,  but  still  there  are  further  researches  continually 
making  in  these  mines;  I  think  in  all  the  mines  that  are 
being  worked  at  the  present  time.  Even  in  the  Crown 
Point,  where  there  is  a  large  bonanza,  they  are  running 
drifts  for  the  purpose  of  determining  the  value  of  the  mine. 
They  were  sinking  an  incline  for  working  down  on  the 
1,300-foot  level  when  I  was  there.  . 

Q.  Well,  Mr.  Raymond  .goes  on  to  state  as  follows : 

"  I  do  not  think  the  tunnel  would  prove  a  pecuniary  loss  in  Clie  worst  event, 
since  it  would  also  explore  in  depth  a  country  which  is  very  likely  to  con- 
tain vast  bodies  of  rich  ore.  All  the'  indications  are  that  the  origin  of  the 
Comstock  bodies  was  east  of  the  vein,  and  promising  deposits  are  already  known 
to  exist  in  that  direction. 

Does  that  coincide  with  your  views.  Doctor  ? 

A.  I  couldn't  pronounce  positively  in  regard  to  the  rich- 
ness of  the  veins  to  be  struck,  but  I  think  the  evidence  is 
quite  conclusive  that  there  will  be  large  bodies  of  low- 
grade  rock,  if  not  of  rich  ore,  found  in  the  process  of  con- 
struction. There  are  two  that  are  well  known  already — 
the  Flowery  lode  and  the  Monte  Christo — both  of  which 
give  evidence  of  containing  a  good  deal  of  mineral;  and  at 
the  depth  'they  will  be  struck  by  the  tunnel  they  will  be 
likely  to  yield/  considerably.  It  will  probably  very  soon 
be  determined  With  regard  to  one  of  them. 

Q.  Now,  in  regard  to  working  the  mines  to  a  greater 
depth  below  the  tunnel  level,  Mr.  Raymond,  in  a  foot- 
note, states: 

'•  The  direct  saying  in  drainage  is  doubled  by  the  fact,  that  the  water  now 
lifted  at  great  expense  by  steam  would,  if  allowed  to  fall  instead,  itself  gene- 
rate a  motive  power  to  take  the  place  of  steam.  Hydraulic  engines,  utilizing 
this  source  of  power,  are  common  in  the  deep  mines  of  Europe,  but  have  never 
hem  introduced  in  this  country.  In  the  case  under  discussion,  the  conditions 
would  be  extremely  favorable,  permitting  a  hydraulic  column  of  2,000  flet. 
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Fifty  gallons  of  water  per  second,  with  a  fall  of  2,000  feet,  create  a  working 
capacity  of  1,800  horse-power.  Another  way  of  utilizing  the  water  of  drain- 
a,ge  would  be  the  erection  of  water  wheels  iuilderground,  by  which  various 
operations  requiring  machinery  could  be  conducted.  This,  too,  is  very  com- 
mon in  Europe,  and,  like  the  use  of  hydraulic  engines,  may  be  introduced 
with  advantage  wherever  there  is  deep  tunnel  drainage.  In  the  absence  of  deep 
draina,::;e,  both  these  economical  devices  of  science  are  out  of  the  question .  If  the 
Sutro  tunnel  is  completed  to  the  lode,  and  connected  with  deep  shafts,  the 
condilic:  IS  for  further  explorations  to  still  greater  depths  will  be  more  favorable 
than  they  were  at  the  very  surface^  since  the  immense  power  of  the  hydraulic 
column  will  be  at  the  service  of  the  miner." 

Can  you  see  any  difficulty,  Doctor,,  in  utilizing  the 
water  in  those  mines,  which  is  stated  to  exist  in  large  quan- 
tities above  the  8p0-foot  level,  and  carrying  it  down  in 
pipes  to  the  tunnel  level  for  driving  machinery? 

A.  There  isn't  any  difficulty  about  it;  and  I  should  con- 
sider it  feasible  to  accumulate  the  water  upon  these  levels 
and  transfer  it  in  tubes,  to  create  a  power  for  operating  the 
mines  to  a  lower'depth  than  2,000  feet. 

Q.  This  is  a  very  important  subject,  this  of  carrying  a 
water  power  into  the  mines.  It  is  a  subject  that  I  have 
often  urged,  although  I  have  noj;  alluded  to  it  before  in 
this  examination.  That  there  could  be  no  difficulty  in  col- 
lecting the  water  at  any  point  down  in  the  mines  is  best 
shown  by  a  statement  made  by  Mr.  Batter  man,  the  super- 
intendent of  the  Gould  and  Curry  company,  in  his  annual 
report,  made  December  25,  1871.     On  page  8,  he  says : 

"  Four  hundred  and  twenty-five  feet  of  the  shaft  have  been  retimbered, 
which  is  now  in  good  working  order  its  entire  depth.  A  tank  large  enough 
to  accommodate  the  water  of  the  mine  for  twelve  hours  has  been  builc  at  the 
sixth  station,  materially  reducing  the  cost  of  pumping." 

If  these  tanks  were  stationed  all  along  in  the  different 
mines,  and  pipes  were  carried  down  to  the  ttlnnel  level 
and  applied  to  hydraulic  engines,  (tiwbine  wheel  or  other 
kinds,  whatever  be  most  economical,)  would  you  not  create 
a  power  that  would  enable  you  to  go  down  below  the  tun- 
nel level,  say  at  least  1,000  feet,  without  any  additional 
power?- 

A.  If  you  have  a  supply  of  water  sufficient,  it  would  ac- 
complish that  end,  no  doubt. 

Q.  Take  the  statement  of  the  superintendent  of  the 
Ophir  mine,  according  to  which  we  have  an  average  for 
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the  last  year  of  1,005  tons  of  water,  for  every  24  hours, 
hoisted  or  pumped  out  of  that  mine.  Supposing  that  quan- 
tity of  water  were  carried  to  the  tunnel  level  in  a  pipe  and 
applied  to  machinery,  would  it  not  create  a  poWer  sufficient 
to  work  that  mine  down  to  a  very  great  depth  below  the 
tunnel  level  ? 

A.  It  would  give  power  for  mechanical  working  at  a 
very  low  depth. 

Q.  Well,  could  that  power  not  be  created  at  compara- 
tively little  cost?  Is  it  not  creating  a  power  in  the  very 
mines  themselves  with  the  water  which  it  is  now  so  much 
trouble  and  expense  to  get  out?  Could  it  not  be  used  for 
the  purpose  of  getting  down  to  greater  depths  below  tho 

tunnel  level  ? 
A.  We  all  understand  that,  with  the  weight  of  a  column 

of  600  or  800  or  1,000  feet  of  water,  an  enormous  power  is 

created,  and  a  small  amount  of  it  applied  to  a  wheel  will 

produce  an  action  that  can  be  used  in  the  reduction  of  ores 

or  for  the  various  purposes  of  mining. 

Q.  Professor  Weissbach,  the  most  eminent  engineer  of 

the  century,  whose  works  are  used  in  every  land  in  the 

world,  and  in  every  university,  and  by  every  engineer, 

makes  the  following  statement  in  regard  to  this  power: 

"With  a  fall  of  2,000  feet,  a  -working  power  created  by  one  gallon  alone, 
(equal  to  one-sixth  of  a  cubic  foot,  equal  to  ten  pounds  of  water,)  per  second, 
is  equal  to  20,000  pounds  for  every  foot;  that  is,  20,000  divided  by  550, 
equal  to  36  horse-power.  A  quantity  of  water,  50  gallons,  introduced  per 
second,  would  therefore  create  a  working  capacity  of  1,800  horse-power." 

A.  Yes,  it  is  perfectly  enormous. 

Q.  In  your  opinion.  Doctor,  could  not  reservoirs  be  cre- 
ated on  the  surface,  even  several  miles  away  from  the  Com- 
stock  lode,  at  desirable  points,  where  the  configuration  is 
such  that  great  dams  could  be  erected  and  lakes  formed, 
which  would  be  filled  during  the  winter  by  water  and 
snow,  and  supply  an  additional  power  in  these  shafts  than 
what  could  be  obtained  from  the  water  tn  the  mines  them- 
selves? '*! 

A.  Oh,  there  is  no  doubt  it  could  be  accomplished.  The 
expense  is  a  matter  that  I  am  not  prepared  to  answer.  We 
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know  that  the  accumulation  of  water  mostly  is  made  for 
the  water- works  in  small  tunnels  that  perforate  the  moun- 
tains in  various  directions,  not  to  very  great  depths,  giving 
supplies  to  Virginia  City.  As  I  understood  when  I  was 
there,  they  have  in  contemplation  the  bringing  of  the  water 
from  a  greater  distance.  Whether  they  have  acconlplished 
that  or  not  I  don't  know.  It  shows  that  the  water  can  be 
accumulated  as  you  suppose. 

Q.  I  refer  to  the  water  that  may  be  obtained  during  the 
winter  months.  As  the  snow  melts  it  gives  a  large  quan- 
tity of  water,  and  by  erecting  dams  at  suitable  points  in  the 
ravines,  within  ^ve  or  ten  miles  of  Virginia  City,  do  you 
not  think  that  a  supply  could  be  obtained  that  would  last 
the  year  round? 

A.  I  think  there  is  no  doubt  that  within  a  limited  dis- 
tance you  could  get  all  the  water  required  for  your  object. 

Q.  Are  3^ou  aware.  Professor,  that  in  the  Harz  moun- 
tains, and  in  Freiberg,  where  mining  is  probably  carried 
on  more  intelligently  than  anywhere  else  in  the  world, 
they  have  dozens  of  such  lakes  and  reservoirs,  which  are 
applied  in  the  very  manner  I  mention  ? 

A.  Yes,  sir. 

Q.  I  want  to  ask  you  still  another  question  in  that  con- 
nection, which  almost  escaped  my  mind.  Is  it  possible  in 
mining  to  apply  any  water-power  of  this  kind  within  the 
mines,  or  utilize  the  water  which  falls  on  the  surface  and 
is  caught  in  reservoirs,  except  by  having  a  deep  tunnel  to 

lead  it  off? 

A.  If  you  let  it  in  a  mine  not  connected  with  a  tunnel, 

you  have  to  pump  it  up  again,  and  that  would  cost  more 

than  the  gain  would  be.    You  might  as  well  use  the  power 

you  have  in  the  first  place. 

Q.  Would  it  be  possible  practically? 

A.  It  would  not  be  practically  possible. 

Mr.  Sunderland.  I  don't  understand  either  the  last 
question  or 'he  answer.  What  was  it? 

Mr.  SuTRO.  My  question  was  this :  Is  it  possible  in  the 
mines  to  utilize  a  water  power  created  by  the  water  con- 
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tained  in  the  mine,  or  by  accumulated  water  outside  of  the 
mine,  except  by  having  a  deep  tunnel  to  carry  it  off  after 
it  is  used?  The  operation  of  this  water  power  is  such,  that 
you  place  your  hydraulic  machinery  at  the  tunnel  level,  at 
the  point  where  it  connects  with  the  shaft,  and  the  water 
column  comes  down  and  drives  the  machinery  and  dis- 
charges itself,  then  running  out  of  its  own  accord.  The 
water  which  it  pumps  from  below  the  adit  is  also  discharged 
through  the  tunnel.  Isn't  that  the  way  you  understand  the 
operation  ? 

A.  Yes,  sir;  that  is  the  mode  of  operation. 

Q.  What  is  there  to  prevent  this  power  being  applied 
also,  to  the  purpose  of  hoisting  ores  from  below  the  adit 
level? 

A.  Why,  it  would  be  useful  for  any  mechanical  appli- 
ance. 

Q.  Couldn't  that  water  power  also  be  used  for  condens- 
ing air  and  ventilating  the  mines  below  the  tunnel  level  ? 

A.  You  might  use  condensers  at  that  point.  All  you 
want  to  condense  air  is  power;  and  you  get  power  by  the 
application  of  water. 

Q.  The  great  argument,  Doctor^  against  the  tunnel,  for 
the  Idst  live  or  six  years,  has  been  that  there  is  no  ore  below, 
and  that  it  would  be  necessary  first  to  discover  ore  in  great 
depth  before  the  tunnel  would  really  be  required. 

Mr.  Sunderland.  Well,  that  isn't  the  argument  at  all, 
Mr.  Sutro. 

Mr.  Sutro.  Mr.  Sunderland,  I  propose  to  read  from  Mr. 
King's  report  on  page  166  : 

"Should  these  shafts,  with  their  connecting  prospecting  works,  placed  as 
they  are  at  intervals  along  the  length  of  the  lode,  fail  to  develop ''any  valu- 
able bodies  of  ore  in  depth,  the  tunnel  would  not  be  likely  to  do  so,  and  there 
would  be  no  necessity  for  its  existence.  On  the  other  hand,  should  these  ex- 
plorations prove  the  existence  of  great  bodies  of  ore  in  depth,  the  tunnel 
would  become  a  great  desideratum,  if  not  an  absolute  necessity." 

Well,  they  have  discovered  those  now.  That  objection 
is  removed.  I  want  to  read  again  from  Mr.  Raymond's 
report  for  1870,  on  page  93.     After  speaking  of  some  dis- 
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coveries  which  have  been  made  in  the  Comstock  lode,  he 
goes  on  to  say : 

""Since  much  doubt  has  been  thrown  upon  the  enterprise  of  Mr.  Sutro,  on 
account  of  the  alleged  barrenness  of  the  Comstock  in  depth,  it  is  fortunate 
that  this  development  has  occurred  in  time  to  encourage  the  prosecution  of 
the  much-needed  deep  tunnel.  This  tunnel  is  now  in  process  of  construction, 
and  has  been  carried  in  about  1,900  feet,  through  various  alternations  of  rock, 
and  several  veins,  none  of  which,  so  far  as  I  am  aware,  have  been  prospected. 
A  good  deal  of  water  has  been  met  with,  which  may  be  considered,  so  far  as 
it  goes,  a  favorable  indication  of  the  existence  of  fissure  veins  in  the  neigh- 
borhood, although  at  the  inconsiderable  depth  thus  far  attained  the  signifi- 
cance of  its  occurrence  is  not  important.  My  opinion  as  to  the  necessity  and 
value  of  this  tunnel  remains  unchanged,  except  so  far  as  it  has  been  strength-^ 
ened  by  recent  developments  upon  the  Comstock.  As  a  means  of  exploring 
that  vein  to  a  depth  heretofore  unattained  in  metal-mining,  it  would  be  in- 
dispensable. Some  of  the  mines  in  the  Comstock  are  now  approaching  the 
level  of  the  tunnel  survey;  but  the  expense  and  difficulty  of  going  deeper 
will  be  wellnigh  insurmountable,  without  an  adit  as  a  new  basis  of  operations. 
The  effect  of  a  tunnel,  adequate  for  drainage,  transportation,  and  ventilation, 
is  to  create  a  new  artificial  surface,  with  the  added  advantage  of  a  hydraulic 
power,  measured  by  the  quantity  of  water  and  the  height  of  its  fall  above  the 
tunnel  level.  A  few  months  ago,  suggestions  of  this  nature  were  met  with 
the  reply,  that  the  Comstock  shafts  were  not  finding  ore  in  depth,  and  that 
nobody  was  likely  to  desire  to  go  much  deeper  in  barren  ground.  In  succes- 
sive reports  I  have  uniformly  regarded  this  barren  ground  as  a  zone  beyond 
which  ore  bodies  would  again  be  found ;  and  this  opinion  is  now  so  far  con- 
firmed, that  I  presume  no  one  will  discourage  further  explorations  in  depth, 
up  to  the  limits  of  mechanical  practicability." 

Do  you  think,  Doctor,  that  there  are  any  doubts  enter- 
tained, after  the  discoveries  which  were  made  in  the  Crown 
Point  mine,  in  the  Belcher  mine,  at  the  1,200  and  1,300-foot 
level,  and  lately  in  the  Savage  mine,  at  the  1,400-foot  level, 
that  the  Comstock  lode  extends  downward  indefinitely? 

A.  I  had  no  doubt  of  it  before  the  discoveries  were 
made.  They  only  confirm  the  opinion  I  have  often  ex- 
pressed upon  the  subject. 

Q.  In  your  opinion.  Doctor,  would  not  the  introduction 
of  an  intelligent,  rational  system  of  mining  have  an  influ- 
ence u^n  the  whole  mining  interests  of  this  country,  of 
such  a  character  as  to  give  a  stimulus  to  the  business  that 
we  cannot  now  comprehend? 

A.  It  would  have  a  powerful  effect  upon  our  mining 
interests,  and  to  the  advantage  of  those  interests.  I  con- 
ceive that  the  whole  extent  of  country  through  that  region 
is  comparatively  worthless,  with  the  exception  of  the  min- 
ing interests.     The  Almighty  has  given  us  minerals  there 
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in  compensation  for  lack  of  anything  else,  and  has  given 
an  abundant  supply. 

Q.  That  being  the  case,  Doctor,  would  not  the  populat- 
ing and  settling  of  that  vast  area  create  a  market  for  the 
grain  products  of  the  Western  States  and  the  manufac- 
tures of  the  East? 

A.  Well,  every  industry  that  is  encouraged  fosters  other 
industries,  for  one  is  dependent  upon  the  other  to  a  very 
great  degree.  There  is  no  question  that,  if  our  mining 
interest  were  fostered  by  the  Government,  other  interests 
would  be  aided  as  well.  In  mining  extensive  machinery  is 
required;  clothing  is  required;  the  necessaries  of  life  must 
be  brought  from  elsewhere  usually.  Whatever  benefits 
mining  benefits  the  East  and  the  West  in  other  interests, 
and  the  mines  are  the  very  life-blood  of  Nevada. 

Q.  As  a  consequence,  it  would  enhance  the  value  very 
much  of  these  Pacific  railroads  in  which  the  Government 
is  interested  ? 

A.  Well,  I  am  not  fully  posted  upon  that.  You  must 
get  experts  on  that.  It  carried  me  safely  over;  that  was 
all  I  required.  They  have  been  stuck  this  winter  pretty 
badly. 

Q.  I  want  to  recur  now.  Professor,  to  a  question  Vhich 
was  put  to  you  by  Mr.  Sunderland  yesterday,  whether  the 
mine-owners  ought  not  to  be  the  best  judges  how  to  work 
their  mines,  and  whether  they  don't  understand  their  inter- 
ests better  than  an  outsider.  In  this  connection  I  want  to 
ask  you  whether  you  are  aware  that  the  construction  of 
this  tunnel  was  first  authorized  by  the  Legislature  of  'Ne- 
vada; that  contracts  were  entered  into  by  nearly  all  these 
mining  companies;  and  that  the  work  was  authorized  by 
special  act  of  Congress  ? 

A.  I  am  aware  of  all  those  things;  and  that  the  patents  ■ 
were  received  from  the  Land  Office,  subject  to  the  condition 
of  the  payment  of  $2  a  ton  for  the  working  ore  that  might 
b^  raised  or  removed  through  the  tunnel. 

Q,  That's  the  very  point  I  want  to  get  at.  I  have  a  copy 
of  a  patent  here,  which  was  specially  gotten  up  by  the 
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authorities  in  Washington  for  these  mines  on  the  Corn- 
stock  lode.     This  patent,  which  gives  the  title  to  those 
mines,  contains  a  clause  which  I  wish  you  to  read,  Doctor 
— the  fourth  clause  ? 
A.  . 

"Fourth.  That  the  claim  hereby  granted  and  conveyed  shall  he  subject  to 
the  condition  specified  in  the  3d  section  of  the  act  of  Congress  approved 
July  25,  1866,  granting  to  A.  Sutro  the  right  of  way  and  other  privileges  to 
aid  in  the  construction  of  a  draining  and  exploring  tunnel  to  the  Comstock 
lode,  in  the  State  of  Nevada;  and  tlie  grantee  herein  shall  contribute  and 
pay  to  the  owners  of  the  tunnel,  constructed  pursuant  to  said  act,  for  drain- 
age or  other  benefits  derived  from  said  tunnel,  or  its  advantage,  the  same 
rate  of  charges  as  have  been,  or  may  hereafter  be,  named  in  agreement  be- 
tween such  owners  and  the  companies  representing  a  majority  of  the  estimated 
value  of  said  Comstock  lode  at  the  time  of  the  passage  of  said  act,  as  provided 
in  said  3d  section." 

Q.  Have  they  any  title  to  their  mines  but  what  they  get 
from  the  United  States  Government? 

Mr.  Su,NDERLAND.  I  objcct  to  that. 

Mr.  l^EWCOMB.  They  have  none  but  a  squatter's  title.  It 
is  sometimes  called  a  "squatter's  title,"  sometimes  called  a 
"miner's  title." 

Mr.  Sutro.  Since  this  question  has  been  brought  up  by 
Mr.  Sunderland,  I  think  it  is  proper  to  throw  some  light 
upon  it. 

Mr.  Sunderland.  We  all  know  what. the  law  is. 

Mr.  Sutro.  Mr.  Sunderland  has  spoken  of  the  tunnel 
company  as  an  outside  party. 

Mr.  Sunderland.  Yes,  and  I  do. 

Mr.  Sutro.  Well,  it  seems  from  the  patents,  and  by  the 
documents  in  relation  to  it,  that  the  tunnel  company  de- 
rives its  rights  directly  from  the  Government,  and  that  the 
titles  to  these  mines  were  only  granted  upon  condition 
that  they  comply  with  certain  conditions  imposed  by  law. 

Mr.  Sunderland.  The  contracts  have  never  been  com- 
plied with  by  Mr.  Sutro. 

Mr.  Sutro.  Well,  if  this  question  comes  up  here  before 
the  committee,  I  propose  to  show  that,  if  the  contracts 
have  not  been  complied  with,  it  has  not  been  the  fault  of 
the  tunnel  company;  but  that  it  has  been"  due  to  the  machi- 
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nations  of  the  Bank  of  California,  wMch  has  tried  to  up- 
set them. 

Mr.  Shober.  Shall  we  go  into  that  field  of  inquiry? 

Mr.  SuTRO.  It  would  be  a  pretty  lengthy  one. 

Mr.  Sessions.  I  don't  understand  that  Mr.  Sutro  pro- 
poses to. 

Mr.  Sutro.  I  don't  propose  to  go  into  it.  I  simply  want 
to  ask  certain  questions,  in  order  to  explain  a  question 
which  was  put  by  Mr.  Sunderland,  and  it  would  probably 
be  desirable  and  proper  to  quote  from  a  debate  in  Congress, 
where  this  very  question  was  discussed  and  settled  finally, 
by  a  vote  of  42  to  124. 

Mr.  l^EWCOMB.  Well,  I  wouldn't  go  into  that.  That  will 
come  up  in  your  argument. 

Mr.  SuNDERLANB.  I  object  to  it, 

Mr.  Sessions.  Ask  your  question,  Mr.  Sutro.  We'll  see 
what  it  will  be. 

Mr.  Sutro.  I  wanted  to  get  at  the.  point,  whether  these 
people  over  there  had  any  title ;  whether  they  have  any- 
thing to  complain  of;  whether  they  were  not  simply  squat- 
ters, who  went  on  the  land  at  sufferance  of  the  Govern- 
ment ? 

Mr.  Sunderland.  That  is  a  question  of  law,  Mr.  Chair- 
man. 

Mr.  Sessions.  It  appears  already  that  they  have  no  title, 
excepting  that  which  they  get  from  the  General  Govern- 
ment. This  title,  which  has  been  read  here,  shows  that 
they  took  their  titles  in  subordination  to  the  grants  made 
to  the  Sutro  Tunnel  Company,  as  embodied  in  the  act  of 
Congress. 

Mr.  Sutro.  I  will  drop  that  part  of  it.  It  will  lead  too 
far  to  go  into  the  subject.  Doctor,  I  want  to  ask  you  a 
question  which  came  up  in  the  examination  of  General 
Foster,  and  that  is  in  regard  to  this  statement  about  the 
cost  of  hoisting  ore  in  the  commissioners'  report.  I  want 
to  get  at  a  matter  which  I  don't  think  is  fairly  understood. 
What  proportion  of  the  Comstock  lode  is  engaged  simply 
in  prospecting,  and  consequently  only  hoisting  refuse  rock— 
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country  rock?  Can  you  form  any  idea  of  what  that  pro- 
portion is,  as  compared  to  that  part  which  is  productive? 
Commencing  at  the  south  end,  we  have  first  the  Overman 
and  Uncle  Sam ;  were  they  doing  anything  but  prospect- 
ing? 

Mr.  ]S"ewcomb.     ll^othing,  when  we  are  there. 

Q.  Did  they  take  out  any  ore  in  depth  ? 

A.  'Not  that  I  am  aware  of. 

Q.  Then  we  have  the  Segregated  Belcher;  were  they 
taking  out  any  ore? 

A.  That  I  don't  know. 

Q.  The  Belcher  company  have  since  discovered  ore,  I 
believe  ? 

A.  About  the  time  of  our  leaving  they  struck  a  large 
bonanza. 

Q.  Then  there  is  the  Crown  Point  ? 

A.  The  Crown  Point  is  productive. 

H.  Then  there  is  the  Yellow  Jacket? 

A.  The  Yellow  Jacket  was  yielding  at  low  depths  and 
very  generally. 

Q.  Then  came  the  Burke  and  Hamilton,  Gold  Hill;  did 
they  have  anything? 

A.  I  don't  know. 

Q.  Then  there  is  the  Confidence;  it  belongs  to  the  Gold 
Hill  mines  ? 

A.  I  am  not  posted  upon  whether  these  mines  extend- 
ing through  here  produce  anything,  or  but  very  little. 

Q.  Then  that  would  include  the  Challenge  and  Imperial ; 
do  you  know  anything  about  the  Imperial  ? 

A.  I  don't  know  anything  about  the  Imperial. 

Q.  Do  they  produce  any  ore  in  depth? 

A.  .ITot  that  I  know  of. 

Q.  Then  there  come  the  Eice  Ground,  Consolidated, 
Winters  and  Kustel,  Pi-Ute,  Bowers'  Plato,  Empire  South, 
French,  Eclipse,  Empire  N"orth,  Bacon,  Imperial,  alid 
Apple  and  Bates.  They  all  belong  to  Gold  Hill.  Do  any 
of  them  produce  anything? 
A.  Nothing  that  I  heard  of. 
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Q.  Then  there  is  the  Alpha;  didthat  produce  anything?) 

A.  I  don't  know  about  it. 

Q.  Then  there  is  the  Exchequer. 

A.  I  know  nothing  about  it. 

Q.  There  is  the  Bullion. 

A.  The  Bullion  has  made  pretty  extensive  excavations, 
without  getting  anything  from  the  start. 

Q.  Then  there  is  the  Chollar  Potosi? 

A,  That  is  yielding. 

Q.  :N'ot  in  depth? 

A.  They  aVe  not  working  in  depth.  I  don't  know  how 
much  it  might  yield  in  depth.  They  were  working  upon 
the  upper  levels. 

Q.  Then  comes  the  Hale  and  [N'orcross  ? 

A.  Working  when  we  were  there, 

Q.  And  the  Savage? 

A.  Working. 

Q.  Did  the  Savage  have  anything  in  depth  at  that  time? 

A.  Kot  in  depth. 

Q.  Did  the  Gould  and  Curry  have  anything  in  depth? 

A.  1^0,  sir. 

Q.  Did  the  Best  and  Belcher  have  anything,  or  the 
White  and  Murphy,  or  the  Central,  or  the  California? 

A.  A  number  of  these  have  been  united  into  the  Con- 
solidated Virginia. 

Q.  Has  the  Central  anything  ? 

A.  N"othing  that  I  know  of. 

Q.  Has  the  Ophir  anything? 

A.  Nothing. 

Q.  The  Mexican? 

A.  They  were  working,  but  at  no  great  depth. 

Q.  I  mean  in  depth ;  have  they  anything  in  depth? 

A.  I^ot  that  I  know  of. 

Q.  Then  comes  the  Ophir  north  mine;  have  they  any- 
thing? 

A.  Nothing. 

Q.  Has  the  Union  anything  ? 

A.  Nothing. 
15 
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Q.  The  Sierra  IlTevada  ? 

A.  They  were  working  on  the  surface ;  nowhere  else. 

Q.  Have  they  anything  in  depth  ? 

A.  Nothing  that  we  could  learn.  * 

Q.  The  Allen? 

A.  iSTothing. 

Q.  And  the  Utah  ? 

A.  That  was  the  same. 

Q.  Then,  according  to  this,  a  very  large  proportion,  prob- 
ably three-quarters  of  the  lode,  to  say  the  least,  is  simply 
being  prospected;  "they  are  not  taking  out  any  ore.  Does 
that  agree  with  your  ideas  ? 

A.  There  is  a  very  large  proportion  of  them  that  were 
either  not  working  at  all  or^were  merely  prospecting. 

Q.  Now,  supposing  this  tunnel  were  in,  and  these  mines 
that  I  have  just  enumerated  were  all  connected  with  it, 
could  they  not  carry  on  their  prospecting  works  at  an  im- 
mensely less  cost  than  now  ? 

A.  Most  assuredly  they  could. 

Q.  Would  they  have  to  pay  anything  to  the  Tunnel 
Company  while  they  were  only  prospecting  and  taking  out 
no  ore? 

A.  They  would  have  to  pay  no  royalty. 

Q.  In  fact,  would  they  be-  compelled  to  pay  anything? 
Would  it  not  be  optional  with  them  to  take  out  the  rock  by 
shafts,  or  any  way  they  pleased,  and  still  get  the  benefit  of 
the  tunnel  for  drainage  and  ventilation? 

A.  Yes.' 

Q.  That  is  the  way  you  understand  it.  Consequently,  the 
tunnel  would  be  of  immense  benefit  to  those  parts  of  the 
C(mistock,lbde  which  are  unproductive? 

A.  It  wduld  save  the  expenditure  of  a  good  deal  of 
money  for  purposes  of  drainage  and  ventilation. 

Q.  Would  you  then.  Doctor,  consider  it  fair  to  make  this 
comparison  in  this  report  here  in  regard  to  the  cost  of 
hoisting  the  ore  and  puniping  water  ? 

A.  The  statement  in  that  report  is  made  with  reference 
to  the  paying  rock  that  was  removed.  We  hadn't  the  data  to 
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arrive  at  anything  like  an  estimate  of  waste  rock,  and  it 
is  especially  stated  that  that  was  an  element  that  should  be 
included,  but  is  not. 

Q.  Yes;  but  not  being  included,  is  that  a  fair  compari- 
son, to  give  the  cost  of  working,  as  they  .do,  at  §1,035,000, 
and  at  the  lowest  estimate  through  the  tunnel  at  |1, 169,000. 
Would  you  consider  that  a  fair  figure? 

A.  It  would  be  a  fair  figure,  if  we  could  have  made  the 
addition  of  the  refuse  rock,  (there  are  three,  and  perhaps 
five  tons  of  refuse  rock  where  there  is 'one  worked.)  I 
insisted  on  having  that  included  in  the  amount,  or  requested 
that  it  might  be  done  rather ;  but  we  couldn't  arrive  at  it, 
and  it  was  considered  sufficient  to  make  the  general  state- 
ment that  that  is  not  included,  and  that  it  is  a  large  amount. 

Q.  Well,  if  you  would  have  included  all  the  workings 
of  the  mines  which  had  no  ore,  wouldn't  that  sum  of 
$1,035,000  have  been  very  largely  increased  ?  Instead  of 
$1,000,000,  would  it  not  have  been  nearly  $3,000,000,  if 
you  had  included  the  expense  of  all  these  prospecting 
mines? 

A.  We  could  not  bring  the  elements  of  computation  to 
bear  upon  where  they  were  not  working  or  producing 
nothing.  We  got  from  the  superintendents  the  basis  of 
the  calculations,  supposing  that  they  would  give  it  accu- 
rately. They  mentioned,  as  was  evident  to  our  eyes,  that 
vast  amounts  of  country  rock  had  to  be  raised  and  thrown 
off  and  dumped.  The  computation  was  really  for  work- 
ing where  the  rock  was  rich,  entirely  bo,  with  no  refuse 
matter ;  and  it  was  so  stated  in  the  report.  It  doesn't  give 
a  fair  estimate  of  the  actual  expense. 

Q.  But  looking  at  the  statements  of  these  superinten- 
dents, from  the  general  information  that  you  could  gather, 
that  they  were  opposed  to  the  tunnel,  no  matter  whether 
from  their  own  opinions  or  from  the  opinions  of  others, 
would  it  be  fair  to  take  these  statements  altogether  for 
granted  as  correct  ? 

A.  We  had  to  get  the  best  material  we  could.  They 
looked  like  honorable  men,  honest  men,  strongly  prejudiced 
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against  the  tunnel.  We  gave  their  statements  for  what 
they  were  worth.  We  were  under  the  necessity  of  making 
an  estimate,  and  we  had  to  use  such  data  as  we  could  pro- 
cure. It  would,  in  my  opinion,  have  been  right  to  include 
the  waste  rock  that  was  raised  as  well  as  the  paying  ore. 

Q.  Well,  Doctor,  don't  you  think  there  are  honest  Re- 
publicans and  honest  Democrats?  Would  you  think  it 
would  be  fair  to  the  Republican  party  to  take  the  opinion 
of  a  Democrat  about  it,  or  the  reverse? 

A.  Well,  I  shouldn't  think  of  doing  such  a  thing. 

Q.  Well,  that  opinion  would  be  a  good  deal  like  the 
statements  of  these  superintendents  over  there,  who  are 
entirely  opposed  to  the  tunnel.  They  belong  to  a  diflerent 
party,  and  it  would  hardly  be  fair  to  the  tunnel  to  accept 
their  statements  about  it,  and  make  them  the  basis  of  a 
report. 

A.'  We  were  obliged  to  work  from  the  figures  we  could 
procure. 

Mr.  Sunderland.  I  suppose  the  facts  are  the  same, 
whether  stated  by  a  Republican  or  a  Democrat. 

Mr.  SuTRO.  We  have  gone  through  those  facts  pretty 
well.  Doctor,  I  want  to  ask  you  one  or  more  questions  in 
connection  with  this  report  here.  Mr.  Day,  in  his  report 
here,  states,  that  there  will  be  great  difficulty  in  getting  in 
these  men  on  a  railroad;  that  there  will  be  great  confu- 
sion, etc.  Do  you  think  that  there  would  be  any  difficulty 
in  taking  in  a  thousand  men  at  a  time,  stopping  the  train 
at  each  shaft,  and  letting  off  the  cars  containing  these 
men? 

A.  I   shouldn't  think   there   would  be   any   difficulty. 
There  would'  be  the  same  difficulty,  perhaps  a  little  more 
than  we  experience  in  receiving  and  landing  passengers  on 
a  railroad. 

Q.  He  furthermore  states,  that  they  will  have  to  climb 
up  ladders,  and  that  they  will  get  to  their  work  in  an  ex- 
hausted condition,  positively  unfit  and  unable  to  do  a  day's 
work.  Have  you  seen  a  drawing  of  this  apparatus  for 
hoisting  men  and  lowering  rock? 
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A.  Yes,  sip. 

Q.  Can  you  see  any  difficulty  in  its  operations? 

A.  1^0  more  difficulty  than  by  the  present  way  of  hoist- 
ing ore  and  lowering  men. 

Q.  Then  he  speaks  about  a  "tedious,  slow,  and  expensive 
*  route,"  over  which  tlie  timber  is  to  be  brought  in.  Do 
you  see  any  difficulty  in  carrying  in  timber  on  a  railroad 
train,  having  your  cars  loaded,  and  delivering  it  at  these 
shafts,  and  then  hoisting  up  the  timbers  the  same  as  they 
are  now  lowered  down? 

A.  I  cannot  see  where  the  difficulty  would  exist,  or 
where  there  would  be  any  real  difference  between  hois'ting 
and  lowering  the  timbers.  I  thought  a  good  deal  upon 
that  subject,  because  it  was  made  a  strong  point,  and  was 
pretty  thoroughly  discussed. 

Q.  Then  he  says  that,  in  case  there  should  be  a  cave 
threatened  in  the  mine,  the  order  would  have  to  be  sent 
down  a  ladder  to  get  to  the  tunnel,  and  then  away  out  to 
the  mouth,  five  miles,  and  that  a  great  deal  of  time  would 
be  lost  in  that  manner.  Do  you  consider  that  much  time 
would  be  lost  in  running  in  these  timbers  on  a  railroad 
train  going  at  the  rate  often  miles  an  hour,  when  you  can 
carry  in  as  many  thousand  of  feet  as  required? 

A.  Well,  1  suppose  from  the  time  of  giving  the  order  to 
the  delivery  of  timber  there  might  be  from  thirty  to  fifty 
minutes.     That  is,  to  get  it  in. 

Mr.  SuKDERLAND.  From  what  point,  Doctor? 

Mr.  ]^EWCOMB.  Four  or  five  miles  off. 

Mr.  Sunderland.  To  any  one  of  the  mines  in  the  Corn- 
stock? 

Mr.  ]N"ewcomb.  Anywhere  within  a  range  of  .five  miles. 

Mr.  SuTRO.  The  tunnel  is  not  quite  four  miles  in  length, 
and  a  mile  or  a  mile  and  a  half  either  way  would  reach  any 
mine? 

Mr.  Kewcomb.  An  hour  would  be  .the  outside  of  the 
time  required  to  get  timbers  in.  They  could  have  a  tele- 
graph established  between  the  interior  workings  of  the 
mine  or  the  tunnel  to  the  mouth  of  the  tunnel. 
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Q.  How  many  men  dq  they  lower  at  a  time  into  these 
shafts? 

A.  Well,  now,  that's  a  peculiar  question.  It  depends 
entirely  upon  the  sizes  of  the  men. 

Q.  IIow  many  ordinary-sized  men?  How  many  do  they 
ordinarily  take  ? 

A.  I  think  there  were  six  when  we  went  down  in  the 
cage. 

Q.  Were  you  packed  in  pretty  close  ? 

A.  Well,  we  were  pretty  large-sized  men,  with  the  ex- 
ception of  myself  and  two  others. 

Q.  How  long  do  you  think  it  would  take  to  let  a  cage 
down  with  a  lot  of  men,  taking  the  speed  at  which  they 
run  cages  when  men  are  on  them,  leave  the  men  at  the  bot- 
tom, and  hoist  up  another  lot? 

A.  How  deep  would  you  go? 

Q.  Say  2,000  feet;  down  to  the  tunnel  level. 

A.  Well,  I  think  the  cages  would  average  six  men  each. 
I  have  tried  the  elevating  of  material,  not  men;  they  vary, 
but  I  have  a  sort  of  approximation. 

Q.  There  is  a  very  great  difference  between  lowering 
rock  and  lowering  men.  They  are  more  cautious  with  men  ? 

A.  I  am  aware  there  is  a  difference.  They  lower  slower 
with  men  on. 

Q.  How"  much  time  do  you  think  it  would  take  to  lower 
a  set  of  men  to  a  depth  of  2,000  feet? 

A.  I  shouldn't  think  it  would  be  safe  to  lower  a  cage 
down  that  far  certainly  in  less  than  five  minutes.  It  could 
be  done  quicker. 

Q.  Say  five  minutes  to  go  down  and  &ve  to  come  up. 
Is  that  your  statement  ? 

A.  If  loaded,  yes. 

Q.  Well,  there  is  ten  minutes ;  and  you  say  six  men  go 
on  a  cage.  Suppose  you  have  to  let  down  a  thousand  men 
in  one  shaft. 

A.  There  are  six  men  on  a  cage,  but  they  can  carry 
more  than  that.  They  can  run  them  down  safely  in  two 
cages. 
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Q.  Have  you  ever  seen  a  double  set  of  men  go  down  ? 
How  many  men  have  you  ever  seen  on  a  cage  at  one  time? 

A.  I  have  seen  them  come  up  double. 

Q.  How  many  at  a  time  ? 

A.  Twelve.  I  think  there  could  not  have  been  more 
than  twelve.     Perhaps*  it  might  have  been  a  less  number. 

Q.  Well,  taking  your  maximum  number,  twelve  even, 
it  would  take  them  eighty-three  trips  to  get  down.  That 
would  make,  at  ten  minutes,  foijrteen  hours  to'  take  down 
a  thousand  men  at  one  point.     E"ow,  in  going  down 

Mr.  Sunderland.  I  want  to  know  if  the  Doctor  assents 
to  that:  If  he  does,  all  right.  I  want  to  have  his  testi- 
mony. 

Mr.  IsTewcomb.  I  don't  vouch  for  the  calculations. 

Mr.  SuTRO.  The  Doctor  has  stated  that  twelve  men  go 
down  at  one  trip,  as  a  maximum.  There  are  a"  thousand 
men,  which  would  make  eighty-three  trips  and  a  fraction 
over.     Is  that  right? 

Mr.  Kewcomb.  It  would  be  a  little  over'  eighty-three 
trips. 

Q.  At  ten  minutes  each,  it  makes  830  minutes,  don't  it? 

A.  Yes,  sir. 

Q.  "Well,  that  makes  13  hours  and  50  minutes.  Is  that 
right  ?  ! 

A.  It  would  be  13  hours  50  minutes.  • 

Q.  ITow,  when  these  men  get  down  there,  why,  they 
have  got  to  go  to  their  respective  places  and  change  shift, 
and  then  the  other  men  have  got  to  come  to  the  cage  and 
be  hoisted  out;  that  would  take  as  long  again,  would  it 
not? 

A.  Unless  their  arrangements  were  so  perfected  that 
they  could  meet  at  the  shaft.  Unless  they  should  have  a 
specified  time,  and  take  that  time  from  the  work,  the  one 
force  would  be  under  the  necessity  of  going  to  the  heading 
to  relieve  the  other;  but  by  special  agreement  they  could 
meet  at  the  point  of  raising. 

Q.  Then,  if  they  were  to  meet  there,  it  would  take  only 
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13  hours  and  60  minutes  to  lower  down  1,000  men  and 
hoist  another  thousand  up? 

A.  Yes;  they  could  run  up  1,000  and  carry  down  1,000 
in  13  hours  and  50  minutes. 

Q.  But  if  these  1,000  going  down  were  to  go  to  those  at 
work  and  change  shift,  it  would  take  another  13  hours  and 
50  minutes  to  get  the  1,000  up? 

A.  Yes.  The  time  spent  in  coming  from  the  heading, 
after  being  relieved,  might  be  long  or  short.  It  would 
depend  upon  the  distance.  There  is  no  computing  it  ac- 
curately.    It  is  mere  supposition. 

Q.  Doctor,  I  want  to  ask  you  one  more  question  about 
drainage:  Can  you  see  any  difficulty  in  making  bore-holes 
from  these  shafts,  to  connect  with  the  tunnel  below,  sup- 
posing the  tunnel  to  be  completed — bore-holes  such  as  are 
made  in  the  oil  regions? 

A.  There  is  no  special  difficulty  that  I  can  conceive. 

Q.  Supposing  that  were  done,  would  it  not  at  once  re- 
lieve the  mines  from  all  necessity  of  pumping? 

A.  Certainly  it  would. 

Q.  While  they  are  prospecting  and  taking  out  no  ores, 
these  mines  would  get  that  drainage  and  their  ventilation 
for  nothing,  would  they  not? 

A.  For  nothing,  as  I  understand  it. 


Hearing  Monday,  February  26. 
Cross-examination  of  Professor  Neiocomh. 

Mr.  Sunderland.  My  examination  to-night,  Doctor,  will 
have  to,be  a  little  desultory.  I  will  ask  you,  first,  if  you 
visited  the  Sierra  [N'evada? 

Mr.  Newcomb.  We  did,  sir;  but  we  didn't  go  into  any 
of  the  diggings  except  on  the  surface.   We  looked  at  those. 

Q.  Are  there  any  diggings  except  on  the  surface? 

A.  Well,  from  the  books  we  learn  that  they  have  made 
excavations  without  finding  anything  of  value  below  the 
surface. 

Q.  The  mining  is  on  the  surface? 

A.  Yes,  and  it  is  altogether  for  gold. 

Q.  Was  there  any  water  in  that  mine  ? 

A.  I  don't  know  how  it  has  been  this  winter. 

Q.  Well,  when  you  were  there? 
,  A.  Of  course  there  was  -none  on  the  surface. 

Mr.  Payne.  Is  this  a  mine  or  a  mountain  that  you  are 
talking  about? 

Mr.  Sunderland.  It  is  a  mine.  It  is  a  mine  that  now  em- 
braces not  Only  the  Sierra  ^N'evada  originally,  but  a  great 
many  others  that  have  been  mentioned  here,  among  which 
are  the  Allen  and  the  Sacramento — all  the  mines  north  of  a 
certain  ravine  there,  except  an  old  shaft  north  of  the  Sierra 
Nevada,  the  one  that  Mr.  Sutro  opened.  It  was  located  in 
1860,  and  named  after  Mr.  Sutro. 

Mr.  Sutro.  They  opened  it  and  took  out  some  ore  there, 
but  I  don't  think  it  has  been  worked  for  some  years. 

Mr.  Sunderland.  The  Sierra  Nevada 

Mr.  Newcomb.  The  Sierra  Nevada  is  emphatically  a 
gold-mining  company,  working  from  the  surface.  That 
tells  the  whole  story. 

Mr.  Sunderland/  It  has  consolidated  with,  and  acquired 
by  purchase,  all  the  mines  north  of  the  ravine,  with  the  ex- 
ception of  one. 
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Mr.  SuTRO.  It  hasn't  got  the  Alien  or  the  Utah. 

Mr.  Sunderland.  It  hasn't  got  the  Utah,  but  it  has  got 
the  Allen. 

Mr.  SuTRC'  I  wasn't  aware  of  that. 

Mr.  Sunderland.  The  Allen  and  the  Utah  and  the  Sac- 
ramento and  the  Meredith,  and  I  don't  know  how  many 
others,  belong  to  it. 

Mr.  Payne.  You  say  it  hasn't  got  the  Utah? 

Mr.  SuTRO.  'No^-  it  hasn't. 

Mr.  Sunderland.  That  is  farther  north,  and  probably 
don't  conflict  with  it  at  all. 

Mr.  JnTewcomb.  It's  of  no  consequence  about  that  class  of 
mme.     It  yields  tolerably  well  from  surface  digging. 

Mr.  SuTRO.  You  wouldn't  call  that  a  placer  mine?  That 
is  not  a  part  of  the  Comstock. 

Mr.  IiTewcomb.  It  would  come  nearer  to  placer  digging 
than  to  actual  mining, 

Mr.  SuTRO.  In  other  words,  they  take  off  the  surface  and 
work  it.  It  isn't  a  part  of  the  Comstock  proper.  It  isn't 
really  the  Comstock  lode. 

Mr.  Newcomb.  Well,  we  understand  that  the  Comstock 
extends  even  beyond  that  point. 

Mr.  SuTRO.  But  is  this  not  of  the  character  of  placer 
diggings  where  they  are  taking  that  ore  from  ? 

Mr.  l^EWCOMB.  It's  surface  digging.  That's  enough. 
They  are  excavating  from  the  surface,  and  working  for 
gold,  not  silver. 

Mr.  Sunderland.  Do  you  consider  the  Sierra  ]!^evada 
mines  a  part  of  the  Comstock  or  not  ? 

Mr.  I!Tewcomb.  It  is  a  part  of  the  Comstock,  or  it  is  on 
the  Comstock,  whichever  you  choose. 

Mr.  Kendall.  You  would  consider  it.  Professor,  the 
croppings  of  the  Comstock  lode,  perhaps? 

A.  The  character  of  the  rock  is  different  from  what  we 
get  as  we  pass  down.  It  is  ver^^  likely  washed  from  some 
little  distance.  It  is  emphatically  gold  mining ;  nothing 
else. 

Mr.  SuTRO.  I  would  like  to  ask  one  question  right  here, 
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in  explanation  of  this  reference  to*  the  Sierra  Nevada 
mine.  I  wish  you  to  say  whether  you  consider  that,  under 
our  contract,  we  can  collect  our  royalty  from  the  Sierra 
iTevada  mine? 

A.  That  would  be  a  matter  to  be  decided  by  the  courts. 

Mr.  Sunderland.  Isn't  that  a  body  of  quartz  there? 

A.  Well,  it  is  broken-up  rock,  as  near  as  my  memory 
serves  me.  It  is  a  mixture  of  rock  of  different  kin'ds :  not 
rock,  but  broken-up  material.  There  is  quartz  in  it,  of  a 
reddish  color,  if  I  recollect  right.  We  didn't  examine  it 
very  critically. 

Q.  Of  a  reddish  color? 

A.  I  think  so. 

Q.  Don't  you  know  that  always  on  the  surface  of  the 
Comstock  the  rock  has  been  red,  and  distinguished  by  the 
pitch  and  by  the  color  from  the  other  bodies  of  the  lode — 
called  red  ledge  ? 

A.  I  know  there  is  what  is  called  the  red  ledge,  and 
that  there  is  what  is  called  the  red  quartz,  on  the  Com- 
stock. 

Q.  Isn't  this  similar  to  the  red  ledge  on  other  portions 
of  the  Comstock? 

A.  I  didn't  make  the  comparison.  I  should  judge  that 
it  was  the  same,  as  near  as  my  memory  serves  me,  but  I 
will  not  be  positive. 

Q.  I  think  you  stated  on  Saturday  night  that  that  ore 
yielded  from  $15  to  $20  a  ton,  did  you  not? 

A.  I  didn't  say  what  the  Sierra  I^Tevada  yielded.  We 
made  inquiries  in  regard  to  it.  Tbe  yield  is  small,  but  I 
consider  it  to  be  profitable  working,  because  of  the  sim- 
plicity with  which  operations  there  may  be  carried  on. 

Q.  I  will  read  now  from  Mr.  King's  report,  page  167  : 

"During  1869  tlie  company  produced  and  milled  18,000  tons  of  rock,  yield- 
ing $155,791  36,  or  an  average  of  $8  66  per  ton.  The  expenses  per  ton  were 
as  follows : 

For  mining v,...  $1  92 

For  milling 3  03 

For  incidentals 77 

Making  a  total  of $5  72 

and  leaving  a  profit  of  $2  94  to  the  ton." 


236 

Of  what  benefit  to  that  mine  could  the  Satro  tunnel  be? 

A.  None  at  all,  as  I  consider,  sir;  not  a  particle. 

Q.  Now  I  will  call  your  attention  to  the  Chollar.  That, 
I  suppose,  you  visited  and  examined  thoroughly? 

A.  Yes,  sir;  the  Chollar  Potosi. 

Q.  When  I  mention  the  Chollar,  I  mean  the  Chollar 
Potosi.     How  deep  are  they  working  that  mine  at  present? 

A.  Mining  was  not  carried  on  when  we  were  there  on  low 
levels.  It  was  on  the  upper  levels  that  they  had  produc- 
tive rock. 

Q.  How  deep  are  they  working  at  present? 

A.  We  did  not  go  int-o  any  of  the  lower  levels.  We  went 
into  the  upper  levels  alone.  I  haven't  marked  down  the 
depth*  to  which  they  have  run.  I  think  it  was  stated  by 
Mr.  Requa  that  they  had  sunk  shafts  to  a  depth  of  1,100 
or  1,200  feet.     It  is  merely  a  matter  of  memory  with  me. 

Q.  It  is  almost  1,250.  But  they  are  not  working  except 
on  the  surface? 

A.  They  were  not  working  except  on  the  upper  levels. 
They  had  a  body  of  ore  that  they  were  working  that  paid 
remarkably  well.  It  was  upon  the  upper  levels;  and  they 
expended  their  force  upon  it  during  the  year,  and  made 
their  profits. 

Q.  Now,  can  you  tell  me  how  deep  they  were  working 
when  you  were  there  ? 

A.  I  cannot.  About  500  feet,  I  suppose.  I  don't  recol- 
lect exactly. 

Q.  Do  you  think  it  exceeded  300  ? 

A.  It  might  not  have  been.  It  may  have  been  300,  400, 
or  500  feet  that  we  went  down. 

Q.  Was  there  any  water  in  the  mine  ? 

A.  None  to  produce  any  disturbance. 

Q.  Was  there  any  to  require  pumping  ? 

A.  I  think  not. 

Q.  How  was  that  ore  taken  out.  Was  it  through  a  shaft 
or  through  a  tunnel? 

A.  Through  a  shaft. ' 

Q.  All  of  it? 

A.  All  that  we  knew  about. 
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Q.  From  wliat  depth  was  that  hoisted  in  the  shaft? 

A.  It  was  taken  out  from  the  levels  upon  which  they 
were  working. .  I  don't  recollect  whether  they  were  300  or 
400  or  500  feet  deep. 

Q.  It  was  178  feet,  as  stated  hy  Mr.  Requa  in  his  report 
to  you  ? 

'A.  "Well,  I  don't  recollect  the  precise  number.  I  can't 
carry  all  the  figures  in  my  mind. 

Q.  Could  the  Sutro  tunnel  be  of  any  benefit  to  that 
mine,  so  far  as  there  is  any  ore  in  sight;  so  far  as  you 
could  see  any  ore? 

A.  It  would  be  cheaper  to  raise  the  ore  there  to  the 
surface  than  to  pass  it  through  the  tunnel,  if  the  reduction 
works  could  be  made  equally  valuable  with  the  reduction 
works  at  the  mouth  of  the  tunnel. 

Q.  I  am  talking  about  the  mining  and  the  drainage  ? 

A.  The  mining  could  be  accomplished  as  cheaply  by 
elevating  the  ore  from  that  depth  as  it  could  if  it  were 
dumped  into  the  tunnel,  and  carried  out  to  its  mouth. 

Q.  How  would  you  lower  the  ore  from  the  Sierra  N"e- 
vada  or  the  ChoUar  Potosi,  from  the  points  where  it  is 
found  in  those  mines,  to  the  level  of  the  tunnel,  taking  into 
consideration  the  dips  of  the  west  wall  of  the  vein? 

A.'  So  far  as  the  Sierra  Nevada  is  concerned,  it  would  be 
preposterous  to  throw  the  ore  from  the  surface  down  into 
the  tunnel.  It  would  require  a  great  deal  of  excavation, 
in  order  to  get  at  the  tunnel,  in  the  first  place.  It  is  a  sur- 
face working.  With  reference  to  the  other  mine,  unless 
ore  is  discovered  in  low  levels,  as  it  may  be  in  the  future, 
it  would  be  of  no  great  utility. 

Q.  Would  it  be  of  any  utility  at  all? 

4-.  Mr.  Req^a  states,  in  his  report,  that  there  is  enough 
of  ore  in  sight  to  make  it  profitable  for  the  coming  year.  At 
the  rate  of  the  previous  year's  workings,  by  the  close  of  the 
year  the  ore  would  all  be' worked  out  of  the  upper  levels. 

Q.  I  have  not  his  last  report.  Somebody  has  borrowed 
it,  I  think,  from  my  room.     I  believe  there  were  83,000 
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tons  worked  the  year  previous  to  the  time  you  were  there. 
The  report  was  made  probably  when  you  were  there? 

A.  Yes. 

Q.  The  royalty  on  that  would  be  how  much? 

A.  Two  dollars  a  ton,  of  course. 

Q.  That  would  be  $166,000,  would  it  not? 

A.  Yes. 

Q.  Would  there  be  any  recompense  to  the  company  for 
that  royalty? 

A.  Well,  there  would  be  none  unless  deeper  diggings 
are  made.  If  they  find  a  bonanza  upon  a  lower  level, 
there  might.  The}^  confine  themselves  now  comparatively 
to  the  surface.  The  advantages  that  would  accrue  from 
the  tunnel  would  be  to  enable  them  to  examine  their  mine 
with  greater  facility  than  they  can  now,  saving  them  ex- 
tensive drifting,  saving  them  going  down  in  their  different 
shafts,  that  they  sink  for  the  purpose  of  exploring  and 
working  from.  It  would  determine  for  that  mine  whether 
the  ore  exists  at  a  depth  of  nearly  2,000  feet. 

Q.  You  say  it  would  save  extensive  drifting.  Do  you 
know  how  near  the  west  wall  Mr.  Sutro's  contracts  require 
him  to  go? 

A.  I  did  know.     I  think  150  feet. 

Q.  It  is  500  feet. 

A.  Well,  you  can  go  any  distance  within  500  feet. 

Mr.  SuTRO.  It  is  optional. 

Mr.  Sunderland.  Are  men  in  the  habit  of  doing  more 
than  their  contracts  require  when  working  under  con- 
tracts ? 

Mr.  Newcomb.  l!^ot  as  a  general  rule;  but  there  are  ex- 
ceptional cases. 

Q.  If  Mr.  Sutro  gets  the  same  royalty  by  going  withftn 
500  feet  of  the  west  wall  as  by  going  nearer,  would  you 
expect  him  to  go  any  nearer  with  his  tunnel  ? 

A.  It  would  cost  no  more. 

Q.  Why  not? 

A.  Why  should  it? 

Q.  1  ask  you  the  question.    You  don't  ask  me. 
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A.  I  will  explain  here  that  the  only  point  made  in  con- 
nection with  it  is  the  dip  of  the  lode.  The  lateral  tunnel 
running  alolig  the  ledge  should  be  placed  at  a  sufficient 
distance  to  give  working  operations  directly  down  upon 
the  lode  at  lower  depths.  It  is  important  that  the  position 
should  be  so  far  from  it  as  to  enable  direct  shafts,  instead 
of  inclines,  to  be  run  for  the  purpose  of  working  favorably 
in  making  investigations  at  lower  depths  than  2,000^ feet. 
If  placed  at  150  feet  distant,  it  would  strike  the  lode  at  a 
depth  of  150  feet,  if  the  angle  of  the  rock  is  45  degrees. 
But  if  farther  removed,  say  at  500  feet,  why  it  would  give 
that  depth  perpendicular;  so  that  it, is  left  optional,  as  I 
understand  it,  with  Mr.  Sutro,  in  running  through  the 
propjlite,  to  go  within  500  feet,  or  nearer  to  it,  as  he  finds 
the  most  advantageous. 

Q.  Where  do  you  learn,  Professor,  that  it  is  optional 
wnth  Mr.  Sutro  whether  he  will  go  500  feet  or  not?  Where 
did  you  get  that  idea  of  150  feet? 

A.  Because  we  talked  the  matter  over  in  the  commis- 
sion, and  made  minutes  in  reference  to  it.  I  may  be  mis- 
taken about  the  150  feet;  but  we  determined  upon  a  point 
intermediate. 

Q.  Did  your  determination  compel  Mr.  Sutro  to  run 
within  150  feet  of  the  \yest  wall? 

A.  'No,  sir.     I  suppose  it  will  be  according  as  he  finds 
it  of  utility.     Men  are  generally  governed  by  their  inter- 
ests, and^they  will  work  undoubtedly  for  their  interests  iri^-- 
connection  with  this  matter.  ' 

Q.  How  do  you  say  it  won't  cost  any  more  to  run  within 
150  feet  of  the  west  wall  than  to  run  within  500  feet?  That 
is  a  difference  of  350  feet.  At  the  size  he  is  required  to 
make  his  tunnel,  w^liat  would  it  cost  to  run  it  350  feet? 

A.  It  might  cost  more  to  run  it  in  consequence  of  keep- 
ing upon  the  vein  of  ore.  'Otherwise,  if  the  divergence  of 
the  vein  were  toward  the  syenite,  or  to  the  west,  instead 
of  to  the  east  of  the  vein,  he  might  run  it  in  a  direct  line, 
right  upon  the  vein,  ^till  farther  to  the  nx^thl  In  running 
to  the  south,  this  vein  matter  is  not  entirely  in  a  right  line. 
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It  varies  a  little  from  a  right  line.  It  is  a  matter  for  the 
parties  working  to  determine  what  will  be  for  their  inter- 
ests and  the  interests  of  the  miners,  because  both  their  in- 
terests will  become  identical. 

Q.  Have  the  owners  of  the  Comstock  anything  to  say- 
about  where  he  shall  run  his  tunnel,  if  he  runs  it  within 
500  feet  of  the  west  wall  ? 

A.  They  might  object  to  its  running,  if  it  isn't  run  in 
the  vein  matter. 

Q.  Have  they  anything  to  say  about  what  distance  he 
shall  run  it  towards  the  west  wall,  if  he  runs  it  within  500 
feet? 

A.  "Not  that  I  am  aware  of. 

Q.  Then  it  is  left  to  Mr.  Sutro  to  say  whether  he  will 
run  it  within  500  feet  or  100. 

A.  To  the  Sutro  Tunnel  Company. 

Q.  You  were  speaking  the  other  night  about  the  use  of 
compressed  air  as  a  motive  power  for  any  machinery  lo- 
cated on  the  level  of  the  Sutro  tunnel  as  a  base  of  ope- 
rations for  a  deeper  working. 

A.  It  was  to  manufacture  compressed  air,  and  use  it 
together  with  the  water  power  furnished  by  the  water 
found  in  the  mines.  *' 

Q.  Do  you  know  anything  about  the  regularity  of  ifie 
water  found?  Is  there  any  regular  supply  in  any  one  of 
the  mines? 

A.  I  think  it  is  very  variable,  and  that  variation  is  due 
in  great; (measure  to  the  amount  of  rain  and  snow  that  falls 
in  the  winter.  It  would  be  large  in  one  season  and  small 
in  another. 

Q.  Do  you  not  know.  Professor,  that  the  supply  of  water 
is  more  owing  to  the  tapping  of  reservoirs  of  water  under- 
ground, and  exhausting  these  reservoirs,  than  to  anything 
else? 

A.  I  know  that  when  they  strike  a  clay  seam  it  is  not  a 
very  uncommon  event  to  be  flooded.  I  think  it  com- 
menced in  the  Savage,  and  extended  in  the  drifts  be- 
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tween  that  mine  and  the  Hale  and  !N"orcross  while  we  were 
there,  and  flooded  hoth. 

Q.  The  Hale  and  IsTorcross  was  lower  than,  the  Savage, 
and  the  water  from  the  Savage  ran  in.  That  was  lower 
when  you  were  there? 

A.  l^ot  so  that  we  could  enter  the  mines.  It  was  under- 
stood to  be  under  control  while  we  were  there. 

Q.  Do  you  know  how  deep  the  Savage  shaft  was  when 
you  were  there. 

A.  I  do  not. 

Q.  Do  you  know  how  deep  it  is  now  ? 

A.  N'o,  sir;  I  have  no  means  of. knowing,  because  I 
didn't  visit  the  mines  at  all. 

Q.  Do  you  know  of  your  own  information  whether  they 
have  been  sinking  it  since  you  left  ? 

A.  I  have  information  that  they  have  been  going  down, 
and  have  struck  a  bonanza. 

Q.  Do  you  think  that  the  supply  of  water  from  the  mines 
alone  is  sufficient  to  rely  upon  for  any  motive  power?  Do 
you  think  it  is  sufficiently  regular? 

A.  Not  without  the  formation  of  reservoirs.  They  may 
form  reservoirs  on  the  300-foot  level  to  catch  all  that  comes 
down.  "Where  you  have  a  column  of  water  1,500  or  1,600 
feet  high,  it  requires  a  very  small  amount  of  it  to  move  a 
tux'bine  wheel. 

Q.  Then  would  you  rely  upon  the  water  in  the  mines  to 
any  considerable  extent  for  power  at  the  mouth  of  the 
tunnel? 

A.  1^0.  I  think  there  is  enough  water  poured  out  from 
the  mouth  of  the  tunnel,  however,  to  do  a  great  deal  to- 
wards concentrating  and  working  the  pres.  There  was  a 
pretty  large  stream  of  water  running  from  the  tunnel  at  the 
time  we  were  there,  but  I  should  judge  not  sufficient  for 
Water  power. 

Q.  Did  you  examine  any  of  the  tunnels  that  had  been 
or  were  being  run,  while  you  were  there,  by  the  Virginia 
City  and  Gold  Hill  Water  Compai^y,  to  procure  water,  for 
the  Comstock? 
16 
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A.  I  was  in  one  tunnel  that  they  had  purchased;  at 
least  the  party  told  me  that  he  had  sold  the  water-right. 

Q.  Do  you  recollect  the  name  ? 

A.  Whatever  it  is,  it  lies  right  back  of  the  Crown  Point, 
in  the  Crown  Point  ravine. 

Q.  Bo  you  know  anything  about  the  regularity  of  the 
flow  of  water  in  those  tunnels  that  have  been  or  are  now 
being  rim  by  the  water  company? 

Q.  I  should  judge  it  would  vary  very  materially,  for  the 
reason  that  I  assigned  with  reference  to  the  other  matter. 

Q.  You  regard  the  water  found  there  as  surface  water, 
do  you  not? 

A.  The  greater  part  of  it,  with  the  exception  of  that 
which  has  been,  for  we  know  not  how  long,  inclosed  in 
those  pockets  that  we  have  spoken  of.  I  know,  in  descend- 
ing the  shafts  in  some  places,  the  waste  water  dripped  upon 
us;  it  came  down  in  quite  a  stream,  as  we  were  going  down 
the  shafts,  from  the  upper  surface. 

Q.  You  found  no  subterraneous  streams  anywhere  that 
you  visited,  did  you? 

A.  Fot  there. 

Q.  Anywhere  on  the  Com  stock? 

A.  ISTo.  The  accumulations  of  water  would  be  in  some 
cases  running,  but  there  were  not  properly  called  subter- 
ranean streams.  They  were  the  results  of  the  excavations 
where  I  saw  running  streams.  I  will  try  to  give  you  the 
name 

Q.  It  isn't  material.  I  just  wanted  to  know  its  location; 
that  is  all.  For  the  purpose  of  compressing  air,  if  there 
was  a  sufficient  supply  of  water  on  the  surface  of  the  Com- 
stock,  with  sufficient  fall,  couldn't  that  be  better  utilized 
than  anywhere  else  in  the  Comstock  or  at  the  mouth  of 
the  tunnel  ? 

A.  It  is  to  be  utilized  at  the  mouth  of  the  tunnel,  as  I 
understand  the  proposition.  It  is  to  be  utilized  in  the 
mines  for  further  excavations. 

Q.  That  is  one  of  the  propositions? 

A.  The  compressed  air,  as  I  understand  it,  is  carried 
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from  mouth  of  the  tunnel  into  the  mines.  It  is  compressed 
by  water  power. 

Q.  Would  it  not  be  much  cheaper,  having  water  on  the 
surftice,  or  at  a  sufficient  elevation  at  the  tops  of  these 
shafts,  to  compress  the  air  by  means  of  that  water  power 
there  and  send  it  down  below,  and  afterwards  use  the  power 
for  any  purposes  required? 

A.  That  would  be  pumping  the  water  up.  The  question 
is  one  of  profit  and  loss  in  the  transaction.  The  proba- 
bility is  that  it  would  take  as  much  steam  power  to  raise 
the  water  as  you  would  get  water  power  advantage. 

Q.  Supposing  you  have  water  power,  Professor,  on  the 
Comstock  to  compress  the  air  and  send  it  down  to  the  tun- 
nel level,  would  it  not  be  much  cheaper  than  to  coi^press 
the  air  by  water  power  at  the  mouth  of  the  tunnel  and 
send  it  in  fourpr  five  miles?  Wouldn't  the  loss  be  much 
less? 

A,  There  is  fi^ction^  in  .the  air  passing  through  tubes; 
there  would  be  loss  of  power  in  sending  it  in  through  the 
mouth  of  the  tunnel,  yet  the  directness  of  it,  with  the  use 
of  an  abundance  of  water  power,  wb.ich  is  the  cheapest  of 
all  power  that  we  are  acquainted  with,  would  render  it  an 
object  to  send  vast  bodies  of  air  through  the  whole  extent 
of  the  mines,  which  is  perfectly  practicable  from  the 
mouth  of  the  tunnel;  and~  that  would  be  cheaper  than  to 
manufacture  it  by  steam  power  and  send  it  down  by  the 
ghaft. , 

Q.  What  did  you  say  that  the ,  loss  was  at  the  Hoosac 
tunnel  in  a  mile?  mhui)U'^ 

A.  That  I  have  forgotten.    ^^  .^ti 

Q.  I  think  you  stated  about  15  per  cent. 
I  .  A.  Almost  15  per  cent,  in  running  a  mile  and  a  half. 

Q.  What  wo^ld;  b^r  tb^  lo§&, . t^eij,  for  tjje  I^dig^l;!  pf  that 
tunnel?  -  ^\r^-jh\  ..'U'^o  'rr-iv:.  •'■■■,    :'':        1     " 

A.  That  would  be  a  matter  of  speculation.  It  would 
jtlepend  upon  the  size  of  the  tube  that  you  send  it  through. 
TChere  would,  of  course,  be  considerable  increase  over  that 
amount. 
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Q.  Wouldn't  it  be  the  same  per  mile? 

A.  No,  sir. 

Q.  Wliy  riot? 

A.  In  sending  it  that  distance  the  tube  would  be  vefy 
much !  larger.  The  water  power  Would  cost  nothing.'  ■  If 
you  take  a  small  tube,  of  course  friction  upon  the  surface 
and  sides  would  be  much  more  than  in  a  large  tube. ' 
■  Q.  Then  you  would  improve  upon  tho  iube  lised  at  the 
Hoosac  tunnel? 

A.  That  tube  was  large  enough.  They  sent  it  from  a 
distance  of  a  mile  and  a  half,  and  were  then  generating  it 
by  steam.  *^^'^^^'<'^'  <'^'>wo^i 

Q.  I  am  taTkihg'nof^  kboutthe  use  of  water  power  alone 
for  (Compressing  the  air. '  What  would  be  th^  difference  in 
distance  from  ^he  top  of  these  shafts  dowh  to  the  2^000- 
foot  level,  and  frbin  the  mouth -of' the  tuririel  into  each 
mine  on  the  Comstock? 

"'"A.'  "Well  you  might  make  an  ave!rage  of  ^ve  miles.  It 
would  be  about  that.      '-^  -'  •  '-^'^m  'i  •  ^h^vi  i'ii  t>if,..^/  ;>r^yi!» 

Q.  From  that  should  tf^^Meduicted-  say' 1,^600  feet;  th^ 
kveriige  depth  of  the  -different  shafts.  Would  the  jpercent- 
age  of  loss  be  the  same,  in  proportion  to  the  distance  from 
the  mouth  of  the  shaft  down,  as  it  would  fromt'the  mouth 
of  the  tunnel  in?  '  ^'    ' 

^  A.  That' is  a  qtiefetidri  that  I  am  not  dear  upon. '  If  it 
wer^  passing  in  horizontally;  it  Would  go  with  greater 
facility  than  by  forcing  it  down.  It  seems  the  resistance 
would  be  greater,  and  yet*  it  feaay  be  d  mistake. 

Mr.  SuTRO.  Mr.  Sunderland,  will  you  permit  me  to  ask 
one  short  question.  How  are  you  going  to  get  water 
power  at  Virginia  City,  at  the  top  'of  the-  Comstock? 

Mr.  Sunderland.  I  will  ask  that  question  myself.  Did 
you  hear  anything.  Professor;- about  a  project  to  bring 
water  in  from  the  eastern  slope  of  the  Sierra  ITevada  moun- 
tains to  Virginia  City  while  you  were  there?    <**''»'  .A 

Mr.  l^EWCOMB.  Yes,  sir ;  it  wafe  talked  of  hf  th'C  water 
company.  Whether  it  has  been  accomplished  or  not,  I 
don't  know. 
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G{i:Q,  Do,  you,  ,know  anything  about  the  practicability  of 
a^hat  project?  .  I)id  you  examine  it  to  ascertain? 

A.  ITo,  I  did  not.  It  didn't  belong  to  our  particular 
province  to. investigate  it..  1,    ,;    ,      ■  -i 

Q.  Suppose  that  water  should  be  brought  in  by  the 
water  company  iji  an  abundant  Supply,  would,  it'  not  be 
cheaper  then  to  use  that  water  for  com;pres8ing  air  and 
sending  it  clown  the  shafts  than  .to  use  the  water  of  Carson 
river  at  lAie  mouth  of  the  tunnel  and  send  it  in,  on  account 
of  the  great  difference  in  distance?         ^sJ  ;;  <    ^    ^    ,; 

A.  I  should  think  it  would,  i^  they ^Jia4  ft^Aftbuttdant 
supply  of  water  without,  cost.i':?[ivi[f/  [     .;'^^>!^' era  t^J  . 

Q.  Yes,  sir;  but  I  don't  suppose  J^ou  would  get  the  Car- 
son river  without  cost.  ',  '  .\  -.'Ij        . 

Mj*.  Sutro.  They  sell  waterrudw.at  Virginia  City  at  $1,000 
an  inch  per  month.  ^^rsiqrjo"  /-. 

Mr.  Sunderland.  I  dptt't  .tbiafcrfeuy^bodytwill  get  the 
water  without  cost. .   :;r-,ti^  ■,';  ,,    ■!.;!  r,.,'/    <>f:: 

Mr.  ITewcgmb.  I  am  only  speaking  on  general  principles. 
Water  power  is  generally  cheap. 

Q.  But  the  Carson  river  is  private  property  wherever  it 
has  any  tal-l^  atfdwill  not  be  acquired  by  any  body  without 
cost.  .  .,  • 

A.  I  think  that  proposition  of  yours  will  hold  good.  I 
think  it  will  cost  a  good  deal.         -  iv 

Q.  You,  mentioned  the  Monte  Christo  mine,  or  the 
Monte  Ohristo pledge;  which  is  it? 

A.  The  Mqnte  Christo  lode. 
.,  Qi.  ^hfttis;;>the  ledge  upon  which  you  suppogye  the  Lady 
Bryau  mine  to  be  located?  ■; 

A. ,  Yes,  sir.     The  tunnel  would  be  of  no  service  to  that 

without  a  branch  tunnel  upon, the  lode;  that  is  the  Lady 

Brj^an  mine..  i      .■  ; 

,  Q,  How  fai^  would  the  tunnel  be  from  the  Lady  Bryan 

mine?    ..  .:,; 

A.  I  should  judge  a  considerable  distance.    , 

Q.  Two  miles?., 
^.>A«.  J  dqn'tjkiipw,     I  haye  po  idea  of  it,     .    I  '•  oTl  . 
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Q.  You  mentioned  the  Lady  Bryan .  several  times  the 
other  evening,  Doctor,  and  therefore  I  want  to  make  some 
explanations. 

A.  Only  with  reference  to  the  prohable  yield  upon  the 
lode. 

Q.  That  is  north  of  the  Seveii  Mile  canon,  is  it  not? 

A.  I  don't  think 

Q.  That  is,  below  the  Gould  and  Curry  mill? 

A.  Yes,  sir.  • 

Q.  Do  you  know  whether  that  lode  has  been  traced  south 
of  the  canon  anywhere?    Did  you  find  it  anywhere? 

A.  Let  me  see.  I  think  there  is  another  mine  upon  the 
Monte  Christo,  upon  the  line  of  the  tunnel — the  St.  Joha 
mine.     I  think  that  is  on  the  Monte  Christo. 

Q.  Why  do  you  think  that  is  upon  the  Monte  Christo? 

A.  Because  their  croppings  indicate  it. 
•    Q.  Are  not  the  St.  John  and  the  Occidental  on  the  same 
lode?     Cannot  you  follow  the  croppings  from  one  to  the 
other? 

A.  I  didn't  trace  the  croppings  through.  It  is  possible 
they  may  be  followed. 

Q.  You  didn't  examine  very  particularly,  then,  to  see 
whether  the  Occidental  and  the  St.  John  are  upon  the  same 
lode  or  not,  did  you  ? 

A.  1^0,  sir;  I  did  not.  It  was  a  matter  of  secondary 
importance.  We  followed  over  the  track  of  the  tunnel. 
The  Lady  Bryan  lode  is  laid  down  upon  the  map  here  as 
not  being  upon  the  Monte  Christo  lode,  but  upon  the  Great 
Flowery  range;  and  the  St.  John  is  on  the  Monte  Christo. 

Q.  Has  any  connection  ever  been  traced  between  any 
mines  north  of  the  canon.  Doctor,  and  those  south  of  it, 
without  naming  them  at  all?  Is  there  any  connection  at 
all  between  them  ? 

A.  I  can't  say  there  is,  because  it  was  a  matter  that  we 
didn't  feel  in  a  condition  to  investigate  at  the  time. 

Q.  Then  do  you  think,  as  far  as  the  Lady  Bryan  is  con- 
cerned, that  the  Sutro  tunnel  would  be  of  any  benefit  to  it? 

A.  J^o ;  I  should  not  think  it  would  be  of  any  service 
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scarcely,  unless  they  discover,  in  crossing  the  track  of  the 
Great  Flowery  lode,  the  presence  of  rich  rock,  that  might 
pay  for  extending,  as  a  distinct  and  separate  operation,  the 
tunnel  along  the  track  of  the  Great  Flowery,  up  to  the 
Lady  Br^an. 

Q.  Do  you  know  what  amount  of  base  metal  there  is  in 
the  Lady  Bryan  mine  ? 

A.  I  do  not. 

Q.  Did  you  notice  that  the  metal  is  base  ? 

A.  E'o,  not  particularly.  I  have  specimens  of  it,  but  I 
haven't  analyzed  them  at  all. 

Q.  The  mining  there  has  generally  been  done  near  the 
surface,  has  it  not  ? 

A.  Oh,  it  is  an  immense  amount  of  quartz.  It  is  on  the 
surface — on  a  mountain  that  rises  up.  They  have  extended 
it  in  places  by  perforating  the  hill.  "Whether  it  is  profit- 
able or  not  I  can't  say.  "When  we  were  there  they  had 
struck  through  the  great  mass  of  the  rock  into  an  interior 
cavity  that  was  open  to  the  air;  the  excavations  there  were 
very  large,  and  they  had  moved  it  through  a  sort  of  an 
opening  or  tunnel  to  the  outer  side.  It  may  be  called,  if 
you  please,  surface  digging. 

Q.  What  was  your  information  as  to  the  success  that  com- 
pany had  had  in  mining  ? 

A.  Well,  the  company  had  gone  to  the  dogs,  and  had 
passed  into  new  hands,  as  I  understood  it. 

Q.  It  had  been  unsuccessful,  had  it  not? 

A.  Yes,  sir;  so  I  understood.  It  had  passed  into  new 
hands. 

Q.  Yes.  Sorry  for  it.  Well,  now.  Doctor,  we  have  had 
considerable  information  from  you  about  mines  and  mill* 
ing.  I  will  ask  you  what  is  the  extent  of  your  experience 
either  in  mining  or  milling  ores  ?   Where  have  you  mined  ? 

A.  I  have  had  considerable  experience  in  placer  mining. 

Q.  I  am  talking  now  about  lodes,  quartz  lodes,  contain- 
ing precious  metals.  Where  have  you  worked  any  mine 
of  that  character,  or  where  have  you  milled  any  ore  of  that 
character  ? 
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A.  I  haven't  worked  in  any  lode  whatever,  either  as  a 
miner  or  as  a  mill-man.  I  have  examined  a  great  many- 
mines,  but  never  have  worked  in  them. 

Q.  You  have  never  superintended  the  working  of  a  mine 
or  mill?     I  am  talking  now  about  a  quartz  mine  or  mill. 

A.  No,  sir. 

Q.  You  spoke  the  other  evening  about  the  concentra- 
tion of  ore  at  the  mouth  of  the  tunnel,  and  said  that  by  that 
means,  with  proper  machinery  and  abundance  of  water, 
the  expenses  of  reducing  ores  would  be  much  less  than  by 
the  present  mode.  I  will  ask  you,  Doctor,  what  machinery 
you  speak  of  when  you  say  ^*  proper  machinery?" 

A.  I  mean  the  machinery  that  they  have  in  operation 
extensively  in  Europe,  especially  on  the  southwest  end  of 
England,  where  they  are  digging  a  good  deal  of  ore,  and 
the  machinery  that  they  have  in  Germany,  where  they 
work  ore  that  is  represented  as  yielding,  by  assay,  from 
$7  to  ^10  a  ton  at  a  profit,  or  even  less. 

Q.  What  machinery  is  necessary  to  concentrate  ores? 

A.  It  should  be  of  different  kinds,  of  an  automatic  char- 
acter, so  as  not  to  require  the  use  of  hands.  The  saving  in 
the  question  of  labor  is  one  important  item. 

Q.  Just  explain  to  the  committee  what  kind  of  machin- 
ery you  mean,  and  what  is  the  process?  You  say  it  is  of 
various  kinds;  commence  with  the  first,  then,  if  you  please. 

A.  It  is  hardly  worth  while,  sir,  to  give  all  the  different 
modes  that  are  proposed.  In  Europe  they  have  it  systema- 
tized in  such  a  manner  that  the  ore  passes  through  a  regu- 
lar series  of  operations,  so  that  what  one  part  of  the  ma- 
chine loses  another  saves.  I  have  witnessed  the  process  in 
the  zinc  mines  of  the  East.  One  of  the  machines  that  they 
use  in  Germany  is  so  arranged  that  a  constant  stream  of 
water  passes  in  from  below  upward,  keeps  the  matter  agi- 
tated, and  throws  the  lighter  substances  out.  A  succession 
of  these  machines  is  required  for  working  the  precious 
metals.  Then  there  are  turn-tables,  by  which  is  maintained 
a  circular  movement,  to  stir  the  metal  particles ;  a  small 
amount  of  wat?er  pouring  upon  them  to  wash  away  the  un- 
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productive  portions.  There  are  various  concave  and  con- 
vex pans  of  this  description.  We  should  use  all  the  im- 
proved appliances  in  connectioii  with  this  system. 

Q.  That  is  just  what  I  want  to  know.  I  want  to  know 
what  those  appliances  are,  because  we  on.  the  Comstock 
are  anxious  to  find  out  how  we  can  save  the  metal  ? 

A.  You  will  require  more  than  you  have  at  any  of  your 
mills  to  accomplish  that  purpose  at  the  present  time;  I  sup- 
pose. Their  works  in  Europe  cover,  in  some  portions,,  a 
large  extent  of  surface;  they  have  very  gradual  descents, 
that  I  don't  know  of  any  of  your  mills  possessing, that  are 
located  in  the  ravines.  You  don't  get  the  fall  which  is 
necessary,  in  order  to  have  an  automatic  process  of  work- 
ing. 

Q.  I  believe  you  say,  in  your  report,  (page  12,)  that,  in 
all  the  mines  you  have  visited,  you  haven't  found  any 
means  for  concentration  used  that  are  applicable  to  the 
concentration  of  the  ores  on  the  Comstock? 

A.  I  started  with  the  commissioners  to  investigate  the 
matter  of  the  reduction  of  zinc,  the  concentration  of  the 
ores.  They  have  their  concentrators  at  a  placo  in  jN'ew 
Jersey  called  Franklin,  where  these  mines  exist.  "W"e  saw^^ 
the  different  operations  carried  on  there,  not  with  any  de- 
gree of  nicety,  for  the  simple  reason  that  the  ore  was  scarce- 
ly worth  the  trouble.  I  am  acquainted  with  the  party  who 
put  the  machines  up.  He  was  a  mining  engineer,  and  has 
worked  many  years  in  the  mines  of  Germany.  He  said 
that  for  gold  and  silver  he  could  bring  his  machines  down 
so  as  to  work  them  closely.  In  zinc  there  is  quite  a  loss 
of  the  material  by  the  process;  but  if  they  were  to  go  to 
working  it  finer,  they  couldn't  work  so  rapidly. 

Q.  Well,  do  you  still  uphold  your  report,  when  it  is.  said 
in  it  that  you  haven't  seen  any  machines  at  the  mines  that 
you  visited  that  are  applicable  to  the  concentration  of  the 
ores  on  the  Comstock?    Is  that  so,  or  not? 

A.  The  machinery  that  we  saw  is  not  apblicable,  ex- 
cepting with  this  improvement.    With.t^is  improvementi 
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I  believe,  it  would  be  applicable  to  the  mines  on  the  Corn- 
stock. 

Q.  Have  you  ever  seen  gold  or  silver,  or  gold  and  silver 
ores  concentrated  anywhere  ? 

A.  I  have  seen  them  on  the  Comstock  lode.  There  they 
are  at  work  all  the  time  concentrating. 

Q.  By  the  machinery  that  you  speak  of? 

A.  By  the  machinery  y^ou  have  there.  It  is  a  sort  of  a 
concentration. 

Q.  But  it  is  not  the  improved  machinery  of  which  you 
speak  ? 

A.  No,  sir.     I  didn't  see  any  of  that  there. 

Q.  Your  recommendation  in  the  report.  Doctor,  I  be- 
lieve, is  upon  the  supposition  that  the  ore  will  be  taken 
from  the  Comstock  through  the  tunnel  and  reduced  at  its 
mouth? 

A.  Yes. 

Q.  Otherwise,  it  would  be  of  no  considerable  benefit  to 
the  Comstock? 

A.  At  the  present  time  I  think  the  tunnel  would  be  an 
entire  failure,  to  just  take  the  ore  and  dump  it  at  the  mouth 
of  the  tunnel.  I  believe  it  would  be  more  difficult,  really, 
to  take  the  ores  from  the  mouth  of  the  tunnel  and  deliver 
them  at  the  mills,  especially  in  the  canons,  carting  them 
up  hill,  etc.,  than  to  hoist  through  the  shafts  as  at  present. 
That  is  the  conclusion  that  we  arrived  at  unanimously. 
But  the  circumstances  are  entirely  changed  when  you  have 
your  reduction-works  at  the  mouth  of  the  tunnel. 

Q.  Now,  what  do  you  know  of  the  practicability  of  the 
Sutro  Tunnel  Company,  or  anybody  else,  getting  control 
of  the  waters  of  the  Carson  river,  so  as  to  erect  redaction 
works  at  the  mouth  of  the  tunnel. 

A.  I  don't  know  anything  about  it  particularly,  except 
that  men  generally  act  froiii  interested  motives,  and  if  they 
can  get  a  very  much  larger  percentage  of  their  ore  saved 
to  them,  and  superior  accommodations  to  anything  they 
now  have,  I  suppose  they  would  be  willing  to  make  an 
exchange  of  their  positions  on  the  Carson  river  for  posi- 
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tions  at  the  mouth  of  the  tunnel.  It  is  merely  supposi- 
tion, reasoning  upon  the  principle  laid  down  in  human 
nature. 

Q.  Do  you  know  that  all  the  water  power  on  the  Carson 
river  above  the  mouth  of  the  tunnel  is  now  taken  up? 

A.  Well,  I  know  tjiat  a  considerable  amount  of  it  is^ 
but  how  much  I  cannot  say.  I  don't  think  the  whole,  by 
any  means. 

Q.  Do  you  know  of  any  considerable  fall  in  the  river 
there  sufficient  for  a  water  power  that  is  not  now  occu- 
pied? 

A.  Well,  I  cannot  say  that  there  is  any.  It  would  re- 
quire a  lengthy  survey  of  the  whole  extent  of  it. 

Q.  Is  it  not  cheaper  to  utilize  that  power  on  the  river, 
by  a  succession  of  dams,  thaii  it  would  be  by  building  one 
large  dam,  and  take  all  the  water  out  at  one  place? 

A.  It  is  much  cheaper  to  build  small  dams  than  large 
ones.     That  we  understand,  if  that  is  what  you  mean. 

Q.  Is  it  not  much  cheaper  to  use  the  water  power  by 
a  succession  of  dams  than  to  build  one  immense  dam? 

A.  Well,  if  you  get  the  same  amount  of  fall,  one  is  as 
good  as  the  other. 

Q.  I  am  not  talking  about  how  good  they  are.  I  am 
talking  about  the  cost. 

A.  It  depends  upon  how  many  dams  you  construct. 
It's  an  open  question.  There  are  no  elements  of  computa- 
tion. 

Q.  You  think  not? 

A.  I  don't  see  that  there  are  any.  A  hundred  small 
dams  may  cost  more  than  one  large  dam. 

Q.  You  speak  of  building  a  dam  here  that  will  form  a 
reservoir,  and  dam  up  the  water.  I  believe  there  are  eleven 
miles  in  the  dis-tanee ;  that  is  my  recollection. 

A.  Up  to  the  Mexican  mills. 

Q.  Do  you  know  what  property  that  will  overflow  and 
destroy  ? 

A.  I  don't  know  of  any  very  valuable  property  on  the 
route. 
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■  Q.  Are  those  nulls  that  yon  destroy  of  any  considerable 
value?  .   ;  •    ,,  i  : 

A.  The  mills  that  you  take  the  water  power  from  are 
some  of  them  of  considerable  value.       f  ,  ,^^    ,      .-. , 

Q.  Don't  you  take  the  water  powe^ |yipg[^  all  the  mills  on 
the  Carson  river?  ^rov^ii 

A,  ISTo,  sir;  you  don't  disturb  the  Mexicai?.  ipaiU.  That 
is  one  of  the  most  important.  ,   .        ,^^, 

Q,  Did  you  visit' the  Eureka  mill,  that  was  in  process  of 
construction  while,  you  were  there  ? 

A.  ITo;  I  think  it  was  just  commenced. 

Q.  Do  you  know  the  estimated  cost  of  that  mill? 

A.  E-o. 

,Q.  You  were  not  told  ?       ; 

A.  l!»J"o;  I  was  told  they  were  putting  ppja  fine  mill. 

Q.  You  d(?n' t  know  its <;apacity  ?  : .  jc»^fi t  [. 

A.  I  don't  know  its  capacity. 

Q.  Did  you  visit, the  Brunswick  mills?,,   ... 

A.  I  think  I  did.  I  think  we  visited  the  Brunswick, 
and  it  was  a  very  pretty  mill,  too. 

Q.  The  Brunswick  was  being  reconstructed  while  you 
were  there.     It  was  the  second  below  the  Mexican  mill. 

A.  I.  think  we  were  taken  there,  but  I  won't  be  positive. 

Q.  The  dam  was  raised  and  the  capacity  of  the  mill 
doubled.  It  was  in  process  of  reconstruction  while  you 
were  there.     It  was  not  completed. 

A.  I  think  we  were  there. 

Q.  It  is  on  the  line  of  the  railroad.  You  run,  between 
the  mill  and  the  river? 

A.  We  probably,  stopped  there.  We  had,  a  special  train 
to  go  in.  .  We  stopped,  I  think,  at  the  Brunswick  mill., 

Q;  Do  you  know  of  any  other  property  beside  the  mills 
that  you  destroy?  You  destroy  all  the  mill  power  below 
the  Franklin  dam;  you  take  a}l  thje,  pq^er  aw,^y  fronv\the 

other  mills?  ,.  r^ipj^,^  j-M^vrrY/ofii^   no,   rJl   f> 

A.  Certainly. 
Q.  Do  you  know  what  other  mills  are  below? 
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■•■  A.  iN"©.  General  Foster  took  a  memorandum  of  them. 
I  did  not.  i'  ^ofiioof'-  'ft     Ji  ')r,  ff.;;  ?  -u^  j^y-v 

Q.  He  says  lie  turned  it  over  to  the  commission.  He 
suffered  it  to  be  in  the  hands  of  GeneraV  Wright.  I  asked 
him  a  good  many  of  these  questions,  and  he  made  that  an- 
swer. Do  you  know  anything  about  the  feasibility  of  form- 
ing reservoirs  in  the  mountains,  by  means  of  small  dams  at 
favorable  places,  where  the  water  riiay  be  preserved  until 
it  gets  low  in  the  river  ? 

A.  I  haven't  been  in  the  mountains  sufficient  to  deter- 
mine .that  matter,  but  generally  where  there  are  deep  ra- 
vMes  and  small  streams  of  water  these  reservoirs  can  be 
formed.    It's  a  matter  I  didn't  investigate.  •  v-V  •'' 

•  'Q.  Would  you- think  it  probable  that  the  water  coulS'be 
as  well  preserved  in  the  dry  season  that  way  as  by  build- 
ing this  immense  dam  that  you  speak  of  ? 

A.  Well,  if  you  furnish  the  power  at  the  mouth  of  the 
tunneryou  attain  the  same  result  that  you  do  by  buildiiig 
one  big  dana.  I  don't  think  you  would  have  water  enough 
in  the  ravines  that  are  there  to  effect  the  object. 

Q.  The  ravines, form  the  river,  don't  they? 

A.  Yes.  You  would  have  to  conduct  the  water  in  your 
sluices  from  a  great  distance. 

Q.  Why  sluices?  Why  not  let  the  water  run  down  the 
channel  it  runs  in  now  ? 

A.  Resertoirs  may  be  formed  to  a  limited  extent  in  the 
way  you  say,  undoubtedly. 

Q.  Suppose  dams  were  erected  at  favorable  locations  in 
the  mountains,  and  the  water  retained  there  in  reservoirs 
until  the  dry  season,  wouldn't  they  furnish  water  for  the 
running  of  the  present  mills  in  as  great' abundance  as  it 
would  be  furnished  by  the  reservoirs  contemplated  in  this 
large  dam  ?  .  ■.      ■■; 

Q.  If  you  could  secure  all  the  water  advantages,  there  is 
no  doubt  about  that — if  you  would  save  it  and  give  no  more  ' 
surface  for  evaporation.  <       • 

Q.  Do  you  suppose  this  dam  would  save  all  the  water 
which  rdns  down  the  Carson  during  the  wet  season  ? 
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A,  1<[0)  sir;  I  hardly  think  it  would.  It  would  save  a 
vast  amount,  but  not  all  of  it.  It  becomes  a  turbulent 
stream  sometimes. 

Mr.  Sessions.  What  is  the  fall  per  mile? 

Mr.  Newcomb.  Well,  it  varies. 

Mr.  Sunderland.  I  think,  according  to  the  statement 
of  Mr.  Day,  it  is  about  250  feet  in  15  miles,  by  the  mean- 
dering of  the  river.  It  isn't  that  distance  (15  miles)  in  a 
straight  line.  I  don't  now  remember  myself.  I  suppose 
Mr.  Day's  statement  is  correct.  At  any  rate,  I  don't  care 
about  disputing  it.  Do  you  not  know,  Doctor,  that  Empire 
City  would  be  destroyed  by  the  erection  of  this  dam  to  the 
height  contemplated? 

Mr.  Kewcomb.  It  would  depend  upon  the  height  of  the 
dam. 

Q.  You  have  given  the  height  of  the  dam  here. 

A.  I  think  it  would  flood  the  city,  but  my  remembrance 
of  that  place  is,  that  the  loss  couldn't  be  very  great  if  the 
whole  of  it  were  submerged.  The  most  of  it  is  the  mill 
and  a  few  houses. 

Q.  I  don't  know  how  valuable  it  may  be  to  the  Sutro 
Tunnel  Company.  I  know  it  is  very  valuable  when  a  rail- 
road runs  through  it.  I  have  had  some  experience  in  that. 
There  are  two  or  three  hundred  inhabitants  there,  are 
there  not? 

A.  There  are  200  or  300,  I  suppose^  working  in  the 
mills. 

Q.  Living  in  the  town  ? 

A.  Living  in  the  town,  on  the  hill-sides,  in  the  valley; 
yes,  I  should  think  there  were  fully  that  number. 

Q.  You  stated  the  other  evening  that  there  was  no  room 
in  the  ravines,  where  these  steam  mills  are  located,  for  the 
placing  of  this  machinery  for  concentrating.  Do  you  mean 
to  extend  that  assertion  to  the  Carson  river  ?       . 

A.  The  mills  on  the  Carson  ? 

Q.  Yes,  sir;  with  their  locations? 

A.  "No,  sir;  I  have  stated  very  particularly  that  they 
could  use  it  as  far  as  their  fall  went,  and  just  in  the  same 
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manner.  The  fall  is  scarcely  sufficient  to  accomplish  the 
object,  as  I  understand  it. 

Q.  What  fall  is  necessary  for  the  successful  working  of 
ore  by  this  process  of  concentration  ? 

A.  Well,  it  would  require  a  hundred  acres,  at  least,  to 
make  a  commencement. 

Q.  A  hundred  acres? 

A.  I  should  judge  so,  for  working  the  ores  of  the  lode. 
It  would  not  be  a  small  amount. 

Q.  Suppose  you  worked  a  twentieth  part  of  the  ore  at 
•G^ne  place,  how  large  a  fall  would  you  require  there?  How 
much  fall  for  concentrating  the  ores,  more  or  less? 

A.  Well,  all  that  you  can  get  would  be  desirable,  with  a 
graduated  current.  Too  rapid  a  current  or  fall  is  not  de- 
sirable, but  a  gradual  fall  is  a  very  important  item  for  work- 
ing here. 

Q.  Ain't  the  fall  along  the  river  where  the  mills  are  now 
located  just  as  great  as  the  fall  would  be  if  the  water  were 
taken  out  under  the  mouth  of  the  tunnel? 

A.  Yes;  the  united  fall  would  be  just  as  great,  I  sup- 
pose. 

Q.  What  is  the  formation  on  each  side  of  the  river,  at 
the  point  where  it  is  proposed  to  build  this  dam? 

A.  I  think  it  is  trachyte  rock,  isn't  it,  Mr.  Sutro? 

Mr.  Sutro.  Yes,  I  believe  it  is. 

Mr.  !N'ewcomb.  I  won't  state  it  as  a  positive  thing. 

Mr.  Sunderland.  I  expect  that's  right;  I  don't  know. 
You  stated  the  other  evening  that  ore  ought  to  be  worked 
up  to  within  ten  per  cent,  of  its  assay  value? 

A.  I  think  it  is  possible. 

Q.  I  believe  you  stated  here,  Professor,  on  page  20  of 
the  commissioners'  report,  that 

"In  the  report  of  the  Savage  mine  of  this  year  we  find  that  the  loss  in  work- 
ing from  the  assay  value  of  the  ores  is,  for  gold  25 j\  per  cent.;  for  silver, 
34 T^  per  cent.  The  larger  the  proportion  of  gold  in  the  ore,  the  less  absolute 
loss  is  made  in  the  working.  The  above  statement  is  the  result  of  the  work- 
ings in  the  Occidental  mill,  under  the  direct  control  of  the  Savage  company, 
and  includes  all  savings  from  slime  and  tailings  secured  to  the  company.  In  the 
Customs  mills  the  report  shows  a  less  favorable  result  on  the  silver  product, 
as  follows:  Gold  loss,  23-^;  silver  loss,  44  per  cent." 


256 

"Where  did  you  get  that  information  from? 

A.  From  the  report  of  the  superintendent,  sir. 

Q.  I  just  want  to  show  you  that  report  now,  and  see 
whether  you  are  not  mistaken.  This  is  the  report  of  the 
Savage  company  for  1871,  page  14-  After  giving  the  assay 
value  of  the  ore  by  wagon  samples,  and  the  average  yield 
of  the  ore  reduced,  the  per  cent,  of  the  assay  value,  the  re- 
port says : 

"  The  percentage  returned  of  gold  and  silver  contained  in  ore  is,  gold,  75 
percent.;  silver,  61  j^^  per  cent. 

Just  look  it  ov^r.     I  want  your  authority  for  it. 

A.  The  saving  of  the  silver  is  given  at  66  per  cent. ;  gold, 
76  j\  per  cent. 

Q.  The  average  is  61^%- 

A.  The  proportion  of  gold  is  greater  than  the  proportion 
of  silver  in  the  reduction  works.  That  is  the  percentage. 
The  object  of  that  was  simply  to  show  that  there  was  more 
gold  saved  than  there  was  of  silver  in  proportion.  Then 
it  explains  why  it  is  so. 

Q.  Will  you  mention,  as  testimony,  then,  what  months 
that  is  for?  Just  look  at  that  table  and  mention  the 
months. 

A.  September,  October,  I^ovember,  December,  January, 
and  June.  That  is  under  the  head  of  "  detailed  statement 
of  expenses,  etc.,  of  the  year  ending  June  30,  1871." 
Whether  that  was  the  entire  result,  or  whether  it  was  the 
result  only  of  those  months,  I  can't  say. 

Q.  That  yield  is  given  at  61/^  on  an  average  ?  Is  that 
right? 

A.  I  think  that  is  correct,  sir.  I  would  state  that  the 
mill  is  required  by  contract  to  return  (as  I  was  informed 
by  the  miller)  nearly  65  per  cent,  of  the  assay  value  of  the 
ore;  that  is,  taking  the  gold  and  silver. 

Q.  I  havn't  time  now  to  look  for  the  large  amount  of 
money  paid  for  reclamation.  I  propose  to  read.  Doctor, 
from  Mr.  King's  report,  page  241 : 

"The  following  statements,  taken  from  the  annual  reports  of  the  Savage 
Mining  Company  for  the  years  ending  July  1,  1868,  and  July  1,  1869,  exhib- 
iting some  of  the  results  of  milling  operations:  The  tables  show  the  assay 
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value  of  the  ore,  both  by  the  wagon  samples  and  mill  samples  ;  the  yield  of 
the  ore  and  the  relation  of  yield  to  assay  value  ;  the  proportion  of  gold  and 
silver,  both  in  the  ore  and  in  the  bullion,  and,  finally,  the  total  product  in 
bullion  of  the  quantity  treated.  The  operations  of  each  month  are  shown  in 
the  statements,  but  the  figures  of  the  tables  for  any  single  month  represent 
the  average  result  obtained  during  that  month,  not  from  one,  but  from  all 
mills  employed  by  the  company  in  the  reduction  of  its  third-class  ore.  The 
second-class  ore,  treated  in  the  last  half  of  1867,  of  which  the  results  are  also 
given,  was  all  worked  in  one  mill.  It  should  be  observed,  concerning  the 
comparatively  lower  percentage  of  value  obtained  from  the  second-class  ore, 
as  shown  in  the  table,  that,  being  richer,  it  resembles  more  in  character  the 
first-class  ore,  referred  to  in  the  commencement  of  this  chapter,  in  which  the 
precious  metals  are  combined  with  zinc,  lead,  copper,  antimony,  &c.,  render- 
ing the  extraction  of  the  gold  and  silver  more  difficult,  and  unfitting  it  for 
profitable  treatment  by  the  pan  process." 

Did  you  notice  any  of  the  base  metals  mentioned  here  in 
any  of  the  ores  there  ? 

A.  I  did  in  some  of  them.  I  saw  the  ore  that  was  de- 
livered to  the  mill  from  the  Savage  company.  I  didn't  see 
any  in  place. 

Q.  Will  you  state  whether  it  is  more  expensive  to  reduce 
ores  with  any  of  the  base  metals  mentioned  here  than  it  is 
free  ore  ? 

A.  It  depends  upon  the  quantity  of  base  metal.  If  there 
is  a  small  quantity  contained  in  it,  it  lessens  the  value. 

Q.  Well,  suppose  you  have  any  considerable  quantity  of 
either  lead,  zinc,  or  antimony,  can  you  reduce  the  ore  by 
what  is  called  the  pan  process  without  roasting? 

A.  N'ot  well. 

Q.  Do  you  know  whether,  in  roasting  ores  containing 
from  f  to  I  in  value  of  gold,  there  is  much  greater  loss  of 
the  gold  than  there  is  in  the  ordinary  pan  process  ? 

A.  On  that  point  I  cannot  give  you  a  satisfactory  answer. 
I  don't  believe,  if  they  secured  all  the  gold,  that  there  is  a 
loss  of  any  at  all  by  the  action  of  heat. 

Q.  If  they  secure  it  all.     But  suppose  they  don't  ? 

A.  Well,  if  it  is  done  carelessly,  they  won't.  If  well 
done,  they  ought  to  secure  the  whole. 

Q.  By  what  means  can  you  save  all  the  gold  in  any  ore 
after  roasting? 

A.  I  see  no  reason  why  you  shouldn't  save  it  all. 

Q.  Well,  I  want  to  know  by  what  means  you  can  secure 
all  gold  in  roasting  the  ore? 
17 
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A.  I  know  of  no  reason  why  you  should  not,  with  your 
mercury,  succeed  in  reducing  equally  well,  after  roasting, 
crushed  rock. 

Q.  The  loss  is  not  in  the  amalgamation,  but  in  the  roast- 
ing. 

A.  What  becomes  of  it? 

Q.  That  is  what  I  ask  you. 

A.  Is  it  driven  off? 

Q.  Yes,  sir. 

A.  By  heat? 

Q.  Yes,  sir. 

A.  I  don't  believe  a  word  of  it.  Gold  has  been  kept 
melted  for  months  in  small  particles  without  the  loss  of  a 
single  atom,  and  why  there  should  be  any  evaporation  here 
is  a  rnatter  that  I  cannot  account  for. 

Q.  Then,  your  answer  is  that  you  don't  believe  there  is 
any  loss  of  gold  iii  the  roasting  process  ? 

A.  I  don't  believe  there  is  any  loss  from  evaporation,  or 
from  being  forced  off  by  heat.  There  are  a  great  many 
different  opinions  upon  that  subject. 

•  Q.  Well,  I  know  from  the  reports  that  the  percentage  of 
saving  of  gold  in  the  ordinary  process  is  much  greater 
than  the  saving  of  the  silver.  I  know  that  in  the  process 
called  the  Freiberg,  Toasting  in  reverbatory  furnaces,  and 
also  in  the  perpendicular  furnace,  the  loss  in  gold  is  twice 
and'three  times  what  it  is  in  the  ordinary  pan  process. 

A.  It  may  be  from  some  imperfection  in  the  reduction, 
but  as  for  driving  off  the  gold  with  simple  heat,  almost 
every  other  substance  will  be  driven  off  and  leave  that 
behind.  I  will  state  that  you  may  melt  that  gold  a  thou- 
sand times  without  the  loss  of  a  particle  of  it. 

Q.  Is  there  no  loss  at  the  mints  of  the  United  States  ? 

A.  There  is  a  percentage  of  loss,  but  not  on  account  of 
evaporation.  It  is  from  handling.  There  is  necessarily 
some  of  the  gold  sticking  to  the  workmen's  clothes,  so  that 
they  take  and  burn  them,  and  get  back  the  metal  in  that 
way. 

Q.  How  does  that  escape,  if  not  in  the  melting? 
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A.  It  is  in  tbe  process  of  handling.  Fine  particles  of 
gold  are  worn  off 

Q.  Isn't  gold  found  in  the  chimneys,  or  stacks,  of  all 
mints,  and  sometimes  upon  the  roofs? 

A.  Well,  it  is  in  proof  that  that  is  the  fact,  but  my  opin- 
ion is  that  the  gold  went  into  a  large  vineyard,  instead  of 
in  the  chimneys,  in  stacks,  and  on  the  tops  of  houses. 

Q.  I  read  now  from  page  245  of  the  same  work: 

"The  impression  generally  existing  that  only  65  per  cent,  of  the  value  is 
obtained  by  the  pan  process,  and  that  35  per  cent,  is  lost,  is  erroneous ;  for 
the  return  of  65  per  cent,  is  based  on  the  result  in  treating  the  ore  in  the 
pan,  and  collecting  the  amalgam  in  the  settler ;  in  some  mills  the  additional 
product  of  the  agitator  is  returned  v/ith  that  of  the, pan  and  settler,  while  in 
other  mills  this  is  not  done,  especially  if  the  required  standard  of  Go  per 
cent,  has  been  already  reached  by  pan  and  settle  without  further  addition. 
Moreover,  the  return  of  65  per  cent,  indudes  nothing  of  what  is,  or  may  be, 
obtained  from  the  subsequent  treatmenfof  slimes  and  tailings ;  and,  farther- 
more,  it  is  to  be  considered  that  the  ore,  as  charged  to  the  account  of  the  mill, 
contains  an  average  of  six  or  seven  per  cent,  of  moisture,  for  which,  in  the 
return,  no  allowance  is  made;  the  sample  for  assay,  by  which  the  return  is 
made,  being  previously  dried,  65  per  cent,  of  the  dry  sample  is  really  equiva- 
lent to  69  or  70  per  cent,  of  the  wet  rock.  This  may  be  illustrated  by  the 
following  data  concerning  the  operations  of  the  Savage  mills  during  the  six 
months  ending  December  31,  1867." 

A.  Let  me  ask  you  one  question  in  connection  with 
that:  In  taking  the  samples  for  assay,  is  the  moisture  re- 
tained, or  does  it  go  in  as  an  element  of  computation  when 
the  assay  is  made  ? 

Q.  The  ore  that  is  sent  to  the  mill  is  weighed  with  the 
moisture  in  it. 

A.  If  the  samples  are  taken  moist  to  be  assayed,  carried 
to  the  mills  so,  and  worked  in  connection  therewith,  I  can- 
not see  any  reason  for  the  introduction  of  an  element  of 
that  kind. 

Q.  Yery  well,  I  will  ask  you  about  that  indirectly.  This 
is  what  Mr.  King  says : 

"  During  that  time  5,830  tons  were  worked.  The  average  value  of  this  ore 
was  $318,639  80  per  mill  samples,  and  $324,206  72  per  wagon  samples;  or 
$54  51  per  ton  by  mill  sample,  and  $55  61  per  ton  by  wagon  sample.  The 
total  of  it  obtained  was  $220,785  17,  equal  to  69  ^^y  per  c6nt.  by  dill  samples, 
and  68y\j-  per  cent,  by  wagon  samples. 

Mr.  Shober.  What  is  meant  thereby  "wagon  samples?" 

Mr.  Sunderland.  When  a  wagon  is  ready,  a  man  at  the 

mines,  employed  for  that  purpose,  if  the  ore  is  fine,  has  a 
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trier,  such  as  you  try  lard  with,  and  runs  it  in  the  wagon 
and  takes  it  out.  It  is  taken  as  a  sample  for  the  assay.  The 
mill  samples  are  always  lower  than  the  wagon  samples,  for 
the  reason  that  no  man  taking  samples  for  assay  in  a  mine 
can  select  ore  that  is  as  low  as  the  lower  average.  I  never 
saw  the  man  that  could  do  it.     I  never  could. 

"This  yield  was  obtained  by  the  ordinary  operation  of  crushing,  amalga- 
mating in  the  pan,  and  collecting  the  amalgam  in  thesettler ;  this  much  consti- 
tuting the  process  to  which  all  ore  is  submitted  in  all  mills.  It  will  be  ob- 
served that  the  required  standard  of  65  per  cent,  was  already  exceeded  by 
this  alone,  without  including  the  product  of  the  tailings,  or  allowing  any- 
thing for  moisture.  During  the  six  months  to  which  these  figures  relate,  the 
product  in  bullion  from  the  tailings  was  $12,730  71;  and  if  this  be  added  to 
the  yield  of  the  ore  originally  obtained  by  the  first  operation,  we  have  a 
total  product  of  $233,015  88,  equal  to  71.87  per  cent,  instead  of  68.1  per 
cent.,  by  wagon  samples;  or  72.'12  per  cent,  instead  of  69.2  per  cent,  by  mill 
samples.  If,  in  addition  to  this,  we  now  allow  for  7  per  cent,  of  moisture  on 
the  ore,  not  taken  into  account  in  the  assay  sample  to  which  the  foregoing 
percentages  are  referred,  we  have  an  actual  return  of  77.27  per  cent,  by 
wagon  samples,  and  78.62  per  cent,  by  mill  samples. 

"Finally,  it  is  to  be  observed  that  the  product  from  the  tailings  above 
given  is  not  all  that  is  obtained  from  that  source.  The  amount  here  stated 
comes  chiefly  from  the  agitator.  The  stream  of  tailings  passing  from  the  set- 
tler, in  which  the  bulk  of  amalgam  is  collected,  enters  the  agitator,  where 
much  of  the  amalgam  and  quicksilver  that  has  escaped  the  settler  has  further 
opportunity  to  deposit  itself.  At  intervals  of  four  or  five  days  this  vessel  is 
emptied,  and  the  accumulations  are  reworked  in  an  ordinary  pan,  yielding 
$18  or  $20  a  ton.  The  yield  thus  obtained  is  nearly  $2,000  per  month,  and 
forms  nearly,  if  not  quite,  all  the  product  represented  in  the  foregoing  state- 
ment. After  leaving  the  agitator  the  stream  passes  on,  the  tailings  still  car- 
rying enough  value  to  make  them  worth  further  treatment;  for  which  pur- 
pose they  are,  in  fact,  sold  by  the  mill  to  second  parties,  who  do  a  profitable 
business  in  working  them  again;  but  this  last  product  is  not  included  in  the 
figures  already  given.  The  yield  obtained  by  this  final  working  of  tailings  is 
not  definitely  known  to  the  writer,  but  is  generally  stated  at  about  $5  50  per 
ton,  which  would  add  about  ten  per  cent,  more  to  the  results  of  the  process  in 
the  mill,  as  already  shown.  Some  mills  claim  to  have  obtained  more  than  80 
per  cent.,  and  even  88  per  cent.,  of  the  assay  value  of  the  ore  by  the  ordinary 
methods,  without  including  the  product  of  the  tailings  or  allowing  anything 
for  moisture." 

A.  The  item  of  moisture  is  contained  in  the  working 
ore  as  well  as  the  assay  ore.  Why  he  should  bring  it  in 
as  an  element,  I  don't  understand.  It  is  weighed  in  the 
assay  room. 

Q.  What  is  weighed  ? 

A.  The  amount  of  ore  that  is  taken  for  assay.  And  it 
contains  the  same  amount  of  moisture  as  that  in  the  wagon. 

Q.  Does  a  small  quantity  of  ore,  Doctor,  thrown  into  a 
box,  as  you  saw  it  there,  exposed  to  the  air,  retain  the 
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moisture  as  it  does  in  a  loaded  wagon,  or  a  large  dum{), 
where  several  hundred  tons  may  be  together  at  the  same 
time? 

A.  The  repeated  handling  of  it  in  wagons  gives  it  an  op- 
portunity to  dry. 

Q.  What  do  you  say  as  to  the  accuracy  of  Mr.  King's 
report  here? 

A.  Part  of  it  I  agree  with. 

Q.  With  what  parts,  and  with  what  parts  do  you  dis- 
agree ? 

A.  Some  portions  of  it  I  don't  quite  agree  with  :  say 
where  he  designates  the  Comstock  as  a  gash  vein. 

Q.  I  am  speaking  of  that  portion  which  I  have  read.  I 
don't  dispute  your  proposition  that  the  Comstock  is  a  fissure 
vein  at  all;  I  never  did  dispute  it.     I  always  believed  it. 

A.  Well,  as  far  as  that  is  concerned,  I  cannot  say.  He 
has  gone  int/O  a  computation  there  that  may  be  correct  or 
not.     I  will  not  pretend  but  what  it  is  correct. 

Q,  Do  you  know  where  Winfield  mill  is  situated? 

A.  'No ;  I  don't  recollect. 

Q.  It  is  north  of  Virginia,  in  a  canon;  there  are  three 
mills  close  together.  It  is  called  Seven  Mile  canon.  !N"ow^ 
I  will  ask  you  if  below  that  and  above  the  mouth  of  the 
canon  there  are  not  dams  to  save  all  the  tailings  that  have 
not  been  previously  concentrated  ? 

A.  There  are  a  great  many  places  where  the  tailings 
are  caught  for  the  mills.  There  are  mills  especially  for 
working  the  tailings,  and  in  some  cases  they  are  quite  suc- 
cessful. These  tailings  are  worked  over  and  over  again  in 
some  cases,  and  with  about  the  same  result  each  time,  or 
until  they  get  clear  down  on  to  Carson  valley,  and  there  they 
get  it  again.  I  saw  immense  bodies  of  tailings  down  the 
valley  and  near  the  river,  and  there  they  are  being  worked 
again.  If  you  take  the  tailings  from  that  by  assay,  you 
get  a  large  amount  of  ore. 

,     Q.  Are  not  the  appliances  there  now,  Doctor,  down  that 
caiion  and  about  the  Carson  river,  for  the  saving  of  tailings, 
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about  as  complete  as  you  could  make  anything  at  the  mouth 
of  the  tunnel  ? 

A.  Kg,  sir;  I  don't  think  so. 

Q.  What  escapes  now  that  is  of  sufdcient  value  to  be 
worked,  and  where  does  it  escape  to  ? 

A.  It  is  not  an  uncommon  thing  during  the  freshets,  you 
are  aware,  for  the  whole  amount  of  the  tailings  to  be  swept 
off  into  the  Carson  river.  That  is  one  of  the  elements  of 
loss. 

Q.  Have  you  ever  seen  it  ? 

A.  IsTo.  But  the  inhabitants  there  told  me  that  that  is  a 
fact;  those  that  are  working  the  tailings  say  the  same 
thing. 

Q.  Did  you  see  large  bodies  below  the  Gould  and  Curry 
mill  ? 

A.  Yes. 

Q.  Were  you  not  informed  that  those  were  part  of  the 
tailhigs  saved  from  the  Gould  and  Curry  mill  immediately 
after  the  mill  started  ? 

A.  This  was  a  case  where  the  wash  alone  swept  it  away, 
and  they  have  some  few  positions  of  that  character.  But 
I  saw  many  of  the  tailings  in  positions  where  they  would 
be  carried  off  and  lost. 

Q.  Do  you  know  anything  about  any  tailings  mills  at 
the  Dayton  ? 

A.  Yes,  there  is  a  very  extensive  mill  there — the  Bird- 
sail  mill. 

Q.  What  capacity  has  that  mill? 

A.  I  don't  know.  It  is  a  very  large  building.  I  didn't 
go  inside  of  it. 

Q.  Did  you  hear  any  statement  ? 

A.  I  heard  a  statement  that  they  were  saving  from  tail- 
ings $50,000  or  $60,000  a  month.  That  was  the  yield  of 
it.     That  was  the  representation  made. 

Q.  Are  there  any  tailings  escaping  from  the  reservoir 
there  ?  Did  you  see  any  ?  They  have  got  a  large  reser- 
voir there,  have  they  not  ? 

A.  They  have  got  immense  embankments. 
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Q.  Enough  to  last  a  great  many  years,  ain't  there? 

A.  It  depends  upon  how  rapidly  it  is  worked,  of  course. 

Q.  Well,  I  don't  know  whether  they  are  working  their 
mill  up  to  its  full  capacity.  It  has  a  capacity  of  400  tons 
a  day. 

A.  I  know;  it  is  a  yery  extensive  concern. 

Q.  'Now,  you  have  expressed  an  opinion  that  the  owners 
of  mills  on  the  Carson  river  would  be  very  foolish  if,  when 
the  tunnel  is  completed,  they  don't  remove  their  mills  to 
its  mouth  ? 

A.  Is  that  the  expression  ? 

Q.  Well,  that  is  what  I  have  got  it  down. 

A.  I  will  state  it.  It  would  be  very  greatly  to  the  in- 
terests of  the  owners  of  the  mills  upon  the  Carson  river  to 
relinquish  their  water  powers  and  transfer  their  mills  to 
the  mouth  of  the  tunnel,  if  they  could  have,  without 
charge,  the  use  of  the  water  of  the  Carson  as  they  have 
now,  and  at  the  same  time  have  the  additional  facilities 
granted,  without  the  expense  of  supporting  hands.  I  think 
that  men  will  be  actuated  by  their  interests,  and  they  might 
be  induced  to  make  the  change,  if  it  could  be  made  with- 
out cost.    ' 

Q.  Who  is  going  to  build  and  repair  this  dam  ? 

A.  The  Sutro  tunnel  is  bound  to  do  it. 

Q.  How  are  they  bound  ?     Where  do  you  get  that  from? 

A.  They  will  be  bound  by  the  contract  that  they  would 
enter  into  with  the  mill-owners. 

Q.  Where  is  that  contract,  Doctor  ?  I  would  like  to 
have  you  refer  me  to  it  ? 

Q.  Show  me  the  bargain,  and  I  will  show  you  the  con- 
tract. 

Q.  Your  expression  the  other  evening  was  that  the  mi- 
ners would  be  very  foolish,  etc.  I  recollect  the  expression, 
for  I  took  it  down  at  the  time.  You  talk  about  mill-own- 
ers getting  mill  rights  and  mills  down  there  for  nothing. 
The  Sutro  Tunnel  Company,  as  I  understand  you,  builds 
this  dam  and  furnishes  water  there  free  of  charge — mill 
rights? 
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A.  Mill  sites  in  exchange  for  the  mill  sites  they  have 
now. 

Q.  Where  did  yon  get  the  idea  from  that  the  Sutro  Tun- 
nel Company  is  going  to  do  anything  of  that  kind? 

A.  I  think  the  constructing  of  the  dam  and  the  neces- 
sity of  receiving  the  titles  of  those  who  own  the  water 
power. 

Q.  Didn't  you  get  that  idea  from  Mr.  Sutro  ? 

A.  No,  sir;  I  did  not.  The  most  I  have  heard  Mr.  Sutro 
say  ahout  it  was,  that  he  could  secure  it.  He  didn't  say  how. 

Q.  Mr.  Sutro,  in  a  pamplilet  issued  in  1866,  estimates 
the  value  of  the  grant  of  land  at  the  mouth  of  the  tunnel 
for  mill  sites  and  town  lots  at  $3,000,000.  Does  that  look 
like  giving  us  mill  sites  there  free  ? 

A.  If  he  gets  any  equivalent  return  for  it,  yes. 

Q.  What  do  you  call  an  equivalent  ? 

A.  By  their  giving  up  this  water  power  in  exchange  for 
the  power  at  the  mouth  of  the  tunnel. 

Q.  Then  we  abandon  all  our  mills,  to  commence  with, 
for  nothing  ? 

A.  I  didn't  state  that.  Abandoning  and  ti^ansferring 
are  two  separate  and  distinct  things. 

Q.  Then,  if  it  is  giving  value  for  value,  it  isn't  getting 
the  water  power  and  mill  sites  for  nothing  at  the  mouth  of 
the  tunnel,  is  it? 

A.  Certainly  it  is. 

Q.  If  you  give  property  that  is  worth  $6,000,000,  as  he 
states  there,  for  our  mill  sites  and  water  power,  it  is  getting 
it  for  nothing? 

A..  Does  that  take  up  the  whole  of  the  ground? 

Mr.  Sutro.  Why,  Mr.  Sunderland,  that  means  that  there 
is  a  town  to  be  built  at  the  mouth  of  the  tunnel. 

Mr.  Newcomb.  It  don't  matter  anything  about  the  town. 
I  stated  that  if  they  could  have  a  mill  site  and  a  mill  upon 
the  place,  and  could  be  relieved  from  the  risk  of  the  dam 
being  carried  away  by  freshets,  and  keeping  in  repair,  they 
would  be  acting  against  their  own  interests  decidedly  if 
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they  were  not  willing  to  make  the  transfer.  I  would  make 
the  transfer. 

Mr.  SuTRO.  Will  you  allow  me  to  state  right  here,  that 
within  the  last  sixty  days  a  number  of  those  dams  have 
been  carried  off  by  a  freshet? 

Mr.  Sunderland.  So  far  as  I  am  concerned,  I  don't 
want  to  be  interrupted.  When  you  express.  Doctor,  that 
you,  as  owner  of  a  mill  on  the  Carson  river,  would  freely 
accept  the  proposition  to  remove  that  mill  to  the  mouth  of 
the  tunnel,  does  that  authorize  the  opinion,  that  the  own- 
ers of  the  mills  upon  the  Carson  would  be  very  foolish  not 
to  do  it?         ^ 

Mr.  Newcomb.  Well,  if  you  take  the  expression  of 
"very  foolish,"  I  should  say  yes;  that  men  would  be  act- 
ing very  foolish  not  to  accept  it,  because  they  would  be 
operating  against  their  own  interests.  If  you  want  it  in 
that  form  I  will  give  it  so,  because  I  believe  it  would  be 
for  their  interests  to  accept. 

Q.  Don't  you  think  the  owners  of  mills  and  mill  rights 
upon  the  Carson  river  have  a  right  to  determine  for  them- 
selves, without  any  advice  from  anybody  else,  as  to  what 
they  will  do  with  their  mills  and  their  mill  rights? 

A.  I  havn't  questioned  that  right  at  all,  sir. 

Q.  I  read  now  from  page  23  of  this  pamphlet  of  Mr. 
Sutro,  published  in  1866 : 

"  The  mills,  which  are  at  present  scattered  in  a  circuit  of  fifteen  miles  around 
the  mines,  and  have  cost  from  $5,000,000  to  $6,000,000  in  their  erection,  will 
all  have  to  be  removed  to  the  mouth  of  the  tunnel.  At  that  place  they  will 
have  to  pay  nothing  for  transportation,  since  the  ore,  without  rehandling, 
may  be  dropped  from  the  cars  which  bring  it  out  of  the  tunnel  right  in  front 
of  the  stamps.  Mills  situated  at  a  distance  could  not  reduce  ore  at  the  same 
price,  after  paying  several  dollars  a  ton  for  transportation ;  and,  conse- 
quently, could  not  compete  with  those  at  the  mouth  of  the  tunnel.  The 
only  recourse  left  to  them  is  to  remove  to  the  tunnel  company's  land." 

Mr.  SuTRO.   Mr.  Sunderland,  that  is  a  statement  pub- 
'  lished  to  show  the  value  of  the  rights  connected  with  this 
tunnel  enterprise,  in  order  to  induce  capital  to  enter  it. 

Mr.  ScTNDBRLAND.  I  Understand  it.  Part  of  the  value 
of  that  land  was  the  sale  of  mill  rights  to  different  mill 
companies  or  owners  of  mills.     If  Mr.  King  be  correct  in 
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saying  that  from  80  to  88  per  cent,  of  the  assay  value  of 
the  ores  is  saved  by  the  different  processes  used,  which  I 
have  read,  do  you  think  that  the  loss  of  the  metal  now  is 
so  great  a  disgrace  to  the  country  as  you  expressed  the 
other  evening? 

A.  If  88  per  cent,  is  saved,  it  isn't  as  great  a  disgrace  as 
though  35  per  cent,  is  lost. 

Q.  Do  you  think  that  35  per  cent,  is  lost,  Doctor? 

A.  I  don't  know  about  the  full  amount,  because  a  por- 
tion of  it  is  picked  up;  but  I  think  that  the  amount  saved 
is  not  over  5  per  cent.  It  is  my  opinion  that  the  loss  is 
not  over  30  per  cent.  ^ 

Q.  Mr.  King  says  ia  this  connection: 

"The  following  table  shows  some  of  the  comparative  results  of  a  number 
of  different  mills,  all  working  on  Savage  ore,  at  sundry  times  between  July  1, 
1867,  and  March  1,  1868.  The  statement  is  furnished  from  the  records  in  the 
office  of  the  Savage  Mining  Company.  The  careful  manner  in  which  Mr. 
Bonner,  the  superintendent  of  this  company,  and  his  .assistant  officials,  have 
collected  and  preserved,  in  comprehensive  form,  the  various  results  of  milling 
and  mining  experience,  is  worthy  of  high  praise  and  extended  imitation  among 
others  similarly  engaged." 

I  will  ask  you  if,  while  you  were  there,  you  asked  to 
have  access  to  any  of  the  books  of  any  company,  to  ascer- 
tain what  they  did  save  and  what  they  lost? 

A.  We  asked  the  superintendents  and  the  mill-owners, 
and  they  said  that  the  amount  of  the  yield  was  required  to 
be  65  per  cent.  They  stated  that  in  some  cases  they  re- 
ceived even  a  larger  percentage  than  that.  They  were 
entitled  to  the  excess  of  the  working  of  the  ore,  but  the 
general  return,  as  represented  by  some  of  the  parties,  was, 
that  they  got  the  65  per  cent,  and  no  more.  The  miner 
made  that.  With  reference  to  the  slime  and  the  tailings, 
why  they  were  either  taken  up  by  the  mill  and  reworked, 
or  by  other  parties,  to  a  greater  or  less  extent. 

Q.  Well,  the  tailings  and  the  slime.  Doctor,  belong  to* 
the  mill,  do  they  not? 

A.  It  is  stated  so  there.  But  the  moment  it  passes  off 
of  the  boundary  of  a  mill  company,  washed  down,  it  ceases 
to  belong  to  the  mill. 

Q.  Well,  it  is  caught  bj  somebody,  isn't  it  ?   Is  there  not 
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somebody  all  along  the  ravines  and  canons  there  catching 
these  tailings  ? 

A.  Yes. 

Q.  I^ow,  then,  if  the  process  that  Mr.  King  describes 
here  yields  from  80  to  88  per  cent,  of  the  metal  in  the  ores, 
and  the  mine  or  the  mining  company  gets  65  per  cent, 
alone,  what  difference  does  it  make  to  the  Government, 
or  to  any  man  who  is  not  a  stockholder  in  the  mining  com- 
pany, whether  the  mine  gets  it  or  the  mill? 

A.  It  makes  no  difference  to  the  Government,  that  I 
am  aware  of,  if  the  bullion  is  obtained. 

Q.  Does  it  make  any  difference  to  Mr.  Sutro  or  the 
Sutro  Tunnel  Company,  who  don't  own  any  stock  in  any 
mine  on  the  Comstock  ? 

A.  I  am  not  so  sure  about  the  correctness  of  your  state- 
ment.    I  have  reason  to  think  otherwise. 

Q.  I  have  no  doubt  you  know  from  Mr.  Sutro.  I  am 
not  in  the  confidence  of  Mr.  Sutro  at  all. 

A.  I  don't  know  from  Mr.  Sutro.  I  don't  know  that 
Mr.  Sutro  owns  any  stock,  but  I  know  that  several  wealthy 
men  in  the  company  own  heavily  in  mining  stock.  I  don't 
know  that  the  Sutro  company  owns  stock  as  a  company  ; 
but  I  know  that  individuals  of  the  company  own  large 
mining  stocks. 

Q.  I  believe  you  stated  the  other  night  that  the  cost  of 
the  reduction  of  ore  varied  from  $11  to  $13  on  the  ton  of 
ore? 

A.  It  was  represented  so  to  us.  That  included  the 
transportation. 

Q.  You  read  this  report  of  the  Savage  company,  I  be- 
lieve, did  you  not?  That  is,  you  had  access  to  it  when 
you  were  there  ? 

A.  Yes,  sir. 

Q.  I  read  now  from  page  9  of  the  report  of  the  super- 
intendent of  the  Savage  company  to  the  stockholders : 

"The  average  yield  of  the  ore  reduced  is  $21  43  per  ton.  The  average 
cost  of  production,  which  includes  labor,  ma't.erials,  and  all  incidental  ex- 
penses, IS  $11  06,  and  the  average  cost  of  reduction  is  $9  95  per  ton;  leaving 
a  profit  of  42  cents  per  ton." 
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A.  I  would  ask,  in  connection  with  that,  if  they  do  not 
have  one  of  their  own  mills,  at  which  a  pretty  large  portion 
of  their  ore  is  reduced? 

Q.  Well,  I  will  answer  that.  I  didn't  expect  to  call 
attention  to  that.  I  will  answer  it  by  the  report  of  the 
superintendent : 

"  A  small  portion  of  the  ore  has  been  reduced  at  the  company's  mills  at 
Washoe.  It  has  been  running  but  six  months  out  of  the  twelve  The  Sav- 
age mill  can  be  run  at  some  profit  during  the  summer  months,  but  it  is  ques- 
tionable whether  a  profit  can  be  shown  for  the  whole  year,  on  account  of 
the  necessity  of  retaining  watchmen  and  paying  insurance  on  half  of  the 
year,  while  it  is  idle." 

That  is  the  answer.     I  read  now  from  page  14 : 

*'  Average  cost  of  reduction,  $9  95." 

A.  What  is  the  cost  of  transportation  to  the  Washoe 
mill  ? 

Q.  That  includes  the  transportation  always.  There  is 
no  mill  (as  you  were  probably  informed  while  you  were 
there)  that  don't  undertake  to  reduce  ore  for  so  much  a 
ton,  including  the  transportation.  I  will  venture  to  say 
that  you  didn't  hear  of  anything  else. 

A.  Yes ;  but  this  was  not  a  customs  mill.  The  Washoe 
mill  belongs  to  that  company. 

Q.  I  was  aware  of  that? 

A.  Whether  the  transportation  is  included  in  that  cost 
of  reduction  I  didn't  know. 

Q.  I  will  get  you  to  look  at  that  table  in  this  report,  and 
first  state  the  cost  of  reduction  of  ore.  You  will  find  every- 
where, in  every  report  that  has  been  made,  (I  have  got  all 
70  of  them,)  that  the  cost  of  reduction  includes  the  cost  of 
transportation,  from  the  year  1867  down  to  the  year  1871. 

A.  Do  you  want  the  total  cost  or  the  cost  of  reduction? 

Mr.  SuTRO.  What  page  is  that  on? 

Mr.  Sunderland.  Page  14. 

Mr.  SuTRO.  Year  1871? 

Mr.  Sunderland.  Yes,  sir. 

Mr.  ISTewcomb.  In  1867  the  report  gives  here  $14  04; 
1868,  ^13  74;  1869,  $12  22;  1870,  $10  01;  1871,  $9  95. 
That  last  is  the  latest  report  given  here. 
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Mr.  Sunderland.  I  simply  introduce  that  to  show  the 
gradual  reduction  of  the  price  of  reduction  of  ores. 

Mr.  SuTRO.  "Won't  you  read  the  next  table  of  the  cost 
of  production,  to  see  how  that  runs? 

Mr.  Sunderland.  I  don't  propose  to  introduce  that,  I 
propose  now  to  read  from  the  238th  page  of  Mr.  King's 
report: 

"  This  price  of  working  ores  during  two  or  three  years  past  has  varied  be- 
tween |13  and  $15  per  ton,  including  the  cost  of  hauling  the  ore  from  the 
mine  to  the  mill.  Quite  lately  it  has  been  reduced  somewhat,  though  dur- 
ing 1869  the  average  was  but  little,  if  at  all,  below  $13.  Since  the  beginning 
of  the  present  year,  according  to  late  advices  from  Virginia  City,  some  of  the 
mills  of  the  district  have  reduced  the  price  to  $9  per  ton." 

Mr.  ]N"bwcomb.  There  was  no  working  for  $9  that  I  was 
aware  of  when  there.  The  man  who  was  running  on  Sav- 
age ore  made  the  statement,  that  the  amount  paid  was  $11, 
and  that  it  was^  the  cheapest  of  any.  When  carried  by 
raih'oad  they  exacted  $13. 

Q.  Did  he  run  any  mill  that  was  supplied  by  railroad  ? 

A.  His  was  supplied  by  wagon. 

Q.  I  would  like  to  know  his  name. 

Mr.  SuTRO.  Going  to  knock  his  head  off? 

Mr.  Sunderland.  I^o,  sir.     It  ain't  true;  that  is  all. 

Mr.  l^EWCOMB.  It's  the  Occidental  mill. 

Mr.  Sunderland.  They  charge  $11,  do  they? 

A.  They  charge  $11  per  ton,  taking  the  ore  from  the 
dump  of  the  mine.  It  costs  the  mill  $1  per  ton  for 
cartage. 

Q.  Does  he  say  how  much  for  reduction  at  the  mill? 

A.  He  says  $11,  including  $1  for  carting. 

Q.  What  does  he  say  it  costs  the  mill  <4ompany  to  reduce 
the  ore  at  the  mill  ? 

A.  He  don't  state.  He  stated  the  amount  of  quick- 
silver to  a  charge,  and  the  loss  of  quicksilver,  and  the  cost 
of  quicksilver. 

Q.  Just  state  that,  won't  you,  please?  What  is  the  loss 
per  ton? 

A.  He  puts  in  a  charge  of  200  pounds  of  quicksilver 
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with  If  tons  of  ore,  and  the  actual  loss  of  the  quicksilver 
is  IJ  pounds  to  the  ton. 

Q.  What  does  the  quicksilver  cost  per  pound? 

A.  80  cents,  delivered. 

Q.  Could  you  reduce  the  ores  at  the  mouth  of  the  tun- 
nel with  a  less  amount  of  quicksilver? 

A.  1^0,  I  suppose  not.  I  suppose  it  would  take  the 
same  amount. 

Q.  The  loss  of  quicksilver  would  be  the  same  ? 

A.  There  is  a  possibility  of  its  being  greater,  because 
the  more  it  is  moved  or  worked,  the  greater  the  loss  by 
oxidation. 

Q.  Doctor,  the  advantages  you  mentioned  the  other 
night  of  moving  Virginia  City  and  Gold  Hill,  or  the  in- 
habitants of  those  places,  to  the  mouth  of  the  tunnel 

A.  I  haven't  proposed  any  such  thing,  sir. 

Q.  Did  you  not  state,  in  answer  to  Mr.  Sutro,  that  for 
the  miners  to  live  at  the  mouth  of  the  tunnel  would  be  of 
advantage  to  them  on  account  of  the  great  healthfulness  of 
the  place  ? 

A.  Yes;  but  that  is  an  entirely  difPerent  proposition,  on 
"account  of  its  being  convenient  to  raise  vegetables  and 
keep  cows. 

Q.  And  the  great  healthfulness  of  the  locality? 

A.  Yes;  but  that  doesn't  remove  Gold  Hill  and  Virginia 
City. 

Q.  What  would  be  left  of  Gold  Hill  and  Virginia  City  if 
the  mines  were  not  worked  through  the  shafts,  and  all  the 
miners  lived  at  the  mouth  of  the  tunnel  ? 

A.  It  would  take  a  pretty  large  population  away  un- 
doubtedly. 

Q.  What  would  there  be  left  there?  What  business  or 
what  object  would  there  be  for  anybody  to  remain  there? 

A.  That  is  for  the  citizens  to  decide. 

Q.  Well,  what  I  wanted  to  get  at  specially  was  as  to  its 
being  more  healthly  than  it  is  at  Virginia  City? 

A.  The  elevated  region  of  Virginia  City  is  very  likely  to 
afiect  the  mucous  membranes  seriously.    Some  that  were  af- 
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fectecl  with  asthma  were  benefited,  on  the  other  hand.  The 
climate  is  somewhat  different;  it  is  warmer  at  the  mouth 
of  the  tunnel.  The  winds  are  less  there,  as  I  was  informed, 
and  as  far  as  I  saw.  There  are  less  transitions  of  temper- 
ature. 

Q.  Are  not  the  extremes  of  heat  and  cold  on  the  Carson 
river  greater  tha^  they  are  at  Virginia  City  ? 

A.  There  is  greater  heat;  I  think  not  so  great  cold.  At 
the  same  time  I  cannot  say;  I  havn't  made  a  register? 

Q.  Do  you  know  whether  or  not  it  is  healthy  along  the 
Carson  river? 

A.  They  say  that  Dayton  is  much  more  healthy  than 
Virginia  City. 

Q.  Do  you  know  whether  there  is  fever  and  ague  along 
the  river  ? 

A.  I  didn't  see  anything  of  it  while  I  was  there.  There 
may  be. 

Q.  Do  you  know  or  not  whether,  while  you  were  there, 
the  men  engaged  in  repairs  upon  the  Franklin  mill  were 
all  taken  sick,  and  work  had  to  be  suspended  according 
to  the  sickness  there? 

A.  I  didn't  hear  anything  about  it. 

Q.  "Were  you  at  the  Franklin  mill? 

rA.  I  don't  recollect  of  hearing  any  such  remarks.  I 
think  I  was  at  the  Franklin  mill. 

Q.  Is  it  at  or  near  this  Franklin  mill  where  they  propose 
to  build  this  new  dam  ? 

A.  It  isn't  far  from  the  railroad. 

Q.  1^0,  it  is  right  above  Dayton.  It's  the  second  mill 
above  the  Birdsall.  There  is  the  Ophir  or  Woodworth  mill 
and  the  Franklin  mill. 

A.  Whose  mill  is  that? 

Q.  It  belongs  to  the  Union  Mill  Company.  / 

A.  I  think  we  were  at  that,  and  one  that  was  working 
for  tailings. 

Q.  Then  you  know  nothing  about  any  sickness  there 
at  all? 

A.  I  heard  nothing  about  it  while  I  was  there. 
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Q.  I  believe  you  said  the  miners,  so  far  as  you  saw  them, 
appeared  to  be  healthy,  both  at  Virginia  City  and  Gold 
mil,  did  you  not? 

A.  They  claimed  to  be  healthy.  I  asked  them  how  they 
liked  it  in  the  mines,  and  they  said  they  liked  it  better 
there  than  they  did  above;  they  preferred  working  there 
to  working  above. 

Q.  You  didn't  see  any  great  distress  among  the  miners, 
did  you  ? 

A.  Occasionally. 

Q.  In  and  under  what  conditions  did  you  see  any  dis- 
tress among  them — a  little  too  much  whiskey?  They  got 
too  much  money,  I  guess,  or  they  wouldn't  have  drank  so 
much.     You  found  one  mine  very  hot;   which  was  it? 

A.  The  Yellow  Jacket  was  the  hottest. 

Q.  On  what  level  ? 

A.  I  think  it  was  the  1,100-foot  level.     I  am  not  sure. 

Q.  That  was  north  of  the  shaft  ? 

A.  When  you  get  down,  except  by  the  compass,  you  cau 
hardly  tell  which  way  you  travel. 

Q.  Did  you  go  to  the  end  of  the  tunnel  on  that  level. 
Doctor? 

A.  He  took  us  through,  I  think,  very  generally,  and 
showed  us  the  mine  very  kindly,  and  showed  us  the  hot- 
test place  in  the  mine. 

Q.  There  was  nobody  at  work,  was  there,  in  that  hottest 
place  ? 

A.  N'o;  they  were  at  work  in  the  neighborhood.  I  will 
mention,  in  connection  with  this,  that  at  the  headings,  where 
the  blowers  were  playing,  it  was  comparatively  comfort- 
able. The  atmosphere  was  comfortable,  and  they  were 
able  to  work.  Although  they  were  dripping  with  perspi- 
ration, they  didn't  stop. 

Q.  That  is  what  I  want  to  get  at.  ]N"ow,  it  is  below  that 
point,  where  the  blowers  are  in  operation,  and  where  no- 
body is  at  work,  that  the  extreme  heat  exists? 

A.  The  drift  that  we  found  the  hottest  point  in  led  off 
to  one  side. 
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Q.  There  was  nobody  at  work  there  ? 

A.  ]N"ot  while  we  were  there. 

Q.  If  they  were  at  work,  wouldn't  it  be  just  as  easy  to 
turn  the  pipe  in  there  a;|^  discharge  the  air  as  at  the  head- 
ing, where  the  men  were  at  work  ? 

A.  ]^o  doubt  of  that.  y 

Q.  Well,  that  was  done  while  men  were  at  work  there. 
That  was  where  you  saw  the  thermometer  at  103°  ? 

A.  I  didn't  see  it  so. 
,  Q.  I  think  you  mentioned  it? 

A.  1^0.  ■  General  Wright  stated  it,  and  the  superintend- 
ent stated  it,  I  think.     The  highest  I  registered  was  97°. 

Q.  Was  there  anybody  at  work  where  it  was  at  97°  ? 

A.  Well,  they  were  passing  back  and  forth  there.  There 
was  nobody  at  work. 

Q.  I  understood  you  to  say  the  other  evening  that  the 
1,000-foot  level  was  where  the  thermometer  stood  at  103°. 
The  heat  would  increase  at  the  rate  of  1  degree  to  every 
40  feet. 

A.  ^o ;  I  didn't  state  so.  The  increase  from  the  1,000-foot 
level  down  will  be  an  increase  of  1  degree,  I  think,  in  50 
feet,  until  you  get  to  the  2,000-foot  level,  when  the  increase 
would  be  very  much  greater  in  proportion. 

Q.  Then  for  every  40  feet  below  the  2,000-foQt  level  the 
heat  will  increase  1  degree  ? 

A.  Probably  as  much  as  that;  and  yet  we  cannot  deter- 
mine.    They  vary  in  different  mines. 

Q.  Well,  ain-'t  there  a  rule  established  for  the  increase 
of  heat  in  different  depths  ? 

A.  Observations  have  established  a  sort  of  a  rule,  that 
varies  in  different  localities.  It  ranges  from  55  feet  to  60 
feet  in  our  latitude. 

Q.  Why  should  the  increase  be  greater  on  the  Comstock 
than  anywhere  else  ? 

A.  You  are  assuming  again. 

Q.  You  say  that  in  this  country  it  is  from  55  to  60  feet 
descent  for  every  degree  ? 

A.  That  is,  down  to  a  certain  point;  and  I  have  explained 
18 
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that,  wheu  you  get  helow  that  point,  the  ratio  of  increase 
is  greater.  It  is  so  in  other  countries,  and,  so  far  as  ohser- 
vation  goes,  it  is  so  in  this.  There  is  the  report  of  the 
mining ehgineer'sof  England,  that'cVt  the  depth  of 4,0tf0 feiBt 
the  heat  would  be  so  increased  that  we  cannot  work  below 
it. 

•  Q.  I  understood  you  to  say  the  other  evening,  that  at 
the  depth  of  2,000  feet  the  thermometer  would  stand  at 
123°  ? 

A.  Yes,  sir*.  That  is,  figuring  it  at  an  increase  of  one 
degree  in  50  feet. 

Q.  Now,  I  understand  you  to  say  that,  with  good  air, 
the  working  capacity  of  the  men  will  be  increased  25  per 
cent.  ? 

A.  Yes,  sir. 

Q.  How  many  men  did  you  see  working  in  the  Corn- 
stock  in  an  atmosphere  that  was  either  debilitating,  un- 
healthy, or  unpleasant? 

A.  I  saw  them  in  this  very  mine  that  I  have  been  speak- 
ing of,  the  Yellow  Jacket,  stripped,  and  with  the  perspi- 
ration reeking  from  their  bodies.  I  don't  pretend  to  say 
in  regard  to  the  healthiness,  because  the  men  pronpupced 
themselves  healthy.  .  i   'i;.j  ('u 

Q.  Do  you  mean  to  say  that,  in  the'  Y^lb^^  Jacket,  if 
the  air  was  better,  the  mining  capacity  of  the  men  would 
be  increased  25  per  cent.  ? 

A.  I  don't  say  that.  By  the  aid  of  artificial  ventilation, 
it  would  be  increased  very  much  beyond  that  amount; 
and  it  would  be  still  further  increased  if  the  ventilation 
could  be  increased. 

Q.  Did  you  see  men  working  anywhere  in  the  Yellow 
Jacket  where  there  was  not  good  air? 

A.  From  the  position  that  I  occupied,  the  air  was  suffo- 
cating.    The  men  were  not  at  work  at  that  point. 

Q.  At  any  place  where  the  men  were  at  work  in  the 
mine? 

A.  At  the  headings  it  was  comparatively  comfortable. 

Q.  Where  you  saw  the  men  working  in  the   Yellow 
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Jacket,  was  their  working  capacity  25  per"  cent.' lower  than 
it  would  have  been  upon  the  surface,  or  anywhere  where 
they  could  have Tia'd  the  freshest  air? 

A.  Ko,  I  think  not;   but  if  they  go  down  another 

Q.  Well,  I  am  talking  about  what  you  saw  there.  Did 
you  see  anybody  working  anywhere  on  the  Comstock,. 
where  the  heat  was  so  great  as  to  reduce  their  working 
capacity  25  per  cent.  ? 

A.  I  saw  men  who  said  the  heat  was  very  great,  but  they 
could  stand  it.  I  inquired  of  a  number  of  these  men  how 
they  liked,  it,  and  they  said  they  liked  it  very  well,  and 
passed  by  it  without  any  further  remark. 

Q.  Did  you  state'  the  same  evening  that,  where  these 
men  were  at  work,  you  found  it  very  comfortable  for  your-: 
selves? 

A.  Yes,  sir;  we  got  the  full  benefit  of  the  blowers.  It 
was  quite  comfortable,  especially  after  being  subjected  to 
this  intense  heat  that  we  met. 

'■ '  Q.  Did  you  take  the  degree  of  heat  at  the  headings  where 
the  men  were  at  work,  and  if  so,  how  high  did  you  see  the 
thermometer  where  the  men  were  actually  at  work? 

A.  "Well,  I  don't  recollect.     I  think  something  over  80°. 

Q.  I  think  you  stated  80°  or  85°  the  other  evening. 

A.  Where  they  get  the  full  current  of  air  upon  them  it 
is  very  refreshing. 

Q.  Well,  one  of  the  advantages  of  this  tunnel  is  claimed 
to  be  ventilation.  Would  it  improve  the  ventilation  of  the 
Sierra  ISTevada  or  Chollar  Potosi? 

A.  They  don't  need  any  improvement  where  they  are 
working  at  the  present  time.  It  would  improve  the  Chol- 
lar, by  forming  communication  with  the  lower  levels. 

Q.  Where  they  are  working  at  present,  could  the  ven- 
tilation be  increased  at  all  in  the  Chollar  or  the  Sierra 
]^evada? 

-^^' A.  They  could  build  a  shed  over  the  Sierra  jN"evada. 
'  ^  Q.  I  understood  you  to  state  that  the  blowers  would  not 
be  sufficient  to  ventilate  the  mines  below  the  2,000  feet. 
Was  that  so  ? 
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A.  That  is  my  opinion. 

Q.  Why  not? 

A.  Well,  you  would  need  compressed  air  thrown  in. 

Q.  IIow  much  more  power  does  it  take  to  send  a  quan- 
tity of  air  down  2,000  than  1,000  feet?  What  loss  is  there 
in  power  or  in  the  air? 

A.  There  is  considerable  loss,  but  how  much  I  cannot 
decide.  Your  patent  blowers  operate,  perhaps,  somewhat 
differently  than  others,  and  it  would  be  necessary  to  make 
a  test  of  them,  in  order  to  determine  with  accuracy. 

Q.  Then  it  is  a  mere  matter  of  opinion  with  you? 

A.  Yes,  sir. 

Q.  Did  you  ever  see  blowers  used  anywhere,  except  in 
the  Comstock,  for  ventilation  ? 

A.  Yes,  sir,  in  a  good  many  places. 

Q.  How  deep  have  you  ever  seen  them  used  ? 

A.  Oh,  some  hundreds  of  feet;  but  never  yet  as  deep  as 
in  the  Comstock. 

Q.  Didn't  they  operate  as  well  at  the  deepest  levels  on 
the  Comstock  as  they  did  on  the  higher  levels? 

A.  Yes;  but,  as  far  as  that  was  concerned,  there  was  no 
comparison  to  be  made,  because  on  the  upper  levels  they 
needed  none;  the  rock  had  been  cooled  off.  If  you  want 
my  opinion  in  regard  to  it  altogether,  I  believe  every  ap- 
pliance that  can  be  brought  to  bear  will  be  required  below 
the  2,000  feet — blowers,  circulating  mediums,  communi- 
cating shafts,  and  everything  of  that  description. 

Q.  What  facility  will  the  construction  of  the  tunnel  give 
that  cannot  be  had  now  for  ventilation  ? 

A.  If  you  use  the  same  amount,  it  will  be  an  increase  of 
it.  Use  the  amount  of  power  to  ventilate  now,  this  will  be 
additional. 

Q.  Will  it  dispense  with  the  present  means  used  for 
working  the  mines  ? 

A.  It  will  not  dispense,  in  my  opinion,  with  mechanical 
appliances  for  cooling  the  mines.  It  will  aid,  but  that  is 
all.    It  is  an  adjunct,  but  not  sufficient  of  itself. 
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Q.  You  know,  Doctor,  that  when  a  level  is  worked  out, 

it  is  timbered  up  and  filled  in  with  refuse  ? 

A.  Yes. 

Q.  After  the  whole  level  is  worked  out  and  filled  up  in 
that  way,  is  it  possible  to  ventilate  it,  or  would  it  be  any 
object  to  ventilate  it? 

A.  N"o ;  there  is  no  further  use  for  it,  after  it  is  closed 
up.  It  becomes  like  the  original  rock,  as  far  as  ventilation 
is  concerned.    There  is  no  necessity  for  it.  ^^'-^'-^"^  ' 

Q.  It  has  been  claimed  here  that  timbers  would  stand, 
I  believe,  for  30  years  in  a  mine,  if  it  were  well  ventilated. 
Is  it  possible  to  ventilate  a  level  after  it  has  been  filled  up 
in  that  manner,  so  as  to  preserve  the  timbers  ? 

A.  After  it  is  filled  up,  no;  but  your  passageways, 
which  are  timbered,  require  ventilation.  They  have  to  be 
preserved. 

Q.  Why  so?  "Why  preserve  them  after  the  level  is 
worked  out? 

A.  For  communication  with  the  difibrent  parts  of  the 
mine. 

Q.  "Why  do  you  want  communication  with  different  parts 
of  the  mine  after  you  have  worked  it  out?  Why  do  you 
keep  any  open  space  after  you  have  worked  out  every  level? 

A.  In  the  first  place,  we  are  not  aware  that  every  level 
has  been  worked  out.    We  want  it  for  further  prospecting. 

Q.  Would  the  tunnel  assist  in  the  further  prospecting  of 
one  of  these  levels? 

A.  [N'ot  the  upper  levels;  no. 

Q.  On  the  subject  of  stock-jobbing,  I  believe  you  stated 
the  other  evening  that  it  had  been  the  practice,  when  a 
bonanza  of  ore  was  found,  to  gouge  it  out  and  put  up  the 
stock,  and  then  sell  out. 

A.  Mr.  Sutro  made  a  statement,  and  I,  to  a  limited  ex- 
tent, accepted  it. 

Q.  I  first  wanted  you  to  explain  to  the  committee  what 
is  a  bonanza? 

A.  It  is  a  Spanish  word,  signifying  a  body  of  paying  ore. 
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Q.  Then  yon  don't  affirm  that  stock-jobbing  has  beea 
the  practice,  Doctor? 

A.  Oh,  I  know  that  there  is  stock-jobbing  continually, 
and  that  the  parties  who  are  considered  as  being  in  the 
ring  have  the  advantage  of  all  outsiders.  ' 

Q.  "What  ring  do  you  speak  of? 

A.  Well,  it  is  designated  in  California  and  in  Virginia 
City  as  "the  mining  ring." 

Q.  Are  there  not  a  good  many  rings  spoken  of  there? 

A.  I  didn't  know  of  a  great  many. 

Q.  Ain't  there  more  than  one  mining  ring? 

A.  I  don't  know  but  one,  and  I  don't  know  that  except- 
ing from  report. 

Q.  You  stated  (I  don't  think  I  am  misstating)  that  when 
a  bonanza  was  struck  the  mines  were  worked  for  legiti- 
mate purposes,  but  that  when  there  was  no  ore  in  the 
mines  ihej  were  worked  in  San  Francisco.  What  authority 
have  you  for  saying  that.  Doctor? 

A.  It  is  a  self-evident  fact.  The  report  of  the  stock 
board  will  be  sufficient  to  establish  it. 

Q.  Do  you  think  that  the  running  of  the  tunnel  would 
prevent  a, mine  being  worked  in  San  Francisco? 

A.  ]N"o,  sir;  unless  it  thoroughly  laid  the  lode  open  to 
view.  In  that  case  the  value  of  the  stock  could  be  deter- 
mined, approximately  at  least,  and  the  buyer  and  seller 
would  be  placed  upon  terms  of  equality.  They  would  un- 
derstand the  business  transactions,  instead  of  making  it  a 
gambling  speculation,  as  much  of  it  is  now. 

Q.  Is  there  any  reason  why  the  branch  tunnel,  which 
would  be  run  from  the  north  to  the  south  end  of  the  lode 
on  one  level  alone,  should  expose  the  bodies  ,of  ore,  and 
lay  them  open  as  you  speak  of,  any  more  than  now? 

A.  It  would  expose  the  lode  very  much  better  and  at 
very  much  less  expense. 

Q.  Explain  how  it  will  expose  it? 

A.  Simply  by  passing  along  your  tunnel,  and  running 
in  a  drift  every  hundred  feet  from  that  tunnel. 

Q.  Who  is  going  to  run  these  drifts? 
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A.  I  suppose  the  mining  compaBies,  if  they  want  to  de- 
termine the  value  of  their  ore. 

Q.  Suppose  they  don't  want  to  ?y^(,^;;j  j^p  i^^jj^^,,, 

A.  Of  course,  then,  they  are  not  obliged  to  do  it. 

Q.  Suppose  they  want  to  work  their  mines  in  San  Fran- 
cisco, as  you  speak  of? 

A.  Well,  they  will  probably  do  it. 

Q.  Then  what  frauds  in  San  Francisco  would  this  tun- 
nel prevent? 

A.  Those  who  have  facilities  for  making  investigations 
are  likely  to  improve  them,  and  it  would  open  the  ore-bed 
at  a  depth  of  2,000  feet  through  the  whole  extent  of  the 
lode  where  the  transverse  tunnel  fs  run. 

Q.  In  all  the  mines  you  were  in,  are  not  drifts  run  and 
cross-cuts  made  in  prospecting  and  developing  ore  ? 
^.  A.  I  don't  know  but  there  are  hundreds  of  miles  of 
drifts  in  all. 

Q.  Ain't  everything  exposed  there  to  the  view  of  every- 
body, so  far  as  you  know? 

A.  So  far  as  I  was  concerned,  I  had  the  privilege  of  all 
that  I  could  see  in  visiting  the  mines. 

Q.  Did  you  ask  to  see  anything  that  you  didn't? 

A.  Well,  that's  a  little  bit  of  a  question.  We  were  to 
have  visited  one  or  two  mines  that  we  did  not.  I  put  the 
construction  upon  it  that  it  was  an  accidental  omission  on 
the  part  of  the  superintendents.  Whether  it  was  inten- 
tional I  doti't  know.  The  Savage  and  the  Hale  and  i^or- 
cross  are  the  two  to  which  I  refer. 

Q.  Captain  Fair  told  me  at  one  time  that  he  wasn't  pre- 
pared to  receive  you,  and  at  another  time  he  told  me  to 
tell  you  that  he  was  prepared,  and  that  he  had  informed 
General  Foster? 

A.  I  didn't  receive  the  word. 


Hearing  Tuesday  Morning,  February  STth. 

Mr.  Sunderland,  (continuing  cross-examination  of  Pro- 
fessor Newcomb.)  Professor,  I  believe  we  closed  last  night 
on  the  subject  of  stock-jobbing.  You  had  before  stated 
that  the  construction  of  the  tunnel  would  tend  to  consoli- 
date the  mines  or  the  mining  companies.  Ain't  the  con- 
solidation and  control  of  the  Comstock  now,  mostly  by  one 
company,  what  is  most  complained  of?  It  is  the  cry  of 
monopoly,  ain't  it?  Ain't  that  the  great  objection  to  the 
present  mode  ?  % 

A.  I  don't  know  where  the  monopoly  comes  in  quite  as 
to  the  ownership  of  the  mines,  because  there  were  a  great 
many  different  mines  ruled  by  different  bodies  of  trustees 
or  superintendents:  they  may  be  influenced  possibly  by  a 
particular  interest. 

Q.  Would 'you  think  it  desirable  to  have  the  Sutro  tuur; 
nel  and  the  entire  Comstock  consolidated  into  one  com- 
pany, and  controlled  by  a  single  corporation  or  a  single  set 
of  men? 

A.  It  is  my  opinion  that  the  Sutro  tunnel  should  be 
owned  by  the  mining  companies,  insV.ead  of  their  being 
separate  companies,  in  order  to  make  the  matter  perfectly 
satisfactory.  I  think  the  Mexican  rule  in  regard  to  that 
was  a  good  one. 

Q.  What  was  that,  Doctor? 

A.  It  was  that,  in  cases  of  running  tunnels  for  the  gen- 
eral benefit,  it  is  better  for  the  mines  to  own  the  tunnel, 
than  for  the  tunnel  to  be  held  by  a  separate  and  distinct 
company.  ■ 

Q.  There  was  no  rule  in  Mexico  authorizing  the  running 
of  a  tunnel  by  a  party  who  did  not  own  the  mines,  and 
then  compelling  the  mines  to  pay  royalty  for  it? 

A.  No,  it  was  supposed  they  would  know  enough  for 
their  own  interests  to  run  the  tunnel  and  operate  through 
it. 
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.iQ/Tli'e  owners  of  the  mines  ? 

91JA..  The  owners  of  the  mines,  I  think,  would  be  benefited 
by  owning  the  tunnel  or  owning  an  interest  in  it. 

Q.  The  owners  of  the  mines  in  Mexico,  then,  were  per- 
mitted to  run  a  tunnel  or  not,  as  they  chose :  there  is  no 
rule  compelling  them  to  run  a  tunnel,  is  there? 

A.  ISTo. 

Q.  Or  to  pay  royalty  to  any  one  else  that  did? 

A.  IsTone,  except  that  of  self-interest. 

Q.  Don't  you  think  in  the  working  of  mines,  as  in  any 
other  business,  it  is  best  to  let  the  owners  of  mines  work 
as  they  think  best? 

A.  I'^ot  where  they  are  working  wastefully,  I  think  not; 
because  we  are  entitled  in  our  country  to  the  greatest 
results  that  can  be  produced  from  the  mining  interest. 
Every  man  has  an  interest  in  it. 

Q.  Suppose  an  iron  mine  in  Pennsylvania  could  not  be 
worked  according  to  your  standard,  what  would  you  think 
of  Congress  interfering  to  have  that  mine  worked  in  some 
other  manner. 

A.  I  should  think  that  in  the  case  of  an  iron  mine  the 
circumstances  would  be  entirely  different.  The  right  of 
eminent  domain  belongs  to  the  Government  of  the  United 
States,  and  these  mines  are  presented  to  them,  where  they 
take  out  their  patents,  for  a  nominal  sum,  and  for  the  pur- 
pose of  being  worked,  and  worked  judiciously.  The  bul- 
lion that  is  taken  out  goes  into  the  circulation  of  the 
country,  enriching  the  country  in  proportion  to  the  amount 
of  the  product.  In  that  respect  it  becomes  a  national  affair. 
With  reference  to  the  iron  mines,  they  are  particularly 
individual  property,  that  the  Government  does  not  inter- 
fere with.  They  are  not  sold,  as  mineral  lands  are  sold, 
when  the  precious  metals  are  concerned.  The  distinction, 
I  think,  is  a  very  olear  one. 

-  Q.  Will  you  give  me  the  difference  between  the  wealth 
added  to  the  nation  by  the  extraction  of  $20,000,000  of 
bullion,  and  the  extraction  of  $20,000,000  of  iron  from  an 
iron  mine? 
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A.  There  is  a  distinction  that  is  drawn  between  them. 
The  results  to  individuals  would  be  the  same.  It  may  be 
greater  in  the  case  of  the  iron  product,  because  it  is  a  mat- 
ter of  mechanical  necessity,  whereas  the  bullion  is  quite 
another  thing.  In  another  respect  the  bullion  increase 
would  be  more  important  to  the  general  interest,  because 
it  forms  the  basis  of  value  as  a 'circulating  medium.  In 
the  one  case  they  hold  thqir  property  on  sufferance;  in  the 
other  case,  they  own  the  right  entirely,  as  I  understand  the 
mining  laws  of  the  country. 

Q.  You  state  that  the  mines,  the  gold  and  /silver  mines, 
are  sold  by  the  Government  for  a  nominal  sum? 

A.  Subject  to  certain  conditions. 

Q.  What  are  these  conditions  ? 

A.  "Well,  one  condition  that  is  made  in  the  patents  that 
have  been  granted,  subject  to  the  Sutro  tunnel  act,  is,  thait 
whenever  they  shall  strike  the  lode,  the  mining  companies 
shall  pay  a  royalty  upon  every  ton  of  ore  extracted  and 
carried,  out  through  the  tunnel.  Another  condition  in  con- 
nection with  it  is,  that  an  ex-clusive  right  has  been  granted 
to  the  Sutro  Tunnel  Company,  by  the  State  of  iTevada,  to 
run  from  the  plains  of  the  Carson  a  drainage  tunnel— for 
the  purpose  of  working,  or  ventilating,  or  draining,  or 
other  purposes — from  the  Carson  Yalley  to  the  mines,  hav- 
ing the  exclusive  right  for  a  term  of  years. 

Q.  What  authority  did  the  State  of  iN'evada  have  for  au- 
thorizing that  tunnel?  What  interest  in  the  soil,  or  what 
rights  to  the  public  lands  did  the  State  of  ISTevada  have, 
that  it  could  give  to  Mr.  Sutro  such  privileges?  lo 

A.  The  State  of  Nevada,  as  the  State  of  E'ew  York,  ol^ 
Virginia,  has  the  right  of  regulating  matters  of  that  de- 
scription, just  as  they  would  have  of  making  a  mining  law 
for  the  benefit  of  the  miners. 

Q.  The  State  has. the  power  of  regulating  some  things,! 
but  it  has  not  the  power  to  give  away  that  which  it  has 
not.  The  State  of  Nevada  never  had  any  right  to  the 
public  lands,  the  title  being  with  the  United  States  the 
same  as  the  mines,  and  I  ask  you  what  power — r — 
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Mr.  SuTRO.  I  object  to  that  question.  There  is  such  a 
law  (jn  the  statute-book,  authorizing  the  construction  of  a 
tunnel',  and  giving  exclusive  right  to  construct  that  tunueh 
The  Doctor  is  not  here  as  an  expert  in  law. 

Mr.  Kendall.  Do  you  see  any  similarity  between  the 
policy  of  the  Government  in  preventing  waste  of  precious 
metals  and  the  policy  of  the  Government  in  preventing 
waste  of  timber  upon  the  public  lands? 

Mr.  Newcomb.  I  think  there  is  a  correspondence  between 
the  two.  I  think  it  is  right  that  tliis  property  should  not 
really  belong  altogether  to  the  companies  who  have  it,  to 
do  with  it  as  they  please.  They  have  no  moral  right,  al- 
though they  may  have  a  legal  right,  to  leave  the  treasures 
there  when  the  necessities  of  the  Government  require  their 
development. 

'Mr.  Sunderland.  How  many  silver  mines  are  there  on 
the  western  coast? 

A.  Those  that  have  been  entered  as  silver  mines  are 
countless. 

Q.  Is  the  number  of  gold  mines  nearly  as  great? 

A.  The  gold  mining  is  very  extensive  as  well  as  the  sil- 
ver mining. 

Q.  lias  the  Government,  in  any  instance,  undertaken  to^ 
regulate  the  working  of  any  of  these  mines  on  the  entire 
coast  from  the  Kocky  mountains  to  the  Pacific  ocean?    li't 

A.  I  am  not  aware  that  there  is  any  law  upon  the  sub-< 
ject,  excepting  that  they  have  the  right  to  make  the  pur- 
chase of  their  mineral  lands  under  act  of  Congress.  They 
have  been  thrown  into  the  market — the  gold  mines  as 
well  as  others.  I  think  there  is  a  law  of  that  description 
that  has  been  enacted  within  a  few  years  past;  formerly  the 
idea  was  founded  upon  Senator  Benton's  statement,  that- 
he  wished  it  would  be  worked  out  as  rapidly  as  possible, 
and  thrown  open  to  the  community — the  placer  diggings. 
It  wa8  operated  upon  that  principle,  and  a  law  was  enacted 
granting  the  privilege  of  purchasing  mineral  lands. 

Q.  Kow,  then,  you  state,  in  answer  to  Mr.  Kendall,  that 
you  saw  no  difference  between  protecting  the  loss  of  metal 
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in  a  mine  and  the  loss  of  timber  upon  the  public  lands.  Is 
there  any  law  for  the  protection  of  timber  upon  lands  lifter 
a  pre-emptor  has  gone  upon  the  lands — before  he  attains  the 
title? 

Mr.  SuTRO.  I  object  to  that,  Mr.  Sunderland.  The  Doc- 
tor is  not  here  as  an  expert,  to  expound  the  laws  of  the 
United  States. 

Mr.  Sessions.  Well,  he  can  answer  and  go  right  along. 

Mr.  Newcomb.  I  don't  know  what  the  law  is  upon  that 
subject  of  the  pre-empthr  going  on.  I  know  there  is  a  law 
made  for  the  protection  of  timber  upon  the  public  lands. 

Mr.  Sunderland.  For  timber  upon  lands  belonging  to 
the  United  States,  and  unoccupied  by  individuals,  is  it  not? 

A.  I  should  suppose  so. 

Q.  Kow,  these  mines  are  all  under  occupancy  by  some- 
body, are  they  not?     They  must  be  possessed  by  some- 
body. 
•  A.  -Yes,  they  are. 

Q.  Well,  now,  do  you  see  any  similarity  between  the  case 
of  a  mine  that  is  being  worked,  and  therefore  in  the  pos- 
session of  somebody,  and  the  case  of  public  lands  not  in 
possession  of  anybody,  and  where  no  one  has  made  appli- 
cation to  pre-empt  that  land  ? 

A.  I  suppose  application  could  be  made  by  the  parties 
that^re  trespassing  upon  the  public  lands,  precisely  in  the 
way  that  I  have  mentioned  in  the  Crown  Point.  Since  I 
was  there  tbey  may  have  obtained  a  patent.  When  I  was 
there  they  had  not  done  so ;  it  was  the  property  of  the 
United  States.  They  were  just  as  much  trespassers  upon  the 
land  technically  as  a  man  cutting  public  timbers  would  be, 
without  the  privilege  of  the  Government.  That  is  the 
view  that  I  take  of  it,  at  all  events.  I  advised  the  superin- 
tendent, at  the  time,  to  get  his  patent  as  soon  as  he  could. 
Whether  he  has  done  so  or  not  I  don't  know. 

Q.  I  suppose,  likely,  he  thought  that  he  would  determine 
he  would  take  it,  did  he  not? 

A.  I  suppose  so ;  he  had  a  right  to  determine  that  mat- 
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ter  for  himself,  and  to  risk  the  title  to  his  property  if  he'' 
chose. 

Q.  Did  he  tell  you  why  he  didn't  take  it? 

A.  Oh;^  he  said  he  did  not  think  it  was  worth  while  just 
■then.       r  .\y 

,,j(Q.  Didn't  he  tell  you  it  was  because  of  the  condition" of 
the  Sutro  tunnel  project  that  he  did  not  take  out  his  pat- 
ent? 

A.  I  don't  recollect  that  he  did.  We  were  not  referring 
to  the  Sutro  tunnel  at  the  time  the  conversation  occurred. 

Q.  Do  you  know  other  companies  that  have  refused  to 
take  their  patents  on  that  account? 

A.  I  don't  know  of  any  besides  that.  I  don't  recollect 
of  any  others. 

Q.  I  think  you  said  there  were  some  40  companies  now 
at  work  on  the  Comstock? 

A.  I  did  not  state  how  many.  I  don't  know  the  num- 
ber. I  cannot  tell  without  counting  them  up.  The  num- 
ber may  be  40  or  50,  or  only  30. 

Q.  Don't  you  think  it  is  better  to  have  a  number  of  com- 
panies at  work  on  that  Comstock  than  to  have  the  work 
all  in  the  hands  of  a  single  party,  or  a  single  corporation, 
who  would  then  control  everything?  Don't  yo^  think  it 
is  better  for  the  people  that  it  should  be  so? 

A.  Well,  a  good  deal  can  be  said  upon  both  sides  of  that 
question.  In  the  first  place,  if  worked  economically,  an 
immense  corporation  would  produce  an  immense  amount 
of  wealth  to  the  individuals  of  the  corporation.  If  divided 
into  numerous  corporations,  there  would  not  be  that  con- 
cert of  action,  that  system  of  reduction,  that  would  result 
from  one  management.  With  numerous  companies  it 
would  not  be  so  economical;  the  expenses  would  be  greatly 
increased  over  those  of  a  single  company,  owing  to  the 
multiplicity  of  ofiicers. 

Q.  Would  not  the  ownership  of  the  entire  Comstock  cre- 
ate a  power  which  would  be  dangerous  to  the  welfare  of 
the  people  of  that  section  of  the  State,  and  to  the  State 
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itself.    Wouldn't  it  aggregate  more  than  half  of  the  wenlth 
of  the  Slate? 

A.  I  should  say  that  you  put  the  matter  a  little  low  in 
regard -to  the^aggregate.  I  conceive  the  wealth  of  that  lode 
to  he  the  chief  wealth  of  the  whole  State.  "That,  with 
the  other  mining  interests,  would  he  about  all  the  wealth 
there  is  in  Il^evada,  although  there  is  some  little  agricul- 
ture. '"^ 

Q.  Do  you  think  it  would  be  safe  to  create  a  corporation 
with  such  power  in  any  State? 

A.  We  have  such  powers  created  in  the  East,  that  wield 
a  great  deal  of  political  influence;  we  have  the  extension 
of  railroads,  and  the  tendency  to  reunite  thern  for  the  ac- 
commodation of  the  public,  but  mainly  for  the  benefit  of 
the  individuals  that  run  the  roads;  we  have  grand  trunks 
extending  north  and  south.  Take  the  concentration  of 
the  New  Jersey  roads,  and  the  Erie  road  in  its  connections, 
its  branches,  and  the  same  thing  holds  good.  Wherever 
you  go,  if  men  can  work  more  economically  for  the  bene- 
fit of  the  public  in  general,  why  it  is  an  advantage  to  them, 
although  dangerous  in  the  power  that  they  may  wield  or 
exert  in  the  community  politically. 

Q.  W^U,  I  understood  you  to  say  that  you  thought  the 
completion  of  this  tunnel  would  stimulate  exploration  and 
prospecting.     Do  you  mean  in  the  Comstock? 

A.  I  mean  in  the  Comstock  as  well  as  in  the  lateral  lodes 
that  are  running  nearly  parallel  with  it. 

Q.  Do  you  know  of  more  than  one  lode  which  that  tun* 
nel  would  cross  before  it  would  get  to  the  Comstock? 
,  A.  According  to  the  map  on  which  it  is  laid  down,  and 
the  more  careful  survey  that  I  examined  in  the  connection 
which  is  mentioned  in  the  report  of  Baron  Richtofen, 
there  are  others  on  the  track.  I  could  trace  onljr  two,  al- 
though three  are  laid  down.  •Dilqiuaa; 

Q.  It  is  an  easy  matter  to  make  a  thing  on  a  map,  but 
it  is  not  so  easy  to  find  it  on  the  ground? 

A.  I  traced  the  track  of  the  tunnel  in  connection  with 
the  geological  report  of  the  Baron's. 
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Q.  Bid  you  see  more  than  one  lode  there? 

A.  I  saw  two  lodes,  as  I  conceived,  distinct  from  each 
Other. 
■     Q.  You  mean  on  the  line  of  the  tunnel? 

A.  On  the  line  of  the  tunnel. 

Q.  "Well,  now,  sir,  we  come  back  to  the  Comstock.  As 
far  as  the  Comstock  is  concerned,  do  3'ou  think  that  in- 
spection and  prospecting  could  he  carried  on  by  any  pos- 
sibility more  vigorously  than  now? 

A.  I  do,  most  decidedly.  There  is  nothing  that  has  ar- 
rived at  that  degree  of  perfection  that  it  may  not  be  bet- 
tered. On  general  principles,  it  is  carried  on  with  a  great 
deal  of  activity  at  the  present  time,  yet  that  activity  could 
be  redoubled  by  increasing  the  force  applied. 

Q.  About  how  deep  is  the  deepest  mining  now  done  in 
any  silver  mine? 

A.  Three  thousand  feet. 

Q.  How  long  has  that  company,  to  which  you  refer,  been 
in  getting  down  three  thousand  feet? 

A.  "Well,  the  mine  that  I  refer  to  especially — the  Samp- 
son mine — has  been  hundreds  of  years. 

Mr.  Sessions.  Where  is  that  located? 

A.  In  Germany. 

Mr^  Sunderland.  In  the  Harz  mountain,  ain't  it? 

A.  Yes. 

Q.  They  have  been  hundreds  of  years  getting  down 
3,000  feet?    How  long  has  the  Comstock  been  mined? 

A.  Some  10  or  11  years. 

Q.  If  the  same  energy  that  has  been  evinced  heretofore 
in  working  the  Comstock  should  continue,  how  long  would 
it  take  them  to  get  down  3,000  feet  ? 

A.  Probably  in  the  course  of  5,  6,  or  8  years  the^  might 
get  down  to  the  depth  .of  3,000  feet. 

Q.  Is  there  any  instance  on  record  anywhere  in  th(3 
world  where  the  same  energy  has  been  displayed'  ill  rriin- 
ing  as  has  been  displayed  on  the  Comstock,  where  work 
ha^  been  pushed  to  such  an  extent  ?  I  speak  of  silver 
mines. 
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A.  Oh!  there  has  been  a  vast  amount  of  energy  dis- 
played there,  probably  more  than  in  any  other  mines  in 
the  world. 

Q.  What  is  your  observation  of  the  intelligence  of  the 
men  who  are  working  these  mines,  the  superintendents 
especially  ? 

A.  Well,  I  think  the  superintendents,  as  a  class,  are  very 
superior  men.  I  think  they  are  men  of  energy,  and  gen- 
tlemen in  their  address.  Some  of  them  are  quite  polished 
in  their  manners  and  extremely  hospitable.  They  are  very 
excellent  men,  as  far  as  my  knowledge  of  them  extends. 

Q.  Kow,  what  do  you  say  of  their  adaptability  to  the 
business  that  they  are  engaged  in  ? 

A.  That  I  cannot  answer.  They  are  generally  intelli- 
gent gentlemen.  Thej^  have  been  selected  with  reference 
especially  to  their  mining  knowledge,  and  with  reference 
to  their  general  ability  for  conducting  the  business.  They 
are  business  men — mechanics. 

Q.  Is  it  not  the  habit  of  superintendents  to  visit  and  go 
through  all  the  parts  of  the  mines  that  are  being  worked 
once  every  day? 

A.  Well,  that  is  the  case  with  some;  with  others  it  is  not. 

Q.  Do  you  know  whether  these  men  were  miners  before 
they  were  made  superintendents? 

A.  I  know  some  of  them  were  interested  in  mining  pre- 
vious to  their  being  appointed  superintendents,  especially 
in  placer  mining.  I  know  that  is  the  case  with  Mr.  Requa. 
"With  reference  to  the  previous  history  of  these  men,  I  am 
not  acquainted. 

Q.  Do  you  know  anything  about  Mr.  Hequa's  knowledge 
of  milling,  whether  he  is  a  practical  mill-man  ? 

A.  I  should  think  he  was.  He  is  a  man  of  very  general 
information  with  reference  to  miijes  and  mining  and  mill- 
ing, and  everything  pertaining  to  those  branches. 

Q.  Do  you  know  whether  he  knows  anything  about 
machinery,  such  machinery  as  is  used  in  hoisting  works  or 
in  mills  ? 

A.  Yes,  sir. 
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Q.  What  is  the  character  of  these  men?  What  charac- 
ter do  they  sustain  in  the  community  where  they  are 
known? 

A.  They  are  considered,  in  society,  as  very  respectable 
men. 

Q.  Have  you  any  reason  to  doubt  the  correctness  of  their 
reports  that  you  published  in  connection  with  your  report? 

A.  I  have  reason  to  doubt  some  of  them ;  because  some 
of  the  statements  in  them  are  not  correct. 

Q.  What  are  they  ? 

A.  Those  that  are  given  merely  as  matters  of  opinion. 
My  opinion  does  not  correspond  with  theirs, 

Q.  I  refer  now  to  where  they  profess  to  state  facts.  Have 
you  any  reason  to  doubt  the  facts  as  stated  ? 

A.  Where  they  state  facts  as  facts ^  I  should  believe  them. 
Where  they  state  them  as  matters  of  opinion,  in  some  cases 
I  should  not.  * 

Q.  Where  they  state  that  it  has  cost  so  much  a  foot  to 
sink  a  shaft  or  to  run  a  drift,  giving  the  time  and  cost  of 
such  ? 

A.  I  should  rely  upon  it  with  perfect  safety ;  but  where 
they  state  that  they  can  draw  up  from  the  depth  of  3,000 
or  2,500  feet  as  cheaply  as  they  can  draw  up  from  a  depth 
of  500  feet,  I  don't  quite  believe  it;  I  don't  think  it  is  a 
possible  thing. 

Q.  I  believe  yoii  stated  you  were  once  interested  in  min- 
ing stocks  on  the  Comstock.     What  company  was  that  ? 

A.  It  was  in  the  one  that  Mr.  Requa  has  control  of,  and 
several  others. 

Q.  What  are  they. 

A.  There's  the  Overman  for  one,  if  you  want  to  put 
that  down;  there's  the  Overman,  and  there's  the  Chollar 
Potosi.  ♦. 

Q.  Bid  you  know  anything  about  how  those  mines  were 
worked  at  that  time  ? 

A.  Well,  I  bought  merely  as  an  investment.  I  studied 
the  proceeds  that  had  been  paid,  the  amount  that  was  being. 
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monthly  distribntecl,  especially  with  reference  to  the  Cbol- 
lar  Pptoisi,  and  did  it  as  an  investment. 

Q.  Do  you  know  what  it  cost  at  that  time  to  mill  ore,  or 
to  reduce  ore  at  the  mill  ?  Do  you  know  what  they  charge 
at  the  mills  for  the  reduction  of  ores? 

A.  No,  I  don't.     I  had  no  personal  knowledge  of  it. 

Q.  About  what  year  was  that? 

A.  It  was  about  6  or  6  years  ago. 

Q.  Then  that  would  be  covered  by  this  report  that  I 
showed  you  last  night?  Did  you  read  Mr.  Eequa's  last 
report? 

A.  I  have  read  it. 

Q.  Did  you  notice  that  in  that  report  he  says  that  the 
cost  of  mining  and  milling  in  the  Chollar  has  been  reduced 
about  $1  50  a  ton  since  the  year  1870 — in  his  last  report 
from  the  previous  year,  I  mean? 

A.  It  may  be  so  stated;  I  don't  recdflect. 

Q.  Well,  don't  you  know  that  it  might  be  done,  or  were 
you  not  told,  when  you  were  there,  by  reliable  men,  that 
the  cost  of  both  mining  and  milling  is  constantly  being  re- 
duced? 

A.  I  know  it  is  reduced  from  what  it  was  i  originally,  in 
consequence  of  the  greater  cheapness  of  milling;  and  the 
cost  of  labor  was  reduced  from  what  it  was  when  miners 
were  paid  enormous  wages. 

::Q.  You  are  mistaken  about  that.     Wages  are  higher 
now  than  they  ever  were  before. 

A.  I  will  refer  you  to  the  report  of  the  United  States 
Geologist  on  mining,  in  connection  with  that,  where  it 

"They  demanded  tlieir  $16  a  day  and  got  it." 

Kow  it  is  $4  a  day. 

Q.  Sixteen  dollars  a  day? 

A.  Sixteen  dollars  a  day. 

Q.  Who  makes  that  report?     I  should  like  to  know. 

A.  Well,  I  happen  J;o  know,  because  I  paid  that  for  it. 

Q.  Paid  $16  a  day? 

A.  Yes,  sir. 
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Q.  For  raining?     Where? 

A.  At  Mormon  Island. 

Q.  I  am  speaking  about  the  Comstock,  Doctor? 

A.  We  are  speaking  of  mining  generally.  Specify  what 
you  want. 

Q.  I  will  now  ask  you  whether  the  expense  of  both  min- 
ing and  milling  upon  the  Comstock  lode,  since  it  was  first 
worked,  has  been  reduced  every  year? 

A.  I  know  it  has  been  reduced.  Whether  it  has  been 
year  by  year  I  cannot  say. 

Q.  Are  you  not  aware  that  materials,  such  as  timber, 
lumber,  wood,  are  delivered  now  at  the  mines  at  a  much 
cheaper  rate  than  they  used  to  be,  in  consequence  of  the 
completion  of  the  road  between  Virginia  City  and  Carson? 

A.  I  should  think  that  that  was  undoubted.  Have  you 
the  report  of  the  Savage  mine  there? 

Q.  Yes.  In  that  connection.  Doctor,  I  will  just  get  you 
to  mark  there  a  single  sentence  in  the  report  of  last  year: 

"A  branch  track  of  the  Virginia  and  Truckee  railroad  is  being  laid  above 
the  mining  works,  which,  will  be  a  great  convenience  in  the  delivering  of 
timber  and  wood  at  the  mines,  and  will  save  to  the  Savage  company  50  cents 
per  cord  on  wood,  and  the  same  sum  per  thousand  feet  on  timber." 

This  is  the  report  of  the  Savage.  I  presume  that  would 
be  correct. 

Q.  Well,  now,  did  you  want  to  refer  to  anything  else 
there.  Doctor? 

A.  I  want  to  refer  to  the  net  proceeds  of  the  Savage 
^fining  Company  for  the  last  year. 

Q.  Well,  the  net  profit  ia. about  $8,000,  if  that  is  what 
you  want  to  get  at.  I  think  you  will  find  it  in  Mr.  Holmfes's 
(the  secretary)  report.  lithink  the  aggregate  cost  will  be 
given  in  the  report.  ■.     ; 

A.  Here  it  is.  The  total  product  of  the  mine,  as  given 
here,  is  $827,280  46.  ,  The  costs  of  reduction  of  ore  and  labor 
and  various  expenses,  make  an  aggregate  of  $818,719  78: 
leaving  a  total  profit;  of  $8,510  68.  They  had  a  balance  on 
hand  the  year  previous.      .1  7  .m-j     ;•-.;•.>  i^s  . 

Q.  Has  not  the  cons truotiorn 'Of  th At  railroad  had  the 
same  teudeucy  to  lessen  the  (Expense  of  transportation  ? 
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A.  It  lias  lessened  transportation,  I  judge,  because  the 
wagoners  complain  of  the  railroad,  and  say  it  has  driven  a 
vast  number  of  teams  out  of  employment. 

Q.  In  looking  at  the  present  expenses  of  milling  and 
mining,  it  seems  that  you  have  taken  the  cost  to  the  min- 
ing company  of  milling,  and  not  the  actual  cost  of  reduc- 
tion at  the  mills.    Is  not  that  so? 

A.  I  have  taken  the  cost  as  given  by  the  superintend- 
ents— the  cost  to  the  mines.  , 

Q.  Weil,  don't  you  think  it  would  have  been  much  bet- 
ter, in  order  to  report  upon  some  better  mode  of  reducing 
the  ores,  for  you  to  have  ascertained  from  the  mills  the 
actual  present  cost  to  reducing  ores  ? 

A.  In  other  words,  to  have  asked  the  presidents  of  the 
companies  what  their  profits  were  in  reducing  ores.  We 
did  not  have  quite  cheek  enough  to  make  that  inquiry. 

Q.  You  were  not  refused  any  facilities  in  inspecting 
books,  papers,  or  anything  else  that  you  asked  for,  were 
you? 

A.  JSTo,  sir;  but  I  should  have  considered  it  a  great  im- 
pertinence to  have  asked. 

Q.  Mr.  King  speaks  of  having  access  to  the  books  of  the 
Sava.o:e  company,  upon  which  he  founds  his  report.  I 
think  you  said  you  did  not  ask  to  see  the  books  of  any 
company  ? 

A.  Well,  we  had  the  books  exposed  to  us,  and  looked 
over  them;  one  or  two  of  the  companies  did  this.  We 
just  glanced  over  them,  and  we  saw  they  were  very  hand- 
sonlely  kept. 

Q.  Everything  is  kept  in  detail,  is  it  not? 

A.  It  seemed  to  be  kept  in  very  fine  order. 

Q.  So  that,  by  referring  to  the  books,  it  is  easy  to  ascer- 
tain the  cost  of  sinking  a  shaft,  or  running  a  drift,  or  the 
•  cost  of  pumping,  or  the  cost  of  any  one  thing  that  is  done 
about  the  mines?     It  is  all  on  the  books? 

A.  In  the  most  of  cases  they  kept  these  matters  distinct: 
in  others,  according  to  their  reports  that  I  now  speak  from, 
they  lump  them  together.     The  different  items  are  put 
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under  one  head.  It  is  possible  they  may  run  a  side  drift, 
and  the  side  drift  may  not  enter  as  a  separate  account,  but 
generally  you  are  correct  in  your  position. 

Q.  You  speak  of  the  importance  of  this  tunnel  in  a 
scientific  point  of  view.  Would  it  not  be  as  important  to 
run  to  any  other  mines  in  the  State  of  IsTevada  in  a  scien- 
tific point  of  view  ? 

A.  If  the  conditions  were  similar,  and  the  formations  the 
the  same,  it  would  be.  If  you  can  find  the  same  conditions, 
it  would  be  just  as  well  to  run  one  as  another,  for  the  pur- 
poses of  establishing  the  principle  of  the  extension  of  min- 
eral down  to  the  lowest  depths. 

Q.  I  understood  you  to  say  that  the  running  of  the  tun- 
nel would  induce  capitalists  to  invest  their  money  in  the 
Comstock,  or  in  the  work  of  mining  or  milling,  I  don't 
know  which  V 

A.  Where  a  capitalist  is  sure  of  meeting  with  a  return 
for  his  investment,  he  is  a  good  deal  more  likely  to  put  his 
money  in,  than  when  it  is  a  risky  operation. 

Q.  Well,  don't  you  think  these  mines  are  selling  for  all 
they  are  worth  now? 

A.  I  think  some  of  them  are  selling  for  their  fullvalue, 
perhaps ;  yet  that  is  a  matter  of  conjecture  merely. 

Q.  Did  you  ever  notice  any  want  of  capital  there  for  the 
purchase  of  mining  stock  or  the  working  of  the  mines,  the 
erection  of  machinery  or  the  building  of  mills,  on  the 
Comstock? 

A.  I  could  give  numerous  cases  where  there  has  been  a 
want  of  capital  on  the  Comstock  in  connection  with  the 
mills,  and  one  case  where  washerwomen  and  others  were 
called  on  to  contribute  to  the  putting  up  of  a  mill;  that 
mill  soon  failed,  however,  from  a  refusal  to  furnish  it  with 
ore,  or  to  supply  it.  The  mill  foiled,  in  consequence  of 
their  failure  to  fulfill  the  ideas  held  out  that  they  should  be- 
supplied  with  all  the  ore  that  they  could  work.  They  were 
compelled  to  sell  the  property  at  a  very  great  sacrifice,  and 
pass  it  into  the  hands  of  the  mill  company. . 
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Q.  That  was  a  failure  on  the  part  of  the  parties  who 
erected  the  mill:  thej  erected  the  mill,  didn't  they? 

A.  They  erected  the  mill,  and  were  for  a  time  suppliei 
with  the  necessary  ore. 

Q.  Couldn't  make  it  pay,  could  they  ? 

A.  Oh,  they  made  it  pay  as  soon  as  they  got  ore. 

Q.  Well,  how  did  they  fail,  so  long  as  they  made  the 
mill  pay  a  profit? 

A.  The  party  that  got  up  the  mill  was  Doctor  de  Tavel. 

Q.  Where  was  that  man  ? 

A.  He  was  in  Virginia  City  somewhere;  whereabouts 
I  don't  know.  I  never  took  the  trouble  to  inquire.  I  know 
that  the  stockholders  lost  their  investment. 

Q.  He  called  on  the  washerwomen  for  money  to  build 
his  mill  ? 

A.  Yes,  sir  ;  the  washerwomen  and  all  the  French  resi- 
dents of  Oakland  and  the  surrounding  country. 

Q.  Did  he  profess  to  be  a  scientific  man? 

A.  Oh,  yes. 

Q.  Was  he  ? 

A.  I  don't  say  he  was. 

Q.  He  professed  to  be  ? 

A.  Yes. 

Q.  I  suppose  so.  When  you  were  there  last,  Doctor, 
did  you  notice  any  improvements  going  on  anywheres — 
any  mills  being  built,  or  any  evidence  that  there  was  capi- 
tal there  sufficient  to  carry  on  the  mines  ? 

A.  There  is  no  doubt  about  there  being  capital  sufficient 
to  work  the  mines.  There  was  evidence  of  improvement, 
in  consequence  of  the  strike  that  had  been  made  in  the 
Crown  Point,  stimulated  again  by  the  occurrence  that  took 
place  Avhile  we  were  there,  of  striking  a  bonanza  in  the 
Belcher  mine. 

Q.  Don't  you  know  that  for  the  last  ten  years,  if  any 
mine  on  tlie  Comstock,  or  any  mining  company,  whether 
it  has  had  ore  or  not,  has  wanted  money,  it  has  always  been 
able  to  borrow,  whenever  necessary  to  prosecute  researches? 
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A.  They  are  levying  assessments  continually,  and  I  con- 
clude from  that  they  want  money. 

Q.  Well,  they  have  always  got  it,  haven't  they? 

A.  Well,  the}'  have,  generally. 

Q.  What  benefit  would  an  additional  capital,  invested  in 
the  Comstock,  be  to  its  workhig? 

A.  Whatever  reduced  the  cost  of  the  reduction  of  ores 
and  increased  the  amount  of  the  paying  product,  or  favored 
the  investigating  of  lower  depth,  in  the  cheapest  possible 
manner  would  be  an  advantage  to  the  Comstock  lode,  an 
advantage  to  the  stockholders,  and  an  advantage  to  the 
whole  of  the  United  States. 

Q.  I  don't  understand  that  that  is  an  answer  to  my 
question? 

A.  I  think  it  is. 

Q.  Will  the  addition  of  capital  now  existing  bring  about 
the  cheaper  reduction  of  ores,  and  the  cheaper  mining  and 
more  extensive  explorations? 

A.  I  think  the  greater  facility  offered  at  the  mouth  of 
the  tunnel,  from  the  conformation  of  the  ground  and  the 
use  of  water  power  there,  would  decrease  the  cost  of  re- 
duction materially. 

Q.  Well,  does  additional  capital  necessarily  take  the  ore 
to  the  mouth  of  the  tunnel? 

A.  Additional  capital  facilitates  it,  because  it  requires 
capital  to  construct  the  tunnel. 

Q.  Hasn't  Mr.  Sutro  told  you  that  he  has  now  $1,000,- 
000  that  he  procured  in  Europe  for  the  construction  of  the 
tunnel  ? 

A.  1^0,  sir. 

Q.  Has  he  told  you  that  he  had  any  money? 

A.  He  told  me  that  he  had  obtained  capital  in  Europe, 
but  how  much  I  don't  know. 

Q.  He  did  not  tell  you  ? 

A.  I  don't  know  that  he  did.    He  didn't  say  $1,000,000. 

Q.  Well,  what  did  he  say? 

A.  I  understood  from  other  parties  that  he  had  raised  a 
Mf  million.      I  think  Mr.  Sutro  never  told  me  of  any 
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iimouat  that  he  had  raised,  only  that  he  had  raised  money 
there. 

Q.  Bid  he  tell  you  how  he  had  raisediit  ? 

A.  I  suppose  by  the  sale  of  stock. 

Q.  Well,  did  he  tell  you?' 

A.  He  did  not  tell  me. 

Mr.  Rice.  Well,  may  it  please  the  committee,  I  don't 
think  that  what  third  parties  say  is  of  any  consequence  in 
this  examination. 

Mr.  Sunderland.  I  didn't  call  for  what  third  parties 
said. 

Mr.  Rice.  Well,  he  said  he  got  it  from  third  parties. 

Mr.  Sunderland.  I  would  speak,  now,  about  getting  in- 
formation from  Mr.  George  Atwood.  Do  you  know  any- 
thinsr  about  him  ? 

Mr.  ^N^EWOOMB.  I  know  that  he  is  said  to  be  the  superin- 
tendent of  the  Eberhardt  mine. 

•Q.  Where  did  you  see  him  ? 

A.  I  saw  him  in  Oakland  and  in  San  Francisco. 

Q.  You  don't  know  that  he  was  superintendent  of  the 
Eberhardt,  do  you? 

A.  I  repeated  what  I  was  told  about  it. 

Q.  How  long  a  time  did  you  see  him  about  San  Fran- 
cisco and  Oakland? 

A.  I  was  there  but  a  short  time  myself:  I  saw  him  there 
two  or  three  days.  After  making  all  the  inquiries  I  wished 
in  respect  to  it- 

Q.  He  is  a  scientific  man,  too,  ain't  he?  Or  he  professes 
to  be. 

A.  He  professes  to  be  acquainted  with  mining. 

Q.  You  say  that  he  told  you  that  he  was  willing  to  pay 
$2  50  per  ton  for  ore  taken  from  the  200-fo6t  level  of  th< 
Crown  Point,  taking  fifty  tons  a  day  for  five  years?  ^1 

A.  He  would  take  it  out  at  his  own  expense;  he  wo\il( 
be  willing  to  pay  $2  50  a  ton  for  it,  and  agree  to  take  oi 
that  quantity  for  that  length  of  time. 

Q.  He  was  at  one  time  employed  in  the  Crown  Poii 
was  he  not? 
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A.  He  was  represented  to  be. 

Q.  Do  you  know  in  what  capacity? 

A.  I  do  not:  I  think  it  was  as  foreman  of  a  level. 

Q.  lie  also  told  you  that  he  knew  of  bodies  of  ore  in  the 
mine  that  the  present  superintendent  knew  nothing  about, 
did  he  not? 

A.  He  stated  so. 

Q.  What  would  you  think  of  the  good  faith  of  a  man 
that  is  employed  in  a  mine,  who  finds  ore  and  refuses  to 
disclose  its  whereabouts  to  the  company  ? 

A.  If  employed  by  me,  I  should  consider  him  as  being 
derelict  in  his  duty,  of  course. 

Q.  Well,  don't  you  think  it  is  a  good  deal  worse  than 
that? 

A.  Well,  that  is  a  pretty  heavy  charge.  I  should  not 
like  to  make  it  any  worse,  because  it  might  affect  many  of 
the  superintendents  out  there.  I  don't  want  to  make  it 
^ny  stronger. 

Q.  I  don't  think,  Doctor,  it  is  in  very  good  taste  to  make 
these  insinuations  against  those  superintendents. 

A.  I^o,  they  don't  consider  it  so.  One  of  the  superin- 
tendents told  me  that  they  were  in  the  habit  of  taking  the 
low-grade  ores,  which  would  not  pay  the  expense  of  mill- 
ing, and  mixing  them  with  good  ores,  to  furnish  the  reduc- 
tion works  with  material,  thus  cheating  the  mines  abso- 
lutely out  of  the  cost  of  that  reduction. 

Q.  Who  was  that  superintendent? 

A.  I  didn't  name  him. 

Q.  You  decline  to  give  his  name? 

A.  The  statement  was  made  in  the  presence  of  the  su- 
perintendent of  the  Crown  Poitit.  I  don't  wish  to  involve 
the  character  of  any  individual,  but  to  rae  it  looked  as  though 
he  was  derelict  in  his  duty* 

Q.  Would  yoa  take  for  granted  the  word  of  a  man  to  be 
true  who,  at  the  same  time  that  he  told  you  what  he  said 
to  be  a  fact,  told  you  that,  while  employed  by  the  Crown 
Point  Company,  he  knew  of  bodies  of  ore  that  would  last 
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five  years,  and  jet  refused  or  declined  to  inform  the  corn- 
pan}^  where  those  bodies  of  ore  were  ? 

A.  I  don't  know  but  that  he  informed  the  company;  I 
cannot  say.  The -same  superintendent  is  not  there  now. 
It  may  have  been  known,  but  would  not  pay  for  getting  it 
out  at  that  time. 

Q.  Do  yoa  know  what  responsibility  there  is  about  Mr. 
Atwood,  as  to  his  being  able  to  comply  with  the  contract, 
such  as  he  proposed  to  make  with  the  Crown  Point  Com- 
pany ? 

A.  I  don't  know  anything  about  his  circumstances  at  all. 

Q.  Do  you  know  anything  about  his  career  as  a  mill-man  ? 

A.  ]^o,  sir. 

Q.  Did  you  ever  hear  anything  about  his  making  re- 
peated failures  there  in  running  mills? 

A.  'No,  sir ;  I  never  heard  of  him  as  a  mill-man  at  all. 

Q.  Well,  there  are  a  great  many  other  things  that  I  want 
to  examine  the  Doctor  about,  but  I  have  taken  up  about  50 
minutes,  and  I  guess  I  will  close,  in  order  to  not  detain  the 
committee  and  the  witness  here. 

Mr.  8uTR0.  Doctor,  I  will  ask  you  a  few  questions.  Mr. 
Sunderland  has  asked  you  whether  you  saw  the  water  in 
this  Sierra  I^evada  mine,  and  you  said  that  they  were  w^ork- 
ing  the  surface  simply  jf 

A.  Yes,  sir. 

Q.  Would  there  be  likely  to  be  any  water  on  the  sur- 
face ? 

A.  If  there  had  been,  it  would  have  been  drained  off  or 
evaporated. 

Q.  Could  the  surface  diggings  at  the  Sierra  ITevada 
mines  properly  be  called  a  part  of  the  Comstock  lode  ?  Are 
they  not  more  of  the  character  of  placer  diggings? 

A.  Well,  we  considered  it  in  that  light.     They  wer(S 
working  from  the  surface,  and  working  for  gold. 
■     Q.  You  were  asked  whether  the  Sierra  ITevada  mine 
would  not  be  benefited  by  the  tunnel  as  they  were  work- 
ing now.    You  answered  that  it  would  not.    Would  not 
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the  Sierra  IN'evada  mine  be  benefited  by  that  tunnel,  if  they 
tvere  to  penetrate  down  in  depth? 

A.  Well,  that  is  a  question  that  cannot  be  answered  posi- 
tively. It  might,  and  it  might  not.  It  is  possible  that  you 
might  strike  the  lode  as  rich  at  the  depth  of  2,000  feet,  or 
you  might  strike  bad  rock. 

Q.  Would  not  it  facilitate  their  prospecting  operations? 

A.  I^ot  in  their  working  on  the  surface. 

Q.  But  provided  they  would  connect  their  shaft  by  a 
bore-hole  with  the  drainage  tunnel,  would  it  not  aid  ex- 
plorations of  that  mine  in  depth  ? 

A.  It  would  aid  in  exploration  if  the  tunnel  ran  under 
it;  which  I  do  not  contemplate  that  it  ever  will. 

Q.  Well,  there  is  no  telling  about  that. ' 

A.  That  is  true,  we  cannot  tell;  it  may  or  may  not. 

Q.  Why  didn't  they  work  in  depth  in  the  Chollar  minef 

A.'  They  had  struck  a  bonanza  upon  one  of  the  upper 
lev^s,  I  don't  recollect  what  one;  it  may  have  been  the 
300-foot  level  or  the  500-foot  level  that  they  had  been 
working  on.  By  the  report  of  the  superintendent,  they  had 
been  working  up  a  rich  bonanza  which  they  had  discov- 
ered. 

Q.  Did  they  not  gonge  out  that  ore,  so  that  they  might 
make  large  dividends  and  run  up  the  stock? 

A.  I  don't  know.  It  was  the  opinion  of  Mr.  Requa  thai 
there  was  no  rich  ore  in  the  mine  at  great  depths;  he  held 
that  the  mine  would  be  exhausted  when  the  upper  levels 
were  worked  out.  I  considered  it  an  entirely  mistaken 
opinion;  but  still  he  attempted  to  demonstrate  it  from  the 
maps  that  had  been  offered. 

Q.  What  is  the  modus  operandi  of  mining.  Doctor,  just 
as  it  is  done  there?  Do  they  not  go  down  in  their  shafts, 
and,  when  they  open  up  a  new  level,  then  work  upwards  to 
the  next  level  above  ? 

A.  Yes,  it  is  cheaper  to  work  upwards  than  downwards. 
Q.  Do  they  ever  work  downwards  ? 
A.  Only  in  shafts. 
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Q.  In  order  to  get  down  in  the  mine,  do  they  not  put 
their  shafts  down,  and  then  go  into  the  mine  and  work  up 
wards  invariably? 

A.  It  is  their  rule.  They  run  their  drifts,  and  if  they 
discern  a  body  of  ore,  they  work  up  by  stopes. 

Q.  Then  let  the  ore  drop  down? 

A.  Yes,  sir. 

Q.  Then  carry  it  to  the  shaft  and  hoist  it  out? 

A.  Yes,  sir. 

Q.  Well,  supposing  you  go  in  by  the  tunnel  and  work 
upwards,  there  Avould  be  no  necessity  to  keep  sinking  these 
shafts  and  opening  up  one  level  at  a  time? 

A.  It  would  be  just  as  easy  to  work  upwards  from  the 
tunnel  as  to  work  up  from  these  preparatory  drifts.  It  is 
just  as  easy  to  work  from  the  tunnel  as  from  those  little 
drifts. 

Q.  Doctor,  does  not  the  opening  up  of  one  level  at  a 
time  keep  the  future  of  the  mine  entirely  in  the  dark*^ 

A.  What  is  below  is  kept  entirely  in  the  dark  neces 
sarily  ? 

Q.  Well,  does  that  not  give  rise  to  all  kinds  of  stock 
jobbing  operations,  this  being  in  the  dark  and  not  knowing 
anything  about  it — the  owners  of  the  stock  not  knowing 
what  is  going  to  be  found,  and  the  managing  men  in  the 
mine  knowing  of  the  discovery  of  ore  first? 

A.  The  best  possible  answer  to  that  would  be  that  the 
Crown  Point  was  reported  at  $2  50  a  share ;  the  stock,  in 
consequence  of  the  discovery  that  was  made  of  the  bonanza^ 
went  up  to  $300  a  share,  and  has  gone  up  to  still  double 
that,  as  I  understand.  Those  who  first  discovered  the  bo- 
nanza would  have  had  the  advantage  of  operating  by  tele- 
graphing for  the  purchase  of  stock. 

Q.  Is  it  not  common  report,  and  known  to  everybody, 
that  these  mines  are  managed  ^nd  worked  not  so  much  for 
the  benefit  of  the  stockholders  as  for  the  benefit  of  those 
rings  who  control  them  ? 

A.  Well,  it  has  been  so  represented.  I  will  not  give  it 
as  a  matter  of  absolute  knowledge  that  I  have  myself,  hut 
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it  has  been  generally  understood  so,  and  I  have  had  my 
views  in  regaM  to  it  for  many  years  that  that  was  the  un- 
derstanding. 

Q.  Isn't  it  a  notorious  fact,  known  to  everybody,  that 
the'se  mines  are  simply  worked  for  stock-jobbing,  and  in 
order  to  bull  and  bear  the  market  ? 

A.  ITo,  I  think  it  is  for  the  bullion  as  well. 

Q.  Isn't  the  extraction  of  the  bullion  simply  a  secondary 
consideration? 

A.  I  should  consider  it  so  with  very  many  that  are  fol- 
lowing the  business  for  a  livelihood.  There  are  many  men 
that  follow  as  a  business  these  stock-jobbing  operations. 
It  makes  it  a  species  of  gambling.  They  really  care  noth- 
ing about  the  results,  if  they  can  buy  the  stock  at  a  low 
price  and  get  it  up. 

Q.  Do  these  people  hold  these  stocks  for  investment,  or 
do  they  buy  from  day  to  day,  and  have  new  sets  of  owners 
^  «ontinual|y  coming  in  ? 

A.  I  know  I  invested  not  as  a  matter  of  speculation,  and 
Inst  upon  it. 

Q.  Do  you  know  anything  about  the  amount  of  the 
speculation  in  stocks  in  the  stock  board  of  San  Francisco 
in  the  stock  of  these  mines? 

A.  It  is  very  fluctuating.  It  varies  with  the  feeling  of 
excitement  and  the  season  of  the  year  also. 

Q.  Does  it  not  amount  sometimes  to  $10,000,000  a 
month  and  more? 

A.  Well,  I  should  judge  it  might. 

Q.  Do  you  consider.  Doctor,  that  this  mode  of  mining — 
this  making  a  gambling  operation  of  mining— is  beneficial 
to  the  interests  of  the  Government  and  to  the  people  at 
large  ? 

A.  I  don't  think  it  is  beneficial  to  the  morals  of  the  peo- 
ple. 

Q.  Does  it  not  have  the  influence  of  keeping  people  who 
ire  at  a  distance,  and  have  capital — people  in  the  East — from 
investing  in  these  mines?  Are  they  not  afraid  that  they 
will  get  swindled? 
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A.  'Well,  it  is  almost  proverbial  that  a  man  who  is  not 
in  the  ring,  as  it  is  called,  who  invests  his  money,  is  pretty 
Burc  to  lose  it. 

Q.  Doctor,  if  you  were  living  in  !N*ew  York,  would  yo^ 
own  stock  in  any  of  these  mines,  without  being  able  to 
watch  every  movement  that  is  going  on  there? 

A.  Well,  I  would  not  want  to  own  stock  at  a  distance, 
I  would  rather  my  money  should  be  invested  at  7  per  cent., 
a  great  deal,  than  to  have  the  richest  stock  in  the  mines  at 
the  present  time,  as  they  are  now  conducted,  with  a  pros- 
pect of  doubling  my  money  every  six  months. 

Q.  Would  you  want  to  have  an  investment  in  those 
mines  without  being  liear  them  ? 

A.  Losses  don't  trouble  me  very  much ;  I  have  been  ac- 
customed to  them  ;  so  I  sleep  pretty  well  generally. 

Q.  Doctor,  would  not  it  be  very  desirable  for  the  inter- 
ests of  the  Government  and  the  people  at  large  that  a  legiti- 
mate and  thorough  sj'Stem  of  mining  should  be  introduced^^ 
whereby  it  would  be  brought  down  to  a  regular  business, 
as  much  so  as  the  manufacture  of  iron  in  Pennsylvania? 

A.  I  think  it  would  be  of  very  great  advantage  to  the 
mining  interests  of  the  Government  and  of  the  country  ai 
large  to  have  a  perfect  system  of  mining. 

Q.  Wouldn't  it  have  the  tendency  to  move  capital  in  that 
rlirection,  to  these  Western  States  and  Territories,  and  open 
up  the  mines  and  mineral  wealth  ? 

A.  It  would  have  that  tendency. 

Q.  ISTow,  I  will  go  back  to  some  questions  Mr.  Sunder- 
land put  to  you.  He  asked  you  if  there  was  any  water  in 
the  Chollar  mine  Avhere  they  were  working.  You  said 
there  was  none.  Why  was  there  no  water;  was  it  near 
the  surface  ? 

A.  Well,  it  was  on  the  upper  levels;  if  there  was  any 
water  dripping,  it  would  get  into  the  deep  shaft. 

Q.  They  had  abandoned  that? 

A.  They  had. 

Q.  Because  it  was  very  expensive  to  work  it? 

A.  The  reason  Mr.  Requa  gave  for  not  working  it  was, 
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that  there  was  no  mineral  at  the  low  levels ;  that  the  mineral 
was  being  exhausted  in  the  mine.  The  feeling,  before  this 
strike  was  made,  was  pretty  general  that  the  mines  were 
exhausted;  that  the  lode  was  worked  out.  That  was  the 
general  impression  previous  to  the  discover}^  of  the  bon- 
anzas. I  was  told  that  that  was  the  general  impression.  It 
renewed  their  courage  when  the  bonanza  was  struck  at 
this  low  level  in  the  Crown  Point.  It  was  increased  in 
intensity,  and  the  thing  began  to  change  pretty  thoroughly, 
when  the  adjoining  mine,  the  Belcher,  struck  a  very  rich 
bonanza;  and  that  is  still  further  confirmed  by  the  recent 
discovery  of  the  Savage  mine.  Our  report  was  made  with 
the  understanding  that  it  is  a  true  fissue  vein:  from  our 
observations,  as  carefully  made  as  we  were  capable  of  mak- 
ing them,  we  came  to  the  conclusion  that  it  was  a  true 
tssue  vein,  and  that  the  ore  would  be  found  at  great  depth. 
You  might  have  to  work  through  a  barren  field  in  order 
to  strike  it,  but  as  long  as  you  kept  within  the  walls  of  the 
country  rock,  on  the  one  side  and  the  other,  there  was  a  pos- 
sibility of  finding  rich  bodies  of  ore. 

Q.  In  regard  to  striking  water  in  depth,  "Wheeler's 
Btock  Report  of  January  26,  1872,  says : 

"  The  superintendent  of  the  Crown  Point,  in  a  letter  of  the  7th  instant,  in 
speaking  of  the  1,300-foot  level,  says:  'On  the  1,300-foot  level  nothing  is  be- 
ing done,  and  nothing  will  be  done,  until  the  water  is  drained  off,  which  will 
probably  take  three  weeks.'  This  mine  has  one  of  the  most  powerful  pump- 
ing works  upon  the  Comstock,  and  yet  so  great  a  headway  was  gained  by 
the  water,  that  work  was  forced  to  be  stopped  in  a  certain  portion  of  the 
mine." 

Do  you  consider  it  likely  that  they  will  strike  those  ac- 
cumulations of  water  at  any  point  and  at  any  depth? 

A.  Well,  they  may  occur  at  any  depth  where  they  strike 
a  clay  seam. 

Mr.  Sunderland.  That  report  don't  say  where  that  water 
comes  from. 

Mr.  SuTEo.  It  says  they  struck  it  there,  and  it  drowned 
them  out.     , 

Mr.  Newcomb.  It  didn't  make  any  difference  whether  it 
came  fro m(thle  sjarfacfe  or;below.   If  they  get  a  wet  winter, 
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they  will  get  a  large  quantity  of  water ;  and  if  a  dry  winter, 

they  will  get  less  of  it;  and  in  a  succession  of  dry  seasons 

there  will  be  less  from  the  surface.    Common  sense  teaches 

that. 

Q.  He  says,  in  the  same  article : 

"  Men  of  ingenuity  set  themselves  to  thinking,  and  pnmps  of  considerable 
more  force  were  invented,  which,  for  a  time,  were  successful  in  obviating  this 
diflScultj'- ;  but  now  shafts  have  been  sunk  to  such  depths,  that  more  power- 
ful machinery  must  be  put  in  use;  and  in  a  few  years  another  change  will 
have  to  be  made,  for  the  power  will  then  be  too  light  for  the  depths  that'will 
be  attained.  Vast  outlays  of  money  will  be  required  to  put  this  machinery 
in  place,  and  work  in  the  mines  for  the  time  being  will  likely  be  stopped.  The 
aqueous  fluid  seems  to  have  turned  out  to  be  the  greatestobstacle  that  nature 
has  presented  to  human  skill  to  conquer  in  the  niines  of  the  Comstock." 

That  is  dated  January  26,  1872;  that  is  the  official  re- 
port. 

Mr.  Sunderland.  There  is  no  official  report  at  all.  . 

Mr.  SuTRO.  It  is  taken  as  authority  by  everybody  who 
has  anything  to  do  with  the  mines. 

Mr.  Sunderland.  Mr.  Wheeler  states  what  he  thinks. 

Mr.  SuTRO.  He  states  furthermore  that 

"Considerable  portions  of  the  expense  incurred  in  mining  is  caused  by  the 
hoisting  and  draining  of  water,  and  he  who  will  devise  means  whereby  this 
diflSculty  will  be  conquered,  and  which  will  prove  permanent,  will  not  only 
be  a  great  benefactor,  but  will  meet  with  such  a  compensation  as  will  place 
him  in  a  position  far  above  want," 

There  is  another  article  here  about  striking  water  in  tht 
Belcher  mine.  They  struck  water  there,  and  they  had  U 
give  up  work  in  the  Belcher  mine  at  their  greatest  depth. 
l!?"ow,  I  want  to  ask  you,  Doctor,  if  the  water  which  is  en- 
countered in  penetrating  the  crust  of  the  earth  is  not  all 
derived  from  the  surface,  from  rain  and  the  melting  of 
snow? 

A.  Yes,  sir;  necessarily  so. 

Q.  Well,  if  the  water  which  we  find  penetrating  the 
crnst  of  the  earth  is  derived  from  the  surface,  is  there  any 
limit  to  the  depth  at  which  it  may  be  found  in  large  quan- 
tities ? 

A.  The  limit  is  onty  when  you  get  to  the  interior  or 
heated  portions  of  the  earth;  there  evaporation  will  ensue, 
and  the  water  will  be  driven  off  in  steam. 

Q.  Is  there  any  possibility  that  there  will  be  any  less 
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water  struck  in  going  down  4,000  feet  than  at  the  begin- 
ning? 

A.  I  think  it  will  be  lessened  in  quantity  after,  passing 
down  to  a  depth,  because  the  pockets  that  exist  above  will 
hold  the  water.  Still  they  are  liable  to  occur  at  any  depths 
that  you  may  penetrate, 

Q.  Supposing,  at  a  depth  of  4,000  feet,  we  have  a  clay 
seam,  or  two  clay  seams,  coming  together  and  forming  one 
of  these  bowls  that  have  been  described  here,  of  immense 
size,  would  that  not  contain  water  just  as  much  as  it  would 
at  the  1,000-foot  level? 

A.  It  wouldn't  be  so  likely  to  occur  at  the  very  low 
depth  you  could  reach.  These  strikes  were  more  frequent  in 
which  the  early  stages  of  mining  than  in  the  lower  depths, 
is  an  evidence  that  they  decrease  in  number  as  you  descend. 

Q.  Mr.  Day,  in  your  report,  states  the  cost  of  working 
the  Ophir  mine.  Mr.  Deidesheimer,  the  present  superin- 
tendent, furnishes  some  additional  figures  on  that  subject, 
taken  from  the  books  : 

"  Office  Ophir  Silver  Mining  Company, 

"Virginia  City,  February  16,  1872. 
"  AdOLPH  SUTEO,  Es(^., 

"  Washington,  D.  C. 
•'  Dear  Sir  :  Your  telegram,  asking  for  figures  in  detail  and  cost  of  pump- 
ing, came  duly  to  hand. 

"I  have  seen  Mr.  Graves,  superintendent  of  Imperial,  and  am  informed  by 
him  that  the  statements  you  desire  cannot  be  furnished  here. 

"  Accompanying  this  please  find  detailed  statement  of  cost  of  Ophir  new 
works,  '  Buck's  shaft,'  from  time  of  breaking  ground,  in  1867,  to  January 
1,  1872;  also,  actual  cost  of  raising  water. 

."  The  indirect  cost,  as  noted,  we  estimate  as  being  the  amount  that  our  cur- 
rent expenses  would  be  reduced  had  we  no  water  to  contend  with. 

"Trusting  that  these  will  meet  your  requirements,  and  be  of  service  to  you, 
I  remain,  very  truly,  yours,  Philip  Deidesheimer, 

"  Superintendent." 

This  is  the  statement : 

"Cost  of  Ophir  new  shaft  from  August,  1867,  to  January  1, 
1872,  including  pumps,  bobs,  air  conductors,  and  aU  under- 
ground work  and  machinery $415,936  09 

Cost  of  building  over  shaft 7,159  03 

Cost  of  machinery,  &c.,  including  labor  and  material 172,541  35 

General  expense,  &c.,  salaries  and  ofiBce  expense,  &c.,  August, 
1867,  to  January  1,  1872,  $38,824  32;  one  half  applied  to  cost 
of  new  works 19,412  16 

Total  cost  of  new  works,  '  Buck's  shaft,'  from  time  of  break- 
ing ground,  August,  1867,  to  January  1,  1872 .....|>..yj>......  $615.048  63 
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Dimensions  of  shaft  outside  of  timbers,  18  feet  8  inches,  by  7  feet  4  inches. 
Depth  of  shaft,  January  1, 1872, 1,255  feet.  No.  of  feet  of  drift  and  winze 
to  January  1,  1872,  2,900  feet." 

Deducting  the  cost  of  machinery  and  other  expenses, 
we  find  that  it  has  cost  $415,936  09  to  construct  that  shaft. 
Don't  jou  consider,  Professor,  that  the  bulk  of  the  expense 
of  making  that  Ophir  shaft  has  been  caused  by  the  trou- 
bles which  water  gave  them  ? 

A.  Well,  I  am  not  posted  upon  it  fio  as  to  give  a  decided 
answer.  I  know  that  that  is  one  of  the  great  expenses 
attending  the  sinking  of  shafts  generally. 

Q.  When  you  were  out  there,  you  made  application  to 
visit  the  Savage  mine  and  the  Hale  and  J^orcross,  and  ob- 
stacles were  thrown  in  your  way? 

A.  I  don't  know  whether  they  were  obstacles  thrown  in 
our  way;  one  thing  after  another  occurred  to  prevent. 
They  represented  that  the  shaft  was  out  of  order*  in  one 
.case,  and  we  know  that  they  were  pumping  very  actively 
to  clear  the  mine  of  water  at  the  time,  and  it  slipped  by 
from  one  day  to  another.  The  superintendent  did  not  give 
us  the  notice  that  we  expected  from  him,  when  he  would 
be  in  readiness,  and  the  whole  time  passed  without  our 
receiving  it. 

Q.  While  you  were  there,  did  they  run  the  pumps  at  the 
Savage  mine  and  the  Hale  and  ^N'orcross  to  their  full  capa- 
city, day  and  night,  in  order  to  get  their  water  out? 

A.  Not  the  whole  time.  They  did  a  considerable  por- 
tion of  the  time. 

Q.  How  powerful  is  the  machinery  in  the  Savage  mine, 
as  compared  with  the  machinery  in  other  shafts?  Is  it  not 
the  most  powerful  there  is  on  the  Comstock  lode  ? 

A.  It  is  considered,  I  believe,  one  of  the  best  pumps  on 
the  lode. 

Q.  Do  you  recollect  that  there  are  four  large  steam- 
engines  on  that  shaft — one  immense  steam-engine  ? 

A.  They  have  very  powerful  machinery  generally.  That 
is  about  all  that  I  recollect  about  it.  We  turned  the  ma- 
chinery part  over  to  the  investigation  of  General  Foster. 

Q.  Well,  all  that  ponderous  machinery  was  kept  going 
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on  both  those  shafts  ?     They  couldn't  work  on  the  lower 
level  on  account  of  the  influx  of  water? 

A.  I  heard  the  workmen  speaking  of  how  nicely  they 
had  let  the  water  run  from  one  shaft  to  another  that  waa 
a  little  lower.    They  were  chuckling  over  it. 

Q.  Taking  the  statements  of  the  superintendents  of  the 
Ophir  company  and  the  Gould  and  Curry  company,  we 
find  an  average  of  411  tons  of  water  which  they  have  to 
hoist  out,  or  pump  out,  every  24  hours.  Taking  that  as  a 
basis,  how  much  more  water  would  there  be  encountered 
on  the  whole  Comstock  lode  ? 

Mr.  Sunderland.  I  object  to  that,  until  the  Doctor  says 
the  statement  is  right. 

Mr.  Kewcomb.  I  don't  want  to  agree  to  an  estimate  of 
it ;  because  it  might  form  an  exceptional  case,  and  it 
wouldn't  be  fair. 

Mr.  Sdtro.  Doctor,  in  your  report  I  find  that  you  have 
averaged  the  cost  of  pumping.  You  state  here,  on  page 
8,  that  the  cost  of  pumping  for  the  year  ending  June  30, 
1871,  as  arrived  at  by  the  commissioners,  by  taking  the 
costs  as  given  by  the  miners  so  far  as  reported,  and  estimat- 
ing on  the  others,  was  |124,674.  fif(.-ov/,Tif 

Mr.  I^EWCOMB.  We  gave  also  the  statement  of  Captain 
Day  on  the  subject,  who  estimated  it  at  $150,000.  There 
had  been  three  dry  seasons.  Those  dry  seasons  influence 
the  amount  of  water,  and  it  is  only  when  they  strike  the 
pockets  that  the  water  disturbs  them.  A  wet  season  would 
cause  a  larger  amount  of  water  to  penetrate  into  the  mines, 
and  will  give  them  disturbance  in  the  future.  I  think  the 
computation  of  the  water  was  made  by  General  Foster.' 
<j.  Q.  Taking  the  quantity  of  water  at  the  end  of  these  three 
dry  seasons,  as  given  here  by  those  two  gentlemen,  and  sup- 
posing that  these  figures  are  correct — that  there  are  411  tons 
pumped  every  24  hours,  on  an  average,  between  the  Op^ir 
mine  and  the  Gould  and  Curry  mine — how  much  do  you 
think  the  average  would  be  on  all  the  mines  of  the  Com- 
stock lode — say  30?  You  have  made  an  estimate  here,  aver- 
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aging  it,  and  it  would  be  perfectly  fair  to  arrive  at  another 
average,  by  taking  the  411  tons  as  a  basis. 

A.  I  don't  think  it  would  be  a  fair  estimate,  bu4: 1  think 
that  the  estimate  would  be  that  perhaps  ten  out  of  the 
thirty  shafts  would  yield  an  equal  quantity  of  water  each. 

Q.  Well,  taking  the  ten,  that  would  be  4,110  tons  for 
every  24  hours.  ]lTow  would  you  consider  that  one-half 
that  amount  for  the  other  20  shafts  would  be  fair?  These 
figures  are  well  established.  Every  mining  engineer  knows 
how  much  a  miner's  inch  will  discharge  every  24  hours. 

A.  I  don't  think  the  other  20  mines  would  average  a 
half  or  a  quarter. 

Q.  Well,  say  a  quarter.  That  would  give  us  6,000  tons 
of  water  per  day  to  be  pumped  out  of  the  Comstock.  That 
would  be  a  pretty  low  estimate.  ISfow,  suppose  these  6,000 
tons  were  let  out  through  the  tunnel,  wouldn't  it  be  an 
immense  saving  to  these  mining  companies.  Doctor  ? 

A.  It  would  save  all  the  expense  of  pumping  it. 

Mr.  Sunderland.  Do  I  understand  you  to  say  that  ther© 
is  that  amount  of  water  pumped  out  ? 

Mr.  SuTRO.  'No;  it  is  merely  an  estimate.  It  is  an  esti- 
mate based  upon  their  own  figures  here,  furnished  by  the 
superintendents. 

Mr.  Kewcomb.  I  haven't  gone  into  the  computation. 

Mr.  Sunderland.  What  do  you  think  of  the  approximate 
accuracy  of  that  ? 

Mr.  ITewcomb.  It  is  very  much  larger  than  I  supposed.  • 

Mr.  SuTRO.  According  to  Mr.  Day's  figures,  they  had  18 
inches  of  water  in  that  mine  alone  in  June,  1870,  which 
is  equal  to  1,700  tons  for  every  24  hours.  J^ow,  do  you 
think  that  if  they  had  1,700  tons  in  one  single  mine,  the 
estimate  of  6,000  for  the  whole  of  the  lode  is  exaggerated? 

A.  Well,  it  would  be  more  than  was  produced  at  the 
tinfje  we  were  there.  I  found  them  working  upon  dry 
levels  in  some  eases,  where  they  didn't  have  their  steam- 
pumps  in  operation ;  in  others,  they  were  throwing  out 
large  bodies  of  water;  in  others,  the  drippings  required  us 
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to  be  sheltered  by  India-rubber  coats,  to  prevent  our  being 
deluged. 

Q.  Doctor,  you  have  been  asked  the  question  whether 
they  couldn't  use  water  power  at  Virginia  City.     Do  you 
know  how  much  water  sells  for  at  Virginia  City? 
V      A.  I  heard,  but  I  have  forgotten.      For  some  enormous 

Q.  Well,  it  is  stated  at  $1,000  per  miner's  inch  per  month. 
It  is  a  well-known  fact  that  the  water  company  made  divi- 
dends amounting  to  $15,000  a  month.  Do  you  think, 
Doctor,  at  the  cost  of  water  here,  it  would  be  possible  to 
employ  it  at  all  for  mining  or  concentrating  operations  of 
anj^  kind  ? 

A.  Well,  the  mode  of  operations  must  necessarily  be  very 
crude,  for  the  want  of  proper  water  power.  The  supply  is 
not  constant. 

Q.  You  were  asked  about  the  Lady  Bryan  mine.  Does 
that  belong  to  the  Comstock  lode? 

A.  JSTo,  sir. 

Q.  What  is  the  average  distance  of  the  mills  on  the  river, 
by  railroad,  from  the  mines  to  Virginia  City  ? 

A.  I  believe  the  most  distant  one  is  some  23  miles. 

Mr.   Sunderland.  Yes,  sir;  22  miles. 

Mr.  SuTRO.  Well,  call  it  22.  How  far  would  the  mills  be 
from  the  mines  if  these  mills  \YQte  transferred  to  the  mouth 
of  the  tunnel  ? 

Mr.  N'ewcomb.  From  4  to  6  miles;  SJ  miles  would  be 
the  most  distant,  probably. 

Q.  Over  a  level  railroad,  almost? 

A.  Yes,  sir. 

Q.  You  were  asked  •whether  Empire  City  would  be 
flooded.  If  this  would  be  so,  do  you  see  any  difficulty  in 
erecting  a  levee  there  ? 

A.  I  see  no  difficulty  in  putting  up  a  levee. 

Q.  Then  it  would  not  flood  Empire  City  at  all? 

A.  Of  course  not,  if  the  levee  were  erected. 

Q.  Mr.  Sanderland  read  extensively  from  Mr.  King's 
report  last  night  in  regard  to  the  loss  of  working.     These 
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data  are  based  upou  the  statements  made  bj  the  mill- 
owners.  Do  not  the  same  parties  that  own  the  mills  con- 
trol the  mines  ? 

A.  I  understood  when  I  was  there,  and  I  heard  it  from 
Mr.  Sharon  himself,  that  he  had  the  control  of  some  of  the 
mines.  '  • 

Q.  Doesn't  he  exercise  a  great  influence  over  many  of 
the  mines? 

A.  I  can't  say  as  to  that  absolutely.  He  told  me  that  he 
had  control  of  the  Belcher. 

Q.  I  want  to  ask  you  whether  the  tailings  from  the  ore 
are  not  claimed  by  the  owners  of  the  mills? 

A.  The  mills,  I  believe,  are  entitled  to  the  tailings,  un- 
less the  mill  itself  belongs,  as  in  one  or  two  instances,  to 
the  mine. 

Q.  I  am  speak;ing  about  the  Union  Mill  and  Mining 
Company.     They  get  the  tailings  after  they  work  the  ore  ? 

A.  So  I  was  told  by  the  mill  operators,  the  superinten- 
dents of  the  mills. 

Q.  Well,  wouldn't  it  be  for  the  interest  of  those  mill 
companies  to  make  as  good  a  show  as  they  could  to  you? 

A.  I  suppose  so. 

Q.  Supposing,  in  reducing  the  ore,  they  should  lose  50 
instead  of  35  per  cent.,  wouldn't  the  mining  companies 
make  a  requisition  upon  them  ? 

A.  So  I  understood.  They  are  obliged  to  return  so 
much  per  cent. 

Q.  So  the  mill  company  gets  all  of  the  35  per  cent.  ? 

A.  They  do  in  the  most  of  cases.  I  know  cases  where 
returns  have  been  made  yielding  a  small  per  cent,  over  65. 

Q.  Wouldn't  these  people  be  very  apt,  under  that  sys- 
tem, to  keep  it  up,  in  order  to  get  all  these  tailings  and  ac- 
cumulate them?  Wouldn't  they  be  very  apt  to  try  to  con- 
tinue as  they  are  ? 

A.  Self-interest  would  actuate  them,  no  doubt,  to  retain 
the  present  posture  of  affairs. 

Q.  Supposing  the  ore  would  be  milled  and  concentrated 
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at  the  mouth  of  the  tunnel,  wouldn't  it  interfere  with  their 
profits  made  out  of  these  tailings? 

A.  If  they  had  no  tailings  they  would  make  no  profits. 

Q.  Is  it  not  very  natural  in  these  people  to  oppose  the 
new  project?  Wouldn't  they  oppose  any  system  of  mining 
and  milling  that  would  give  a  large  yield  to  the  mines,  and 
by  which  they  would  be  the  losers? 

A.  It  isn't  natural  for  men  to  wish  to  change  positions 
when  they  are  making  a  good  deal  of  money  where  they 
are. 

Q.  So  far  as  you  have  been  able  to  judge,  what  is  the 
actual  return  to  the  mines.  "What  yield  do  they  get  from 
the  mills? 

A.  Well,  I  should  think  from  65  to  65J  per  cent. 

Q.  It  has  been  stated  here  in  the  report,  that  the  state- 
ments furnished  by  these  superintendents  of  the  mining 
companies  are  official.  Are  they  any  more  official  than 
any  of  the  other  statements  that  were  made? 

A.  They  are  official  with  reference  to  the  companies. 
We  made  a  series  of  questions  to  the  superintendents,  and 
we  applied  to  Mr.  Sutro  for  his  side  of  the  argument  as 
well.  We  don't  hold  ourselves  responsible  at  all  for  the 
representations  made  by  the  superintendents.  They  ex- 
pressed their  hostility  to  the  tunnel,  and  we  wished  them 
to  draw  up  as  strong  an  argument  as  they  could  make 
against  the  tunnel.         ji w^^f/i 

Q.  l!«row,  I  want  to  asky6u',  Doctor,  whether  you  haven't 
found  a  good  many  of  the  laboring  men  over  there  in  favor 
of  the  tunnel? 

A.  I  have  conversed  with  them.  One  man  I  found  very 
strongly  in  opposition  to  it,  and  I  asked  him  his  reasons : 

'>ii';'Why,"  said  he,  "  I  am  a  teamster,  and  it  would  itaka  away  my  busiriess." 

But  the  general  feeling  in  the  community,  as  far  as  J.  can 
judge,  outside  of  those  directly  concerned  in  the  mines, 
leaving  the  miners  out  of  the  question,  was  in  favor  of  the 
tunnel.  All  the  laboring  population  that  we  conversed 
with,  especially  the  miners,  favored  the  construction  of  tte 
tunnel. 
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Q.  Have  these  laboring  men  invested  tlieir  money  in 
this  tunnel  company? 

A.  Many  of  them  have. 

Q.  Have  you  found  many  of  these  men  who  own  stock 
in  the  tunnel  company  ? 

A.  I  found  quite  a  number.  I  didn't  make  it  a  special 
matter  of  inquiry.         ,  '  , 

Q.  You  stated  that  they  have  been  working  in  the  mines 
of  Europe  for  hundreds  of  years,  and  have  not  yet  reached 
a  greater  depth  than  3,000  feet.  What  do  you  think  is  the 
difficulty  in  getting  down? 

A.  The  difficulty  has  been  the  water,  mainly. 

Q.  Do  you  know  of  a  tunnel  in  the  Harz  mountains, 
fourteen  miles  in  length,  for  drainage? 

A.  I  know  there  is  one  that  is  reported  as  having  been 
constructed  by  t^e  government. 

Q.  Do  you  know  of  another  tunnel,  in  Freiberg,  that  is 
over  eight  miles  in'  length  ? 

A.  It  is  so  reported. 

Q.  Do  you  know  of  one  in  Hungary? 

A.  Yes,  sir.   . 

Q.  Don't  they  mine  intelligently  in  Europe  ? 

A.  I  suppose  they  do  ?       • 

Q.  Are  they  not  compelled  to  have  systematic  mining 
in  order  to  work  their  mines  at  all? 

A.  Yes,  sir;  that  is  well  known. 

Q.  Well,  isn't  the  fact  that  they  have  never  got  deeper 
than  3,000  feet  evidence  of  great  obstacles  in  getting 
down  ? 

A.  Yes,  sir;  I  think  it  is. 

Q.  Don't  you  think  it  would  be  a  proud  thing  for  the 
United  States  to  penetrate  deeper  into  the  bowels  of  the 
earth  than  man  has  ever  done  before? 

A.  Well,  as  an  American,  I  should  certainly  feel  pride 
}n  having  my  own  country  go  deeper  than  any  other. 
|i   Q.  Would  you  not  consider  that,  if  we  should  penetrate 
il!to  the  bowels  of  the  earth,  and  establish  a  rational  system 
of  mining,  by  which  the  low-grade  ores  of  that  vast  regiou 
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may  be  worked,  it  would  appreciate  the  value  of  our  mine- 
ral domain  many  fold? 

A.  It  would  increase  it  to  a  very  great  extent,  I  haven't 
the  slightest  doubt;  but  no  conception  can  be  forjped  as  to 
the  amount. 

Q.  Can  we  give  any  figures  to  show  wh^t  wealth  is  con- 
tained in  that  western  region? 

A.  ISTo;  it  is  rather  my  opinion  that,  if  we  w-ere  to  get 
all  the  bullion  from  that  one  lode,  we  could  pay  off  our 
national  debt  in  gold  and  silver  at  once.  That  is  only  a 
matter  of  opinion,  of  course. 

Mr.  Sunderland.  That,  you  say,  is  a  matter  of  specula* 
tion? 

A.  That  is  all. 

Q.  You  don't  assert  that  you  know  it. 

A.  ISTo,  sir. 
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Hearing  Wednesday,  February  28th. 
Examination  of  Major  General  H.  G,  Wright 
Mr.  SuTRO.  General  Wright,  you  were  senior  officer  or 
chairman  of  the  Sutro  Tunnel  Commission? 
,   General  Wright.  I  was. 

Q.  On  page  13  of  your  report  you  state,  in  regard  to  the 
feasibility  of  the  tunnel : 

"Of  the  practicability  of  the  project  there  is  no  doubt.  It  is  a  questioa 
of  cost  alone.  So  many  tunnels  have  been  run  in  this,  as  well  as  in  other 
countries,  through  material  much  more  difficult,  that  no  reasonable  grounds 
exist  for  questioning  the  feasibility  of  the  one  we  are  considering.  So  far 
as  surface  indications  are  to  be  relied  upon,  the  rocks  to  be  penetrated  do  not 
dififer  materially  from  those  which  are  met  with  in  the  operations  of  the  Com- 
stock,  in  the  shafts,  drifts,  and  winzes  which  have  been  opened  in  those  mines 
in  search  for  the  precious  metals.  While  it  iS  quite  impossible  to  predict  with 
any  degree  of  certainty  exactly  what  kinds  of  rock  will  be  met  with  in  the  pro- 
gress of  the  tunnel,  or  in  what  proportions,  it  is  safe  to  assume  that  nothing 
will  be  encountered  which  will  offer  any  serious  obstacle  to  the  miner.  We 
therefore  dismiss  this  portion  of  the  investigation  with  the  expression  of  the 
opinion  of  the  commission  in  favor  of  the  entire  feasibility  of  the  tunnel 
project,  so  far  as  its  construction  is  concerned." 

General,  you  have  looked  into  this  question  of  tunnel- 
ing, I  believe,  somewhat  carefully.  You  visited  the  Hoo- 
sac  tunnel  ? 

A.  I  did. 

Q.  And  witnessed  the  operations  of  the  present  appli- 
ances for  drilling  rock? 

A.  I  have. 

Q.  Do  you  think  that  the  progress  which  can  be  made 
is  much  greater  than  it  was  in  former  times,  before  im- 
proved power-drills  were  invented. 

A.  I  certainly  do. 

Q.  What  kind  of  drills  have  you  seen  in  operation  there  ? 

A.  I  have  seen  what  is  called  the  Burleigh  drill,  operated 
by  compressed  air,  and  the  diamond  drill,  which  may  be 
operated  also  by  compressed  air  or  by  steam.  The  first  of 
these  may  be  operated  by  steam.  I  would  say  steam  and 
compressed  air  for  the  first,  and  steam  or  compressed  air 
for  the  second. 

Q.  Which  do  you  think  is  preferable,  generally  ? 
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A.  I  have  believed  that  ordinarily  the  Diamond  drill  is 
preferable.  It  has  not  received  that  aniouut  of  actual  use 
which  has  been  given  to  the  other. 

Q.  Haven't  you  found  in  your  investigations,  General, 
that  the  Diamond  drill,  when  it  was  first  used,  some  years 
ago,  was  not  applied  in  the  proper  manner;  that  is  to  say, 
that  they  applied  a  very  strong  feed  and  a  slow  motion ; 
while  at  the  present  day  they  have  substituted  a  very  rapid 
motion,  so  as  to  make  as  much  as  a  thousand  revolutions 
per  minute,  and  a  very  slow  feed? 

A.  There  have  been  several  improvements  made  in  it, 
one  of  which  is  to  make  the  feed  automatic  and  dependent 
upon  the  pressure.  I  am  so  informed,  but  I  have  never 
seen  it  working.  .' 

Q.  Then  they  get  a  very  rapid  motion,  and  a  great  many 
revolutions  per  minute,  with  a  very  slow  feed ;  and  at 
each  revolution  the  diamonds  take  off  an  infinitely  small 
portion  of  the  rock? 

A.  They  take  off  small  particles  of  the  rock  in  the  shape 
of  dust. 

Q,  But  with  a  thousand  revolutions  per  minute  they 
make  pretty  rapid  progress  ? 

A.  Yes. 

Q.  I  have  seen  those  drills  worked  at  the  rate  of  an  inch 
per  minute.     Is  that  about  your  experience  ? 

A.  I  have  seen  them  work  in  hard  rock  not  so  fast  as 
that.  Taking  a  hard  gneiss  rock,  I  should  think  an  inch 
in  three  minutes. 

Q.  In  the  hardest  kind  of  rock  ? 

A.  That  is  a  very  hard  rock. 

Q.  With  the  application  of  diamond  drills  in  this  tun- 
nel, considering  the  kind  of  rock  we  have  to  penetrate,  do 
you  think  we  can  make  pretty  rapid  progress  ? 

A.  You  can  make  very  rapid  progress,  in  comparison 
with  what  can  be  done  by  hand  power. 

Q.  We  are  making  now  from  three  to  five  feet  per  day. 
How  much  do  you  think  that  could  be  increased  by  using 
diamond  drills?  *     -   *^ir   <^  'i^i;^/  \  ,\  ■    ■ 
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A.  As  far  as  mere  drilling  is  concerned,  I  should  sup- 
,pQse  you  could  make  five  or  six  times  that  progress. 

Q.  As  far  as  drilling  is  concerned  ? 

A.  There  are  other  considerations.  There  is  the  blast- 
ing, and  getting  out  of  the  material  blasted.  The  drilling 
could  be  proceeded  with  much  faster  if  you  could  get  rid 
of  the  debris. 

Q.  Under  our  present  mode  of  running  that  tunnel,  do 
you  think  that,  instead  of  from  three  to  five  feet  per  day, 
we  probably  would  make  from  12  to  15  by  the  use  of  the 
diamond  drill? 

^  A.  If  the  debris  could  be  cleared  out,  certainly. 
,  .'/^,  Do  you  think  it  could  be  done? 
.    A.  Yes ;  I  should  think  so. 

Q.  It  is  proposed — in  fact  we  are  now  sinking  four 
shafts  on  the  tunnel  line  for  the  purpose  of  getting  down 
'to  the  level  of  the  tunnel.  We  have  already  erected  steam- 
engines  on  those  four  shafts,  and  we  are  now  about  to  order 
very  large  and  heavy  machinery  to  carry  down  these  shafts 
to  different  depths. 

Mr.  Sunderland.  I  would  rather  have  that  stated  as 
testimony. 

Mr.  SuTRO.  It  don't  appear  as  testimony — what  I  state, 
Mr.  Sunderland. 

Mr.  Sunderland.  The  newspaper  accounts  differ  as  to 
jour  statement  about  your  having  put  up  that  machinery? 

•Mr.  SuTRO.,  Well,  as  long  as  you  have  any  doubt  about 
that,  I  think  I  can  give  you  some  points  on  the  question. 

Mr.  Sunderland.  So  far  as  I  have  seen,  your  machinery 
is  on  the  way  there ;  but  the  roads  have  been  very  bad. 

Mr.  SuTRO.  I  will  read  a  telegram  from  the  superintend- 
,ent  of  the  works,  dated  Virginia  City,  February  27, 1872: 

"  To  Adolph  Suteo,  Washington,  D.  0. 

"  Engines  on  shafts  number  one  and  two  running.  Number  one  very  wet. 
Working  on  number  four.  Roads  very  bad.  Number  two  one  hundred  and 
ninety  feet." 

One  shaft  (number  two)  is  already  down  190  feet.  That 
was  on  the  27th,  (yesterday,)  and  that  is  mostly  by  hand 
labor,     li^ow,  I  want  to  find  a  copy  of  a  paper. 
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Mr.  SiiOBEii.  Is  that  material?  '-'^  fiih^vl:  •. 

Mr.  SuTRO.  Well,  I  might  as  well  set  this  right,  since  it 
has  been  spoken  of.  It  will  take  but  a  moment.  Here  is 
the  Virginia  Teriiitorial  Enterprise  of  Tuesday,  Janu- 
ary 30,  1872.     It  states  : 

"  The  SiTl'Eo  Tunnel  Folks  Mean  Business. — There  is  great  activity  along 
the  whole  line  of  the  Sutro  tunnel.  The  company  certainly  mean  business. 
The  engines  for  each  of  the  four  shafts  are  now  on  the  ground  and  wiilshortly 
be  set  up.  The  hoisting  gear,  and  other  machinery  for  the  several  shafts,  has 
also  arrived  in  the  city,  but  all  has  not  yet  been  hauled  to  where  it  is  to  bfl 
get  up.  The  hoisting  frames  were  brought  from  San  Francisco  ready  made. 
They  are  all  of  Oregon  pine.  Breed  and  Crosby's  teams  are  now  engaged  in 
hauling  to  the  mouth  of  the  tunnel  the  machinery  of  a  first-class  machine 
shop,  which  is  soon  to  be  set  up  there.  This  shop  will  be  run  by  steam,  and 
will  contain  lathes,  iron  planers,  and  all  else  requisite.  One  of  the  lathes  alone 
weighs  over  8,000  pounds.  Once  the  hoisting  works  at  all  the  shafts,  the 
machine  shop  and  all  the  other  shops  in  full  blast,  the  country  to  the  east- 
ward of  the  city  will  present  a  lively  appearance." 

Here  is  the  Gold  Hill  Evening  ISTews  of  January  30, 
1872.     It  states:  *^ 

"  The  preliminary  engines  and  hoisting  inachinery  for  the  four  air-shafts  of 
the  Sutro  tunnel  have  arrived,  and  will  shortly  be  put  in  working  position. 
The  various  fixtures,  etc,  for  a  first-class  machine  shop  are  being  brought  in, 
and  it  is  to  be  complete  in  every  respect,  prepared  to  do  any  and  all  work 
desired  in  that  line  by  the  Sutro  Tunnel  Company." 

In  this  connection  I  might  as  well  state,  that  the  amount 
of  money  spent  by  the  tunnel  company  during  the  month 
of  January, -over  at  the  tunnel,  independently  of  anything 
spent  at  San  Francisco,  is  $40,000.  I  was  going  to  ask 
you,  General  Wright,  whether,  with  the  use  of  the  dia- 
mond drills  in  sinking  shafts,  much  more  rapid  progress 
can  be  I^ad§^tha^  could  be  ia  tl^e  old  manner  of  sinking 
shafts?     ,.„^rt-v-/rif'n  h!-no -v?/ -.lr;f.!r  jv      i,ov  .;:    ,v.'nv)7;i^^ 

Mr.  Wright.  I  have  no  doubt  it  can  be  done  much  tnoi^e 
rapidly. 

Q.  A  new  system  of  sinking  shafts  has  been  spoken  of 
by  some  of  the  engineers,  I  think,  of  the  United  States 
army,  and  I  don't  know  but  it  has  been  employed  at  Hell 
Gate,  lN"ew  York,  or  some  other  place,  by  which  they  pro-  • 
pose  to  sink  down  bore-holeS  all  round  the  circumference 
of  a  shaft  to  a  depth  say  of  500  feet  at  a  time,  then  fill  up 
thpse  holes  with  sand  within  five  feet  of  the  surface,  load 
them  with  giant  powder,  and  discharge  all  at  once  by  a 
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galvanic  battery.     Have  you  heard  of  that  operation.  Gen- 
eral? 

A.  That  has  been  proposed  for  running  drifts;  that  is, 
to  bore  this  series  of  holes  to  the  greatest  depth  that  it  is 
economical  to  bore  them,  (not  to  the  greatefet  depth  to 
which  we  might  possibly  bore  them.)  If  it  were  60  feet, 
it  would  be  60;  if  20,  it  would  be  20. 

Q.  What  do  you  think  about  the  feasibility  of  that  plan, 
General? 

A.  I  don't  see  why  it  shouldn't  be  feasible.  I  have  ad- 
vised its  use  myself  in  the  works  of  Hell  Gate. 

Q.  You  advised  the  Government  to  use  it? 

A.  The  officer  in  charge  of  the  works. 

Q.  That  is  for  drifts? 

A.  For  drifts.  They  are  running  at  this  time  no  verti- 
cal shafts  at  all.  It  is  one  great  vertical  shaft,  to  a  very 
large  extent,  from  which  the  different  drifts  are  run  out 
under  the  water. 

Q.  Do  you  see  any  difficulty  in  sinking  the  shafts  in  the 
manner  I  have  described  ? 

A.  I  see  none  whatever. 

Q.  We  propose  to  try  experiments  upon  that  plan  of 
sinking.     Would  you  consider  it  judicious  to  do  so? 

A.  I  certainly  should. 

Q.  Well,  if  we  should  succeed  in  putting  our  bore-holes 
down  100  feet  at  a  time,  and  then  fill  them  up,  as  I  have 
said,  with  sand,  and  then  place  the  giant-powder  or  nitro- 
glycerine, do  you  not  think  we  could  remove  more  than  in 
any  other  manner? 

A.  Possibly  so;  but  I  think  the  great  advantage  would 
be  in  setting  the  boring  machine  but  once  for  a  hole  of 
great  depth;  that  is,  instead  of  boring  down  to  the  depth 
of  &VQ  feet  and  then  removing  the  machine  until  the  ex- 
plosion takes  place,  you  bore  it  down  to  &ve  charges,  ten 
charges,  twenty  charges,  and  then  fill  it  up  with  sand,  and 
then  remove  your  machine,  and  you  don't  have  occasion  to 
replace  it  again  until  you  have  arrived  at  the  bottom  of  the 
hole  by  these  successive  explosions.  '^' 
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Q.  By  putting  this  drilling  machinery,  to  start  with,  on 
the  top,  it  could  be  driven  by  a  steam-engine  on  the  surface, 
could  it  not? 

A.  Undoubtedly. 
.    Q.  Then,  on  reaching  down,  it  could  either  be  run  by 
compressed  air  or  bj^ steam  carried  down  from  the  boilers? 

A.  Undoubtedly.  Either  power  would  answer ;  •  the  one 
which  is  the  most  economical  being  the  best. 

Q.  We  propose  to  try  both  modes.  Which  do  you  think 
would  probably  be  the  most  advantageous  to  use — com- 
pressed air  or  steam — in  running  this  machinery  in  sinking 
the  shaft? 

»  A.  In  cases  where  the  power  has  to  be  carried  a  consid- 
erable distance  from  the  place  of  its  manufacture  the  com- 
pressed air  is  undoubtedly  the  best.  You  may  attain  a 
distance,  as  they  have  at  the  Hoosac  tunnel,  of  nearly  two 
miles.  It  would  be  utterly  impossible  to  work  these  ma- 
chines by  steam  generated  outside  the  mouth  of  the  tunnel, 
because,  in  carrying  it  in,  the  steam  would  condense. 

Q.  So  the  advantage  would  be  in  the  use  of  compressed 
air,  which  loses  less  of  its  force  in  being  carried  a  long  dis- 
tance ? 

A.  Very  much  less. 

Q.  How  much  did  you  find  the  loss  to  be  at  the  Hoosac 
tunnel?  ,  iV/.'/iM 

A.  They  called  it  two  pounds  in  fifty-five  or  fifty-six  J I 
think.  That  is  about  it  at  all  events.  That  is,  it  was  sent 
in  with  a  pressure  of  66  lbs.,  and  it  was  worked  at  a  pres- 
sure of  54  two  miles  in;  but  that  I  must  say  does  not  nec- 
essarily show  the  loss.  Those  were  the  relative  pressures 
at  the  two  ends;  but  in  traversing  that  distance  there  is  a 
loss  of  heat. 

Q.  Of  heat? 

A.  The  compressing  of  air  generates  heat,  and  the  air  is 
expanded  thereby.  As  it  passes  through  this  line  of  pipe, 
to  the  point  where  it  is  applied  to  the  work,  is  gets  cooled 
down,  and  as  it  cools  down  its  tension  diminishes;  and 
therefore  the  statement  is  not  absolutely  correct  that  there 
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is  a  loss  of  only  two  pounds.  They  work  under  only  two 
pounds  less  pressure  than  that  under  which  they  started. 

Q.  Then,  taking  into  consideration  the  cooling  off  of  the 
air  at  that  distance,  there  really  would  be  hardly  any  actual 
loss  of  pressure  at  all?  The  pressure  is  not  lost  in  trans- 
mitting the  air  through  this  long  tube  or  conduit;  but  it  is 
really  lost  by  the  loss  of  its  heat? 

A.  By  the  loss  of  heat.  The  leakage  is  really  very  small, 
and  the  difference  in  pressure,  ^t  the  two  ends  of  this  pipe, 
which  is  nearly  two  miles  long,  is  only  about  two  pounds. 

Mr.  Sunderland.  Two  pounds  in  fifty-six? 

Mr.  Wright.  I  give  it  as  my  recollection— somewhere 
near  it — 55,  56,  57.  r 

Mr.  Sunderland.  What  percentage  ? 

Mr.  Wright.  That  would  be  a  little  less  than  four  per 
cent. 

Mr.  SuTRO.  What  is  the  size  of  the  pipe? 

Mr.  WfiiGHT.  I  don't  recollect.  I  believe  it  was  an 
eight-inch  pipe. 

Mr.  Sunderland.  Professor  liTewcomb  said  the  loss  was 
15  per  cent,  to  the  mile. 

Mr.  SuTRO.  1^0 ;  I  don't  think  he  made  that  statement. 

Mr.  Rice.  He  said  15  per  cent,  for  the  whole  distance. 

Mr.  SuTRO.  I  think  he  must  be  mistaken. 

Mr.  Wright.  ,  You  must  be  mistaken.  I  am  not  mis- 
taken in  what  they  furnished  to  us. 

Mr.  Sunderland.  Professor  iTewcomb  was  examined 
about  a  good  many  things,  and  that  is  one  of  them. 

Mr.  Sutro.  Do  you  think  there  is  any  difficulty  in  trans- 
porting compressed  air  through  a  pipe  of  sufficient  size,  say 
at  least  eight  inches,  for  ^ve  miles?  >i: 

Mr.  Wright.  None  whatever. 

Q.  Do  you  think  there  would  be  a  considerable  loss  ? 

A.  Well,  that  depends  upon  what  you  call  a  consider- 
able loss. 

Q.  Why,  an  extraordinary  loss.  Would  you  lose  20 
per  cent.? 

A.  I  should  think  not;  nothing  like  it. 
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power  in  applying  compressed  air  to  the  working  of  the 
shafts,  of  the  tunnel,  and  also  the  mines  on  the  Comstock 
lode? 

A.  Most  undoubtedly;  it  is  the  cheapest  of  all  power. 

Q.  Well,  about  these  shafts? 

A.  If  you  could  secure  the  water  power,  of  course. 

Q.  Could  the  progress  of  these  shafts  under  this  system 
that  we  have  just  described  be  made  a  great  deal  more 
rapid  than  by  the  ordinary  way  of  working? 

A.  That  has  been  found  to  be  the  case  wherever  it  has 
been  applied,  so  far  as  I  know.  I  see  no  reason  to  doubt 
it  at  all. 

Q.  What  do  you  think  about  the  character  of  the  rocks, 
generally,  from  the  west  wall  of  the  Comstock  lode  to  the. 
mouth  of  the  tunnel  ?  Do  you  consider  them  as  a  class  of 
rocks  very  difficult  to  work? 

A.  I  do  not. 

Q.  How  wouli  you  consider  them,  compared,  for  in- 
stance, with  the  rocks  encountered  in  the  Hoosac  tunnel? 

A.  Oh,  they  are  very  much  easier  to  work. 

Q.  Do  you  know  anything  about  the  Mount  Cenis  tunnel, 
General? 

A.  Very  little. 

Q.  You  have  read  about  it? 

A.  I  have  read  about  it. 

Q.  You  have  read  about  it  very  fully,  have  you  not? 

A.  Yes. 

Q.  What  do  you  think  about  the  rocks  there? 

A.  I  have  heard  they  are  very  hard. 

Q.  Do  you  think  they  are  much  harder  than  the  rocks 
we  will  encounter  in  making  this  tunnel?  >.:^r5  ^-./ 

A.  I  think  they  are. 

Q.  Would  you  not  consider  that  the  rocks  which  will  be 
encountered  in  making  this  tunnel  are  more  favorable  for 
working  than  the  rocks  encountered  in  other  great  tunnels 
which  have  been  constructed?  I  refer  now  to  the  Hoosac 
tunnel  and  the, Mount  Cenis  tunnel  especially. 
21 
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A.  If  jou  take  the  Iloosac  tunnel  and  the  Mount  Cenis 
tunnel,  I  have  no  hesitation  in  answering  the  question. 
There  are  many  large  English  tunnels  that  go  mostly 
through  clay,  no  rock  at  all;  Baron  Richtofen 

Mr.  Sunderland.  There  never  has  been  a  dispute  about 
the  feasibility  of  this  tunnel,  I  suppose.    J  don't  dispute  it. 

Mr.  SuTRO.  But  you  don't  object  to  having  some  addi- 
tional facts  brought  out? 

Mr.  Sunderland.  Fo,  I  don't  object;  but  I  don't  dispute 
your  proposition  at  all. 

Mr.  SuTRO.  In  regard  to  the  rock  in  the  tunnel,  Baron 
Richtofen  has  stated  the  following,  which  I  will  read : 

"  The  facilities  for  excavating  the  tunnel  would  depend  mainly  upon  the 
quality  of  the  rock  through  which  it  will  pass.  It  is  a  remarkably  fortunate 
incident  that  the  route  selected  by  Mr.  Sutro  not  only  gives  the'  greatest 
depth,  is  the  shortest,  has  the  best  facilities  for  working  shafts,  but  promises 
also,  in  this  respect,  to  be  the  most  advantageous.  The  first  6,000  or  7,000 
feet  will  be  through  trachyte  and  trachytic  breccia,  which,  in  a  broad  semi- 
circular belt  of  prominent  hills,  swing  from  Dayton,  by  the  Sugarloaf,  to 
Washoe  valley.  Trachytic  breccia  may  easily  be  worked  by  the  pick,  yet  is 
ordinarily  solid  and  dry  enough  to  require  no  timbering.  An  idea  of  its 
excellent  qualities  for  tunneling  may  be  formed  from  the  fact  that,  in  Hun- 
g&ry  wine-cellars  hundreds  of  feet  in  length  are  with  preference  excavated  in 
this  kind  of  rock.  The  solid  trachyte  is  an  excellent  blasting-rock.  Its 
superior  qualities  have  caused  its  general  use  in  Washoe  for  building  mate- 
rial; it  was  as  such  applied  in  the  construction  of  the  solid  masonry  of  the 
Gould  and  Curry  mill.  With  the  use  of  the  drilling  machine  of  Mount  Cenis, 
speedy  work  will  be  made  in  this  rock.  The  next  2,500  feet  will,  to  all 
probability,  exhibit  a  great  variety  of  rock,  some  of  which  will  be  rather 
hard.  The  following  10,000  feet  to  the  cutting  of  the  vein  will  most  likel}'' 
consist  of  the  same  material  as  is  traversed  by  the  numerous  tunnels  which 
lead  at  present  to  the  Comstock  vein.  This  rock  (trachytic  greenstone)  would 
offer  some  obstacles  if  it  were  in  an  undecomposed  state;  but  from  the  gen- 
eral nature  of  its  decomposition,  which  evidently  was  formed  from  below  by 
ascending  steam  and  vapors  during  a  time  of  volcanic  action,  we  believe  we 
are  justified  in  the  conclusion,  that  it  will  be  found  for  the  entire  length  of 
10,000  feet  of  the  same  rotten  nature  as  in  the  shallow  tunnels  at  present  in 
existence,  and  it  may  ha?e  to  be  timbered  the  whole  distance," 

General,  do  you  indorse  generally  what  the  Baron  states 
here? 

A.  Scarcely. 

Q.  In  what  points  do  you  difter  with  him? 

A.  I  think  that  the  idea  expressed  by  the  commission 
will  explain  my  views  more  clearly  than  anything  else. 

Q.  Will  you  take  this  statement,  and  point  out  where 
you  don't  entirely  agree  to  it? 

A.  If  it  would  suit  as  well,  I  would  muph  rather  give 
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my  own  statement  than  correct  his.  I  think  I  could  do  it 
much  more  satisfactorily  to  myself. 

Q.  Would  you  consider  the  statement,  as  given  here, 
correct,  in  regard  to  the  facility  with  which  these  rocks  are 
worked  ? 

A.  All  these  rocks  are  worked  with  great  facility,  com- 
pared with  rocks  in  this  section  of  the  country.  We  have 
no  reason  to  think  that  any  other  rocks  will  be  found  than 
those  of  which  we  have  several  specimens;  but  in  ^vhat 
proportions  they  will  occur,  it  is  quite  impossible  to  say. 

Q.  Simple  guess-work. 

A.  That  is  simple  guess-work.  That  has  been  already 
proved  by  the  progress  of  the  tunnel.  The  surface  indica- 
tions do  not  show  the  exact  character  of  the  rock  that  will 
be  found  on  the  line  of  the  tunnel  level.  You  will  find  a 
character  of  rock  there  of  which  there  are  no  surface  indi- 
cations. ]N"o  rocks  have  been  found  so  far. which  we  had 
not  a  right  to  expect  on  the  line.  The  general  character 
of  the  rock  is  easy  of  working. 

Mr.  SuTRO.  There  are  va^rieties,  but  still  the  general  char- 
acteristics are  favorable  for  tunneling? 

A.  Yes,  very  favorable. 

Q.  It  is  soft  enough  to  work  with  a  pick  where  it  wants 
support,  and  where  it  requires  blasting  it  will  stand  up  of 
itself? 

A.  I  don't  think  where  it  wants  blasting  it  will  always 
stand  up  for  itself 

Q.  'Not  always;  but  it  will  in  some  instances? 

A.  Some  character  of  rock  will,  and  some  will  not. 

Q.  What  is  the  usual  mode  of  constructing  a  tunnel? 
Isn't  there  generally  a  drift  ahead  of  the  general  work? 

A.  It  is  done  in  a  variety  of  ways,  all  depending  entirely 
upon  the  judgment  of  the  controller. 

Q.  In  constructing  the  Hoosac  tunnel,  do  they  not  drive 
a  head  drift  first? 

A.  They  are  driving  their  head  drift  the  whole  width  of 
the  tunnel. 

Q.  But  not  the  whole  height? 
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/      A.  ISTot  the  whole  height.    They  take  it  off  from  the'to^- 
afterwards.     Many   prefer  just   the   reverse   proceeding; 
others  prefer  running  in  a  drift  on  the  side. 

Mr.  StJNDEELAND.  "Well,  the  Mount  Cenis  was  iieai*  the  ' 
whole  size,  was  it  not? 

A.  I  think  not.  It  took  them  some  time  to  finish  it  after 
they  got  through.  ' ' ^■*''''  l>-^'^»^q 

'  Q.  Wasn^t  there  a  machine  the  whole  size  of  the  tunnel?' 

A.  "No,  sir.  It  was  driven  by  independent  groups  o€ 
drills.  '•'* 

Q.  All  fastene^i  in  the  face  of  a  machine?  It  w^s  a  full- 
sized  machine? 

A.  1^0.  There  were  several;  and  it  was  the  same  in  the 
Hoosac  tunnel.  There  were  several  pipes  led  off  from  the 
main  pipe  that  brought  in  the  compressed  air  to  these  sets 
of  machines  and  drove  the  separate  ones.  v 

^Ir.  SuTRO.  General,  I  will  exhibit  to  you  now  some 
drawings  of  the  Mount  Cenis  tunnel,  published  by  the  Ital- 
ian government,  the  official  report  on  the  work.  This  (in- 
dicating on  draught)  shows  the  header  of  the  work.  Here 
is  a  cross-section  showing  a  portion  of  the  tunnel.  That 
is  a  drift.  Here  it  gives  the  size  of  the  drift.  According 
to  this  they  first  made  a  small  tunnel  there? 

A.  Yes,  they  kept  it  on  a  little  ahead  of  the  other. 

Q.  Well,  isn't  that  the  usual  way  of  making  tunnels^  to 
make  a  drift  first?  .       '  '     '' 

A.  It  generally  amounts  to  that,  for  they  blow  out  a  cer- 
tain part  of  it  in  order  to  relieve  the  pressure.  A  few 
holes  are  charged  first,  even  when  they  run  a  full  head. 

Mr.  SiiOBER.  The  object  of  running  a  drift  is  to  give  a 
large  working  face  after  it  is  completed? 

A. 'Yes,  sir. 

Mr.  SuTRO.  In  making  the  Sutro  tunnel.  General,  would 
you  consider  it  wise  or  judicious  to  stop  work  on  that  drift 
at  the  present  time,  in  order  to  widen  out  the  tunnel,  or 
would  you  not  consider  it  wiser  to  wait  till  we  make  a  con- 
nection with  the  first  shaft  and  then. widen  out? 
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A.  They  might  go  on  together.  You  make  more  rapid 
progress  simply  by  carrying  on  the  heading. 

Q.  By  getting  our  drift  in,  as  rapidly  as  possible  we 
will  make  the  connection  with  the  first  shaft  much  sooner 
than  we  will  from  the  deepest  shaft;  consequently  we  will 
have  ample  time  to  widen  out  these  first  sections  while  the 
(Connections  from  the  deep  shafts  are  being  made.  Would 
it  not  be  economy  not  to  trouble  ourselves  now  about 
widening  out  the  tunnel,  but  to  wait  a  connection  from  the 
first  shaft,  and  then  proceed  from  the  first  shaft  onward, 
and  then  from  that  time  go  on  and  widen  out  the  first  sec- 
tion?    Would  it  not  be  an  economy  of  time? 

A.  1  don't  see  that  it  would,  necessarily.  It  might  be. 
It  would  depead  entirely  upon  the  rapidity  with  which  you 
remove  the  remaining  portion,  and,  what  is  very  import- 
ant, get  that  vast  amckint  of  debris  to  the  mouth  of  the 
tunnel.     I  shouldn't  like  to  give  an  opinion. 

Q.  Would  it  not  hamper  our  progress  by  going;  on  blast- 
ing now,  without  a  connection  with  the  surface  ?  Wouldn't 
it  hamper  our  progress  by  blasting  between  the  mouth  of 
the  tunnel  and  where  the  men  are  at  work  now,  in  break- 
ing up  the  air  pipes  and  interfering  with  things  generally? 

A.  Unless  you  had  these  air-pipes  protected  it  wo.uld 
break  them. 

Q.  Would  it  be  possible  to  have  them  protected  where 
you  are  blasting  all  along  the  line  ? 

A.  I  should  think  it  would. 

Q.  Wouldn't  it  be  wiser  to  proceed  with  our  drift  and 
then  widen  out  the  tunnel  ?, 

.  A.  Possibly  it  might.  I  should  want  to  give  the  matter 
more  consideration  than  I  have  in  order  to  answer  the 
question. 

Q.  What  I  want  to  get  at  is,  will  we  not  complete  our 
tunnel  quicker  by  pushing  in  our  drift,  or  "header,"  as  it 
is  called,  as  fast  as  we  can ;  and,  after  we  make  a  connec- 
tion with  the  first  shaft,  when  we  are  no  longer  troubled 
to  supply  the  men  with  fiir,  widen  out  the  first  section,  ex- 
tending from  the  mouth  ;of  the  tunnel  to  the  shaft? 
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A.  The  drift  should  be  pushed  as  rapidly  as  possible,  of 
course.  You  cannot  get  ahead  of  your  drift,  that  is  cer- 
tain. But  by  the  use  of  compressed  air  you  get  rid  of  a 
great  deal  of  that  trouble  of  want  of  ventilation.  One  ad- 
vantage of  the  use  of  compressed  air  is,  that  at  every  move- 
ment of  the  machine  a  certain  amount  of  fresh  air ds  given 
out. 

Q.  You  don't  get  at  my  question,  General.  I  will  make 
it  still  plainer.  In  sinking  the  deepest  shaft,  it  will  take 
the  longest  time  to  get  that  shaft  down  and  make  the  con- 
nections  from  the  bottom  ? 

A.  Undoubtedly. 

Q.  I^ow,  the  first  shaft  nearest  the  mouth  of  the  tunnel 
is  only  500  feet  deep,  while  the  deepest  shaft  is  1,500  feet. 
After  we  get  the  first  shaft  down  and  get  the  connection 
with  the  mouth  of  the  tunnel,  wouldn't  we  have  a  great 
deal  of  time  to  spare  between  that  time  and  the  getting 
down  of  the  deepest  shaft,  and  making  its  connection  ? 

A.  There  would  be  some  time,  undoubtedly. 

Q.  Well,  couldn't  that  time  be  employed  more  profitably 
in  widening  out  the  tunnel  than  doing  it  now,  and  ham- 
pering the  men  in  some  degree  in  their  work  in  the  drift? 

A.  Yes ;  to  the  extent  of  that  amount  of  time  that  you 
have  to  spare,  undoubtedly. 

Q.  Well,  would  you  consider  that  the  diiFerence  in  get- 
ting down  1,500  feet  in  one  instance  and  only  500  feet  in 
the  other  would  give  sufl3.cient  time  to  widen  out  the  first 
section  of  the  tunnel  ? 

A.  I  should  think  it  would. 

Q.  Cannot  you  employ  almost  as  many  men  as  you  please 
in  widening  out  ? 

A.  You  can  employ  just  as  many  men  as  can  work  to 
advantage. 

Q.  Well,  you  can  employ  them  every  two  or  three  or  four 
hundred  feet.  You  can  put  in  a  gang  of  men  every  short 
distance  in  widening  out  ? 

A.  That  certainly  might  be  done. 

Q.  You  hadn't  thought  of  that? 
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A.  I  had  supposed  it  could  be  done  at  the  two  ends. 

Q.  It  has  been  our  original  plan  to  proceed  in  the  way  I 
have  described,  and  then  widen  out  the  tunnel  from  the 
mouth  and  from  the  bottom  of  the  first  shaft,  while  we  are 
progressing  with  our  drift  beyond. 

Mr.  SiiOBER.  What  is  the  distance  from  the  mouth  of 
the  tunnel  to  the  bottom  of  the  first  shaft? 

Mr.  SuTRO.  It  is  a  mile.  In  regard  to  the  enlargement 
of  the  tunnel,  Mr.  Carlyle  states  as  follows : 

"  On  the  basis  that  the  shafts  could  be  sunk  at  the  rate  of  4  feet  per  day,  and 
the  preliminary  tunnels  run  at  the  rate  of  5  feet  per  day  in  each  direction, 
the  followiug  table  will  show  the  time  it  will  take  to  sink  the  shafts  and 
make  their  connections  with  one  another,  or  with  the  mouth  of  the  tunnel  : 
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"The  last  column  will  give  the  number  of  days  during  which  the  machin- 
ery will  be  used  on  the  different  shafts  for  pumping  and  hoisting  purposes; 
and  the  last  figures  in  that  column  will  give  the  total  number  of  days  it  will 
take  to  finish  the  whole  of  the  work  up  to  the  connection  between  shaft  Nq. 
3  and  shaft  No.  4,  namely,  815  days.  The  balance  of  the  work  on  that  sec- 
tion will  consist  of  the  enlargement  of  that  preliminary  tunnel  from  the  con- 
nection to  the  Comstock  lode.  This  can  be  very  quickly  done,  as  a  great 
number  of  men  can  be  worked  on  the  face;  however,  the  time  that  it  will 
take  will  have  to  be  added  to  815  days,  in  order  to  get  the  whole  time  that 
it  will  take  to  put  the  tunnel  through  to  the  Comstock  lode,  full  size  and  work- 
ing order.  I  have  had  several  estimates  made  by  intelligent  miners  on  this 
portion  of  the  work,  and,  in  their  opinion,  they  think  such  simple  work  could 
be  performed  at  a  rate  o(  40  feet  per  day.  This  is  an  everage,  and  not  the 
result  of  any  of  the  estimates  simply;  so  I  will  use  it  as  a  safe  estimate. 
This  distance  to  be  traversed  will  be  4,618  feet" ' 

He  is  now  speaking  of  the  last  section. 

'•  which,  divided  by  40  feet  per  day,  is  equal  to  116  days  nearly  for  the 

whole  time;  so  that  116,  plus  815,  is  equal  to  931  days,  which  is  the  time  it 
will  take  to  put  the  tunnel  through  to  the  Comstock  lode  in  a  complete  state." 

He  speaks  here  simply  of  hand  labor.  He  don't  bring 
machinery  into  account.    If  there  were  a  large  water  power 
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at  the  mouth  of  the  tunnel,  do  you  see  any  obritacle  in  com- 
pressing air  for  the  running  of  drills  in  the  mines? 

A.  !N"one  at  all. 

Q.  In  a  distance  of  four  miles  from  the  mouth  of  the 
tunnel  to  the  Oomstock  lode,  or  say  even  six  miles,  do  you 
see  none  ? 

A.  'None. 

Q.  And  you  would  consider  the  employment  of  diamond 
drills  in  all  these  mining  operations  as  greatly  advantage- 
ous? 

A.  I  certainly  should. 

Q.  Then,  by  using  water  power  at  the  mouth  of  the  tun- 
nel, a  great  deal  more  rapid  progress  could  be  made  in  the 
prospecting  operations  and  in  the  mining  operations  proper 
on  the  Comstock  lode? 

A.  Unquestionably.  I  advised  the  superintendents  of 
these  mines  to  examine  into  the  subject. 

Q.  Do  you  see  any  difficulty  in  carrying  in  compressed 
air  to  the  point  of  intersection  of  the  tunnel  with  the  Com- 
stock lode,  and  using  it  there  as  a  power  to  raise  ore  and 
pump  water  ? 

A.  None.  I  would  remark,  although  I  do  not  know 
whether  it  is  proper  evidence,  that  the  Government,  at 
Rock  Island,  where  it  is  establishing  its  great  arsenal,  pro- 
poses to  use  compressed  air  entirely  as  its  power.  The  air 
is  compressed  entirely  by  water  power,  and  the  pipes  for 
this  air  are  to  be  laid  to  all  the  works  all  over  the  island. 

Q.  Don't  you  think.  General,  that  the  day  is  not  far  dis- 
tant when  the  great  water  powers  of  the  country  and  in 
the  mountains  will  be  economized,  for  the  purpose  of  com- 
pressing air  to  be  carried  into  the  cities  ? 

A.  That  thing  has  been  proposed.     I  think  it  is  possible. 

Q.  I  think  it  will  be  done.  It  is  one  of  those  problems 
which  will  be  solved. 

A.  There  is  no  impossibility  in  connection  with  it. 

Q.  There  are  millions  and  millions  of  horsepower  run- 

'  ning  to  waste.     Now,  General,  I  want  to  ask  you  a  few 

questions  about  the  quantity  of  water  in  the  Comstock 
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lode.  You  state  in  your  report  that  you  had  arrived  at 
the  cost  of  pumping  on  the  Comstock  by  taking  the  esti- 
mates of  superintendents  over  there  and  averagmg  them. 
But,  to  be  more  accurate,  I  will  read  what  you,stJ^tie  aJ)out 
it:  ■  (>';'..'V..,(  I 

"  By  reference  to  the  statements  of  the  Buperintendents.  appended  to  this 
report,  it  will  be  seen  that  the  cost  of  pumping  for  all  the  mines  did  not, 
probably,  exceed  $150,000  for  the  past  year,  and  that  in  some  of  them  there 
was  no  water  at  all.  This  sum  exceeds  that  arrived  at  by  the  co.mmission — 
viz,  $124,674— which  was  obtained  by  taking  the  costs  as  given  for  the 
mines,  so  far  as  reported,  and  estimating  for  the  others," 

You  state  here  distinctly  that  you  have  taken  the  figures 
furnished  by  the  .superintendents,  and  have  based  your 
calculations  upon  them  ? 

A.  That  calculation  of  ^124,000  is  based  upon  the 
information  received  from  certain  superintendents  of  what 
professes  to  be  their  actual  expenditure  for  pumping  for 
one  year.  For  the  other  mines  we  got  as  near  as  we  could 
the  relative  quantity  of  water,  and  by  giving  a  proportional 
sum  as  the  cost  for  those  mines  from  which  we  got  no  re- 
port, we  deducted  that  $124,000  as  an  approximation. 

Q.  Do  you  think.  General,  or  do  you  know,  that  there 
had  been  some  very  dry  seasons  preceding  the  summer 
you  were  over  there  ? 

A.  It  was  stated  to  us  that  there  had  been  two  or  three 
very  dry  seasons. 

Q.  General  Day  states,  in  his  report  about  the  water  power 
in  Carson  river,  that  the  monthly  average  of  the  flow  in 
Carson  river,  with  a  rate  of  4  miles  per  hour,  was  508 y\% 
square  feet;  and  then  he  goes  on  to  state  for  the  months 
of  August,  September,  and  October: 

"Up  to  the  present  time  the  flow  has  been  only  25  cubic ieet,  on  a  grade 
of  ten  feet  to  a  mile." 

That  is  during  the  time  you  were  there  last  year — 
1871;  consequently  the  flow  of  water  in  the  river  was 
one-twentieth  only  of  what  it  usually  was.  Hadn't  the  river 
gone  down  to  a  very  low  stage  when  you  were  there?  , 

A.  It  had. 

Q.  So  much  so  that  the  mills  had  to  stop? 

A.  In  part. 
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Q.  Well,  didn't  you  observe  that  the  whole  country  was 
parched,  and  even  springs  were  dried  up  which  were  re- 
ported to  have  flowed  always? 

A.  The  country  certainly  had  a  parched  appearance,  and 
I  have  no  reason  to  doubt  that  it  was  much  dryer  than  the 
average  at  that  particular  season  of  the  year.  I  couldn't 
give  a  more  definite  answer,  however. 

Q.  You  would  consider  that  there  was  a  great  deal  less 
water  at  that  time  than  there  would  be  ordinarily? 

A.  Certainly;  less  than  the  average.  It  was  stated  to 
us  by  the  superintendent  of  the  Rocky  Point  mill,  that  the 
day  we  were  there  the  water  had  reached  the  lowest  stage 
of  the  year  before,  and  that  he  didn't  anticipate  any  par- 
ticular fall  below  the  point  which  it  had  reached,  during 
the  remainder  of  the  year. 

Q.  Wh'fere  does  the  water  come  from  which  you  find  in 
going  down  into  the  earth  ? 

A.  It  comes  from  the  melting  of  the  snows. 

Q.  And  rains  ? 

A.  Yes,  from  what  rains  they  have,  but  mostly  from  the 
melting  of  snows. 

Q.  In  other  words,  you  find  that  the  water  which  is 
found  in  penetrating  the  crust  of  the  earth  is  derived  from 
the  surface  ? 

A.  All  comes  down  from  the  surface. 

Q.  is  there  any  limit  to  the  depth  that  that  water  would 
penetrate  ?  Would  it  get  any  further  than  where  it  is  con- 
verted into  steam  ? 

A.  No. 

Q.  Wouldn't  that  be  a  limit? 

A.  That  would  be  a  limit,  if  it  would  reach  that  point. 

Q.  The  water  would  penetrate  down  in  the  crust  of  the 
earth  to  a  great  depth,  and  the  point  at  which  it  would  be 
converted  into  steam  would  be  the  limit? 

A.  I  cannot  say  that  it  might  not  penetrate  as  far,  but  I 
don't  believe  it  does. 

Q.  Where  do  you  think  hot  springs  come  from  ?    Don't 
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you  think  they  come  from  that  depth  where  water  is  con- 
verted into  steam? 

A.  I  haven't  any  very  well-defined  opinion  on  that  sub- 
ject. 

Q.  Water  boils  at  212°? 

A.  Fahrenheit. 

Q.  In  some  places  it  boils  at  less? 

A.  That  depends  upon  the  pressure  of  the  atmosphere, 
of  course.     It  will  boil  at  less  at  Virginia  City. 

Q.  But  lower  down  in  the  earth  it  will  probably  take 

A.  At  the  level  of  the  sea  it  would  be  212°  ? 

Q.  But  at  the  depth  of  three  miles  in  the  earth  it  would 
take  more  degrees  to  boil  water  than  on  the  top  of  the 
mountain  ? 

A.  I  should  question  it  very  much. 

Q.  If  you  were  to  go  down  a  mile  into  the  eaif  th  it  would 
take  230°  or  240  degrees  to  boil  water.  If  you  go  on  the 
top  of  a  mountain  it  will  boil  at  180°.  It  depends  upon 
the  density  of  the  atmosphere. 

A.  If  the  atmosphere  continued  down  to  that  point  it 
would  undoubtedly  be  as  you  say. 

Q.  Well,  now  J  the  source  of  water  being  melting  of 
snows  and  rain,  would  there  not  be  a  great  deal  less  water 
at  the  end  of  two  or  three  dry  seasons  than  there  would  be 
after  a  wet  season  ? 

A.  I  should  certainly  suppose  so. 

Q.  How  many  deep  shafts  are  there  in  the  Comstock 
lode — verj^  deep  ones?  Let  me  commence  at  one  end,  the 
shafts  running  down  over  800  feet.    There's  the  Ophir  ? 

A.  Yes. 

Q.  ^ext  the  Virginia  Consolidated  ? 

A.  That  is  down  about  500  feet.     It  is  going  down. 

Q.  Next  is  the  Gould  and  Curry  ? 

A.  Down  1,300  or  1,400  feet. 

Q.  Then  there  is  the  Savage  ? 

A.  That's  a  deep  one  also. 

Q.  The  Hale  and  l^orcross? 

A.  Yes,  deep. 
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Q.  Then  the  Chollar  Potosi? 

A.  Tluit  is  stopped. 

Q.  It's  down  1,200  feet? 

A.  Yes;  it's  filled  with  water. 
,  Q.  Then  there  comes  the  Bullion? 

A.  That's  a  deep  shaft. 

Q.  ISText  is  the  Empire  and  Imperial? 

A.  Yes,  sir. 

Q.  Next  is  the  Yellow  Jacket  ? 

A.  Deep;  yes,  sir. 

Q.  Next  is  the  Crown  Point  ?  These  are  deep  shafts' 
that  I  am  talking  about? 

A.  Yes,  the  Crown  Point  and  the  Kentuck. 

Q.  Next  is  the  Belcher? 

A.  There's  the  Belcher. 

Q.  AndHhe  Overman  ? 

A.  Yes,  sir.  In  the  Choller  Potosi  they  carried  down 
their  shaft  until  they  gave  up  all  idea  of  going  down  far- 
ther. They  are  working  entirely  upon  the  upper  levels. 
They  fancied  that  the  two  walls  of  the  fissure  came  together 
where  they  were.     They  don't  propose  to  go  any  farther. 

Q.  Why  don't  they.  General? 

A.  I  was  so  informed  by  the  superintendent.  He  be- 
lieves that  the  eastern  and  western  walls  of  the  fissure  have 
come  together  at  that  point,  and  he  don't  think  there  is 
any  use  of  pursuing  it  farther. 

Q.  He  did  believe  so;  but  do  you  think  he  believes  so 
now,  after  this  strike  at  the  Savage? 

A.  I  don't  know,  but  it  would  take  a  good  deal  to  move 
him. 

Q.  Don't  you  think  it  would,  move  him  to  think  his 
neighbor  had  found  pretty  rich  ore  far  down  ? 

A.  He  is  a  man  that  it  would  take  a  good  deal  to  move 
in  his  opinion. 

Q.  General,  we  were  shown  some  figures  here  a  few 
evenings  ago  in  regard  to  the  quantity  of  water  in  the 
Ophir  mine.  On  page  30,  Mr.  Day  states  that  in  June, 
1870,  he  had  18  inches  of  water,  which  came  down  in  May, 
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1871,  to  7  inches ;  and  he  says  the  flow  of  water,  Septem- 
ber 10,  1871,  was  5  inches. 

A.  That  is  a  diminution  of  2  inches  between  May  and 
September  10. 

Q.  When  you  were  there,  General,  were  they  not  sink- 
ing the  Ophir  shaft  in  country  rock? 

A.  They  were. 

Q.  Outside  of  the  vein  ? 

A.  Yes,  sir. 

Q.  In  sinking  a  shaft,  then,  and  going  into  the  vein  from 
a  drift,  do  they  not  cut  the  great  bodies  of  water  in  pierc- 
ing the  clay  of  the  vein. 

A.  They  sometimes  do,  and  that  is  the  source  of  their 
water. 

Q.  Well,  now,  in  the  Ophir  shaft  they  had  extended  a 
drift  at  the  700-foot  level  into  the  vein.  He  states  that  in 
his  report.  When  they  cut  that  drift  into  the  vein  and  cut'/ 
through  the  clay,  they  tapped  an  increased  body  of  water, '' 
which  kept  them  pumping  for  some  time.  Would  you  con- 
sider that  5  inches  which  he  gives  here  is  a  ftiir  average  of 
the  water  in  that  mine? 

A.  I  consider  that  the  flow  of  water  on  September  10 
was  5  inches. 

Q.  But  after  they  had  teen  pumping  for  a  long  time,  as 
he  states  himself,  they  had  come  down  from  18  inches  to 
7.  In  going  down  1,300  or  1,400  feet  and  cutting  into  the 
vein  again,  woulcfn't  you  consider  it  probable  that  they 
would  get  another  large  body  of  water  ? 

A.  I  should  consider  it  very  possible. 

Q.  Wouldn't  you  consider  it  very  probable  ? 

A.  Well,  I  don't  think  I  would  be  justified  in  saying 
that.     I  think  it  likely  enough.  >     * 

Q.  Do  you  know  how  many  gallons  5  miner's  inches  of 
water  make  ? 

A.  I  don't  know;  but  I  can  calculate  it. 

Q.  We  will  assume  that  this  rule  is  correct,  which  is  put 
down  by  the  mining  engineers,  and  taken  as  a  basis  of  their 
calculations. 
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A.  It  is  a  well-recognized  authority. 

Q.  I  will  repeat  it.  The  rule  which  is  given  is  as  follows : 

•'  A  miner's  inch  is  a  body  of  water  336  feet  long  and  one  inch  square, 
which  passes  through  an  orifice  one  inch  square,  under  a  pressure  of  six 
inches,  measured  from  the  centre,  of  the  orifice,  per  minute " 

-or  145,«o«o  l^s.,  or  174,054  United  States  standard  gal- 


Ions,  or  20,333  cubic  feet. 

A.  By  multiplying  the  cubic  feet  by  7 J  you  will  get  it 
very  near. 

Mr.  Sunderland.  I  have  never  seen  any  miner's  meas- 
urement on  the  Comstock. 

A.  They  have  what  they  call  the  miner's  measurement. 

Q.  I  know  it;  but  I  have  never  seen  it. 
'A.  All  water  is  sold  by  the  Water  company  at  that. 

Mr.  SuTRO.  Mr.  Day  states  that  these  are  miner's  inches 
very  distinctly.  Isn't  this  the  rule  ?  There  are  17i'*o  gal- 
lons per  minute.  The  Imperial  gallon  is  stated  in  the 
books  at  8jYo  lbs.  That  5  inches  in  the  Ophir  mine  give 
87  gallons  per  minute,  or  5,220  gallons  per  hour,  or  125,280 
ia  24  hours,  equal  to  944,835  lbs.,  equal  to  472jVo  tons; 
472  tons  of  water  for  every  24  hours. 

A.  That  is  all  a  matter  of  calculation. 

Q.  Those  figures  I  submit  are  correct ;  472  tons  of  water 
in  the  Ophir  mine  two  months  after  you  were  there,  at  the 
very  end  of  these  dry  seasons. 

A.  That  is  September  10. 

Q.  Yes,  September  10.  The  average  of  his  statement 
from  June,  1870,  to  June,  1871,  gives  1,005  tons  of  water  for 
every  24  hours  in  the  year.  The  greatest  amount  of  water 
which  was  taken  out  in  June,  1870,  18  inches,  is  equal  to 
1,700  tons  a  day.  That's  the  Ophir  mine.  In  the  Gould  and 
Curry  mine  the  water  is  stated  at  3,500  gallons,  equal  to 
350  tons  per  day.  Kow,  we  have  two  deep  shafts  here  that 
will  give  us  an  average,  taking  the  lowest  stage  at  the  end 
of  these  dry  seasons,  at  411  tons  for  every  24  hours.  'Now, 
would  you  consider  that  every  thousand  feet  in  length  of 
the  Comstock  lode  would  give  almost  a  similar  average  of 
411  tons? 
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A.  I  should  think  that  would  be  beyond  the  average. 
Some  of  the  mines  are  entirely  dry. 

Q.   Which  ones? 

A.  The  Bullion. 

Q.  That  is  only  one.     What  others? 

A.  The  Yellow.  Jacket  has  very  little.    The  Crown  Point. 

Q.  I  beg  voar  pardon;  doesn't  the  water  from  the  Yel- 
low Jacket  now  into  the  Crown  Point? 

A.  One  is  doing  the  pumping  for  the  other,  and  for  the 
Kentuck  also. 

Q.  The  Crown  Point  is  doing  the  pumping.  They  had 
the  deepest  shaft  when  you  were  there  ? 

A.  Well,  perhaps  so. 

Q.  You  say  the  Crown  Point  don't  pump  a  great  deal  I 

A.  Very  little. 

Q.  ]N"ow,  allow  ttie  to  call  your  attention  to  a  telegram. 
You  see  the  evidences  of  the  wet  season  are  already  showing 
themselves :  in  January  we  had  a  good  deal  of  rain  out  there. 
The  superintendent  of  the  Crown  Point  telegraphed  on  the 
7th  of  January  to  the  San  Francisco  office: 

"  On  the  1,300  level  nothing  is  being  done,  and  nothing  will  be  done  until 
the  water  is  drained  off,  which  will  probably  take  three  weeks." 

•Here  is  a  statement  made  in  the  Daily  Stock  Report  of 

February  19,  1872,  the  very  latest  paper  that'has  arrived 

here: 

•'  Belcher  Mine. — The  north  winze  is  down  25  feet  below  1,200-foot  level, 
and. they  have  struck  water,  and  been  compelled  to  suspend  working  it." 

That  is  in  the  Belcher  mine? 

A.  Yes.. 

Q.  When  you  were  over  there,  was  there  much  water  in 
the  Savage  mine?  A>« 

A.  Yes. 

Q.  Were  they  not  drowned  out  both  there  and  in  the 
Hale  and  [N'orcross? 

A.  They  were.  ,    ■  .j^/.t 

Q.  N"ow,  taking  all  these  facts  into  consideration,  and 
arriving  at  a  fair  average  in  the  quantity  of  water,  would 
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you  consirler  411  tons  too  high  an  estimate  for  an  ordinary 
year  for  every  thousand  feet  on  the  lode? 

A.  I  couldn't  give  an  answer  to  the  question  in  the  shape 
in  which  it  is  put  at  all,  because  I  do  not  accept  that  num- 
ber of  tons.  I  shoilld  require  to  figure  it  in  order  to  give 
an  answer. 

Q.  General,  supposing  that  the  411  tons  are  correct — the 
average  between  the  Ophir  mine  and  the  Gould  and 
Ciirry — would  you  consider  that  too  high  an  estimate'  as  an 
average  for  every  thousand  feet  upon  the  lode? 

A.  As  tlie  mines  existed  when  we  were  there,  I  should 
consider  it  too  high  an  average. 

Q.  If  you  were  to  take  the  average  of  wet  and  dry  sea- 
sons, would  you  consider  that  too  high? 

A.  I  cannot  take  the  average  of  a  matter  with  which  I 
am  not  acquainted.  All  I  know  in  reference  to  the  mines, 
so  far  as  regards  their  wetness  or  dryness,  is  from  what  I 
saw  of  them  while  we  were  there  and  from  what  has  been 
stated  by  the  superintendents  in  their  reports. 

Q.  Then,  taking  ""the  time  that  you  were  over  there, 
what  would  you  consider  at  the  time  a  fair  average  fpv 
every  thousand  feet  on  the  Comstock  lode,  taking  it  to  be 
correct  that  the  average  between  the  Gould  and  Curry  and 
the  Ophir  was  411  tons? 

A.  I  am  not  prepared  to  answer  the  question. 

Q.  You  can't  answer  that  question  any  more  absolutely 
than  you  did  by  taking  as  a  basis  the  statements  of  these 
superintendents  and  averaging  from  these? 

A.  I  can,  because,  we  got  that  up  at  the  time. 

Q.  You  say  you  have  estimated  for  the  Others  ? 

A.  Estimated  for  the  others  in  the  shape  of  cost. 

Q.  I^ow,  I  want  you  to  estimate,  as  far  as  you  can,  the 
proportion  for  every  thousand  feet  of  the  Comstock  lode, 
taking  as  a  basis  the  average  which  I  have  here  given  be- 
tween the  Ophir  mine  and  the  Gould  and  Curry  mine  of 
411  tons  a  day. 

A.  It  would  take  me  some  time  to  make  the  calculation 
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before  I  can  answer  the  question.  I  would  prefer  to  bring 
it  here  to-morrow,  but  I  could  do  it  this  evening. 

Q.  Well,  make  a  fair  average. 

A.  I  shall  make  no  average  without  a  calculation. 

Mr.  Sunderland.  Bring  it  in  to-morrow. 

Mr.  Wright.  I  will  take  the  cost.  That  is  the  only  way 
in  which  I  can  arrive  at  it.  I  must  take  the  sum  of  the 
two  amounts  that  were  pumped  from  these  mines,  and  the 
cost  of  pumping  in  that  way. 

Mr.  SuTRO.  In  that  case  you  would  take  for  granted  as 
correct  what  these  superintendents  stated  to  you? 

Mr.  Wright.  Most  undoubtedly  I  should. 

Q.  I  don't  believe  those  statements  have  been  fully  given 
to  you.  I  don't  believe  they  have  been  given  in  a  manner 
to  enable  you  to  arrive  at  a  correct  conclusion.  lN"ow,  I 
want  to  get  your  general  opinion  as  to  the  quantity  of  water 
that  will  probably  be  encountered  on  the  whole  Comstock 
lode,  taking  every  thousand  feet  from  one  end  of  the  lode 
to  the  other,  aaid  taking  as  a  basis  the  two  mines  here.  It 
is  only  an  indefinite  opinion. 

A.  I  can  give  no  indefinite  answer.  I  have  no  opinion 
about  it  at  all. 

Q.  Would  you  consider  it  more  likely  that  they  would 
have  more  water  at  the  Gould  and  Curry  mine  than  at  the 
Chollar  Potosi  mine  at  the  same  depth? 

A.  I  have  no  reason  to  suppose  so. 

Q.  Have  you  any  more  reason  to  suppose  that  they  would 
have  any  more  water  there  than  at  the  Crown  Point? 

A.  I  think  they  had.     That  is  the  answer  to  the  question. 

Q.  How  much  more  at  that  time  ? 

A.  The  answer  is  very  indefinite,  but  I  think  three  times 
as  much.    I  don't  attach  any  value  to  it. 

Q.  It  is  simply  a  matter  of  opinion.  We  have  the  state- 
ments of  two  of  these  mines — the  Crown  Point  and  the 
Belcher— drowned  out  by  water. 

Mr.  Sunderland.  I  don't  know  where  it  comes  from. 

Mr.  SuTRO.  I  have  just  read  a  telegram.  It'is  stated  by 
the  superintendents. 

22 
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Mr.  Sunderland.  It  may  run  into  the  top  of  the  shaft.^^ 
Mr.  SuTRO.  JSTo,  sir.     It  says: 

"The  north  winze  is  down  25  feet  below  the  1,200-footlevel,  and  they  have 
struck  water,  and  been  compelled  to  suspend  working  it." 

Mr.  Sunderland.  I  have  got  an  account  from  the  Sav- 
age, Which  was  drowned  out  when  the  General  was  there, 
that  they  had  got  to  carry  water  1,400  or  1,500  feet  to 
assist  them  in  blasting. 

Mr.  SuTRO.  How  much  water  did  they  have  in  the  Sav- 
age while  you  were  there,  General  "Wright?  Were  they 
drowned  out? 

Mr.  Wright.  For  a  time  they  were. 

Q.  You  didn't  go  down  ? 

A.  Ko,  we  did  not. 

Q.  They  refused  to  let  you  go  down  ? 

A.  'No,  not  absolutely  refused. 

Q.  But  they  threw  obstacles  in  the  way? 

A.  The}'  were  pumping  there  as  hard  as  they  could. 

Q.  They  didn't  want  to  show  you  the  mine? 

A.  I  don't  think  that  was  it.  I  had  no  reason,  at  least, 
to  think  so.  They  had  struck  one' of  these  pockets,  and 
they  were  pumping  with  all  their  power. 

Q.  Supposing  there  were  22  deep  shafts  down  this  lode 
at  every  thousand  feet,  what  would  be  the  average? 

A.  I  haven't  the  information  which  would  enable  me  to 
answer  the  question. 

Q.  Well,  if  the  Comstock  lode  is  going  to  be  worked, 
they  will  have  to  have  a  great  number  of  shafts  down  ? 

A.  I  would  say  that  as  a  general  rule  the  water  decreased 
from  the  Opliirmineto  the  Divide,  and  increased  from  the 
Divide  to  the  Overman.  The  mines  that  are  near  the 
Divide — the  Bullion,  for  instance — would  be  absolutelj^  dry. 

Q.  Well,  then,  taking  that  as  a  basis,  wouldn't  it  be 
about  a  fair  average  to  take  say  25  per  cent,  less  than  what 
is  stated? 

A.  I  couldn't  answer  that  question.  I  have  no  data  with 
reference  to  it  whatever.  I  have  nothing  on  which  to  found 
an  opinion. 
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Q.  That  is  very  important. 

A.  That  may  be;  but  I  cannot  answer  a  question  upon 
which  I  have  no  information,  and  it  is  too  important  a 
question  to  be  simply  guessed  at. 

Q.  Supposing  there  were  bore-holes  let  down  from  these 
shafts,  after  the  tunnel  be  finished  and  connections  made, 
would  that  water  not  run  ofi^? 

A.  Certainly. 

Q.  Taking  472  tons  in  the  Ophir  mine  as  an  average  for 
other  mines,  would  it  not  be  an  immense  saving  to  the 
mine-owners  to  have  the  water  let  off  below  ? 

A.  It  would  be  a  saving. 

Q,  Wouldn't  it  save  all  the  cost  of  pumping  that  water  ? 

A.  It  would  save  just  the  cost  of  pumping  the  water. 

Mr.  Sunderland.  Less  the  value  of  the  water  when 
pumped? 

A.  Yes,  less  the  value  of  the  water  when  pumped. 

Mr.  SuTRO.  "Wouldn't  it  save  a  good  deal  else  besides 
pumping,  by  avoiding  the  difiiculties  of  working  in  water  ? 

A.  Something,  probably ;  but  I  saw  no  material  diffi- 
culties occasioned  by  the  water  in  the  working  of  the  mines. 
The  water  was  generally  pumped  out  with  great  ease  by 
the  machinery  they  had. 

Q.  Here  is  a  statement  by  the  present  superintendent  of 
the  Ophir  mine  at  Virginia  City.  He  gives  the  cost  of 
pumping  for  the  month  of  January,  1872,  at  $2,483  26,  and 
then  he  estimates  the  indirect  cost  of  the  raising  of  water 
for  the  month  of  January  at  $3,000. 

Mr.  Sunderland.  I  object  to  that  statement  being  con- 
sidered as  evidence. 

Mr.  SuTRO.  Have  you  any  doubt  that  it  is  a  statement 
made  by  the  superintendent  of  the  Ophir  mine  ? 

Mr.  Sunderland.  I  doubt  very  much  the  correctness  of 
that  statement. 

Mr.  SuTRo.  It  isn't  a  question  of  the  correctness  of  it 
now ;  it  is  a  question  ^^^hether  it  is  a  statement  of  the  super- 
intendent of  the  Ophir  company;  and  if  it  be  so,  it  is  as 
good  as  any  statement  we  have  had  introduced  here. 
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Mr.  Sunderland.  ITot  at  all. 

Mr.  SuTRO.  Supposing  this  statement  to  be  correct,  Gen- 
eral Wright,  that  it  costs  $3,000  per  month,  in  addition  to 
the  actual  cost  to  the  company,  in  which  is  included  all  the 
cost  of  pumping,  wouldn't  that  alter  your  figures  very 
considerably  ? 

Mr.  Wright.  I  pannot  say  that  it  would.  The  total 
cost  for  pumping  for  twelve  months  was  nearly  $30,000, 
or  $29,307  04.  N"ow,  it  is  very  well  known  that  the  amount 
of  water  in  one  month  differs  from  that  in  another.  I  don't 
think  there  is  anything  there  which  would  enable  me  to 
form  any  opinion  of  the  annual  cost  of  pumping  for  the 
mine.  If  that  is  to  be  taken  as  an  average  for  each  month; 
if  the  cost  as  stated  there  for  pumping  for  the  month  of 
January  were  to  obtain  for  all  the  months,  it  certainly 
would  change  my  opinion. 

Q.  Wouldn't  it  change  all  these  figures  if,  besides  the 
cost  of  pumping,  we  take  the  outside  cost,  and  add  that  to 
the  cost  ? 

A.  In  answer  to  that,  I  would  say,  that  I  understand  this 
outside  cost  to  be  embraced  in  what  is  given  by  the  superin- 
tendent of  the  Ophir  company. 

Q.  Well,  I  will  read  this  whole  statement  here,  in  order 
to  get  at  my  idea.     He  states  : 

"  Cost  of  pumping  for  month  of  January,  1872: 

Pitman's  wages $170  50 

One-half  of  engineer's  wages 311  00 

One-half  of  fireman's  wages 124  00 

Three-quarters  of  wood-hauler's  wages 93  00 

Three-quarters  amount  of  wood  consumed 1,410  00 

One-half  of  oil  and  tallow 11  25 

Interest  on  cost  of  pumping  machinery,  $36,351,  at  one  per  cent. 

per  month 363  51 

Total 2,483  28 

Total  cost  of  water  furnished  water  company 600  00 


Leaving  net  cost  for  January 1,883  26 

The  indirect  cost  of  raising  water  for  the  month  of  January  is  estimated 
,  $3,000." 

Mr.  Sunderland.  What  does  the  indirect  cost  consist  of? 
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Mr,  SuTRO.  He  doesn't  state.  The  indirect  cost  he  states 
is  §3,000. 
Mr.  Sunderland.  I  object  to  that. 
Mr.  SuTRO.  Well,  it  don't  matter  if  you  do  object.  Sup- 
posing this  to  be  correct,  General,  would  it  not  very  mate- 
rially alter  your  figures  on  the  whole  Gomstock  lode :  this 
cost  of  $1,883  26,  and  the  indirect  expenses  of  $3,000  in 
addition  ? 

Mr.  Wright.  In  answer  to  your  question  I  will  state, 
that  the  details  given  there  are  essentially  the  same  as 
those  given  here.  (Appendix  to  Eeport.)  That  $3,000  is 
certainly  not*to  be  added  to  the  $1,883  26. 

Mr.  SuTRO.  I  say  that  I  must  understand  that  that  $3,000 
is  to  be  added  to  the  statement  given  here. 

Mr.  Sunderland.  You  don't  suppose  that  statement  to 
be  correct,  General  ? 

Mr.  Wright.  He  has  taken  the  cost  of  three-fourths  of 
the  wages,  and  so  on  down,  the  same  items  that  are  given, 
here.  He  has  deducted  from  that  the  value  of  the  water 
sold,  and  he  gets  a  certain  result,  which  we  have  here,  as 
the  net  cost  of  raising  water  for  one  year,  $20,342.  ISTow, 
he  puts  on  for  the  month  of  January  $3,000  more,  that 
certainly  is  not  included  in  this.  I  don't  profess  to  under- 
stand it. 
Mr.  Sunderland.  I^obody  else. 

Mr.  Wright.  But,  if  that  be  correct,  it  should  be  added 
to  the  $1,883  26,  and  it  would  certainly  influence  the  esti- 
mate of  cost  of  pumping  on  the  Gomstock  lode. 

Mr.'SuTRO.  Do  you  think.  General,  that  the  mines  on 
the  Gomstock  lode  are  managed  entirely  in  the  interest  of 
the  stockholders? 

Mr.  Wright.  I  have  no  certain  means  of  knowing.  That 
was  not  a  part  of  the  investigation  with  which  we  were 
charged. 

Q.  What  do  you  know,  from  common  report? 
A.  I  would  like  to  ask  the  committee  if  that  is  a  fair 
question.     I  very  much  dislike  to  answer  questions  of  that 
nature. 
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Q.  It  is  probably  disagreeable  to  you  to  answer  that 
question,  but  at  the  same  time  it  is  impor^sant,  iu  view  of 
this  investigation,  to  know  whether  those  mines  are  man- 
aged as  some  banking  institutions  would  be  in  the  Eastern 
States,  or  reliable  corporations,  for  the  benefit  of  the  stock- 
holders. I  want  to  understand  whether  it  is  so,  or  whether 
they  manage  them  for  the  benefit  of  certain  parties  who 
have  the  control.  You  can  only  speak  by  general  report, 
and  I  want  you -to  say  what  you  have  heard.-  You  know 
what  everybody  there  is  talking  about. 

A.  Well,  if  that  is  a  question  that  the  committee  desire 
answered,  of  course  I  will  answer  it. 

Mr.  Sessions.  The  committee  has  been  very  liberal  with 
both  sides,  and  allowed  about  such  questions  to  be  asked 
as  the  parties  in  controversy  have  wished. 

Mr.  Sunderland.  I  have  been  objecting  so  long,  that  I 
don't  propose  to  object  to  anything  hereafter. 

Mr.  Sessions.  Both  sides  have  asked  questioosof  a  sim- 
ilar character.  * 

Mr.  SuTRO.  I  would  ask,  Mr.  Chairman,  that  General 
Wright  be  permitted  to  answer  that  question  froni  his  gen- 
eral knowledge  or  common  report. 

Mr.  Sessions.  If  he  has  heard  these  things  by  common 
report,  and  is  disposed  to  answer,  he  can  do  so. 

Mr.  Sunderland.  I  am  not  afraid  of  any  inquiry  that 
can  be  instituted. 

Mr.  Sutro.  I  will  read  from  the  Alt  a  California  of  Feb- 
ruary 16,  and  make  that  my  question.  "' 

Mr.  Wright.  I  can  answer  the  question  if  it  is  desired. 
I  simply  want  the  authority  of  the  committee.  It  is  putting 
me  in  a  false  position,  unless  I  am  required  by  the  commit- 
tee to  answer. 

Mr.  Sessions.  We  don't  require  it. 

Mr.  Wright.  Or  if  it  is  desirable,  or  anything  else,  that 
will  take  the  responsibility  off  of  me  of  willingly  giving 
what  I  have  heard.  I  have  no  objection  to  answering  the 
question  at  all,  other  than  I  would  like  to  have  the  respon- 
sibility of  it  taken  from  my  shoulders. 
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Mr.  Shobbr.  I  don't  understand  that  the  committee 
would  demand  an  answer;  but  the  investigation  thus  far 
has  been  characterized  by  a  great  deal  of  latitude. 

Mr.  Wright.  4f  it  is  in  any  way  desired  by  the  commit- 
tee, I  should  answer  it  without  any  hesitation. 

Mr.  SuTRO.  I  should  desire  that  the  question  be  an- 
swered. Questions  have  been  answered  like  it  a  dozen 
times  already. 

Mr.  Sunderland.  They  have  always  been  propounded 
by  Mr.  Sutro. 

Mr.  Sutro.  Mr.  Sunderland  has  proposed  similar  ques- 
tions before. 

Mr.  Sunderland.  E"ever.  , 

Mr.  Sutro.  Well,  I  would  ask,  Mr.  Chairman,  whether 
there  is  any  objection  by  the  committee? 

Mr.  Sunderland.  I  don't  object. 

Mr.  Sessions.  I  don't  see  that  there  is  any  objection. 

Mr.  Wright.  I  didn't  talk  with  people  enough  to  get 
the  ideas  of  the  majority. 

Mr.  Sutro.  Well,  what  is  your  opinion  of  the  opinion  of 
the  people  with  whom  you  talked  ? 

Mr.  Sessions.  What  would  be  regarded  as  the  public 
sentiment  there,  the  general  conviction  of  the  people? 

Mr.  Wright.  I  think  the  general  opinion,  so  far  as  I  had 
occasion  to  ascertain,  is,  that  the  mines  are  not  managed 
exclusively  in  the  interests  of  the  stockholders.  I  do  not 
give  that  as  my  opinion.     I  have  no  opinion  about  it. 

Mr.  Sutro.  But  you  heard  people  talking  about  it;  that 
is  the  general  opinion.  I:»[ow,  let  me  read  an  extract  from 
the  daily  Alta  California  (one  of  the  -leading  papers  of 
the  Pacific  coast)  of  February  15,  1872: 

"  As  matters  stand  at  present,  there  is  no  safety  whatever  for  the  stockholder. 
He  is  completely  at  the  mercy  of  his  hoard  of  trustees.  It  has  come  to  be 
regarded  as  a  rule,  that  he  has  no  rights  whatever  which  they  are  bound  to 
respect.  Out  of  the  multitude  of  instances  which  might  be  adduced,  for  the 
purpose  of  illustrating  this  curious  and  by  no  means  satisfactory  condition 
of  things,  we  will  bring  forward  only  one.  It  is  often  the  case  that  a  board 
of  trustees,  and  the  officers  selected  by  them,  sell  out  every  share  of  stock 
which  they  bold,  and  enter  into  a  conf-piracy  to  break  down  the  value  of  the 
property.  The  interests  of  the  stockholders  are,  therefore,  in  the  hands  of 
their  moat  deadly  enemies.     They  circulate  falsehoods  as  to  the  coadition  of 
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the  mine;  look  in  every  direction  but  the  right  one  for  developments,  and 
cover  up  whenever  a  strike  is  made.  For  the  unfortunate  stockholder,  in 
such  case,  there  is  nothing  left  but  to  hold  on  to  his  stock  and  trust  to  the 
chapter  of  accidents  to  come  out  right.  It  has  been  suggested  that  the  best 
method  of  remedying  this  constantly  increasing  evil  would  be,  to  give  the 
Btockholders  the  power,  within  certain  limits,  to  eject  an  unfaithful  board  of 
trustees,  and  substitute  at  once  one  that  would  have  their  confidence." 

Mr.  Sunderland.  That  is  just  what  we  have  done  in  the 
State  of  INTevada.  Laws  have  been  in  force  there  for  six 
years. 

Mr.  SuTRO.  Is  that  about  the  statement,  General  Wright, 
that  is  usually  made  over  there  by  the  people,  or  about  the 
general  idea  which  is  entertained  as  to  the  management  of 
the  mines? 

Mr.  Wright.  I  have  heard  statements  similar.  Person- 
ally I  know  nothing  about  the  matter. 

Mr.  Sessions.  Do  the  laws  of  your  State  give  the  stock- 
holders authority  to  call  a  meeting? 

Mr.  SuTRO.  It  is  proposed  by  a  new  law  that  one-third 
can  call  a  meeting,  and  two-thirds  can  remove  the  trustees 
any  time. 

Mr.  Wright.  Any  or  all? 

Mr.  Sunderland.  It's  in  the  laws  of  JSTevada.  In  Cali- 
fornia, where  the  most  of  these  companies  are  incorporated, 
there  is  a  bill  pending  which  has  passed  one  branch  of  the 
legislature  and  will  the  other,  to  accomplish  the  same  thing. 

Mr.  SuTRO.  JSTow,  General  Wright,  I  want  to  read  from 
the  same  paper,  from  the  Alta  California,  the  financial 
and  commercial  report  of  February  15,  1872.     It  says: 

"  One  of  the  greatest  evils  in  mine  management  is  the  almost  unlimited 
power  of  the  superintendent  to  make  or  unmake  the  market  value  of  a  mine. 
This  is  so  well  understood,  that  where  there  is  a  disposition  to  work  the  mar- 
ket rather  than  the  mine,  a  collusion  between  trustees  here  and  a  superin- 
tendent on  the  spot  causes  the  profits  or  expenses  of  the  mine  to  rise  and  fall 
exactly  in  accordance  with  the  stock  account  of  the  operators.  This  is,  of 
course,  far  from  being  always  the  case,  and  a  considerable  proportion  of 
what  the  public  hears  of  'rings,'  'jobs,'  'collu'^ions,'  and  'conspiracies' 
are  the  mere  c6njectures  of  badly-informed  or  spiteful  busybodies.  There 
are  gentlemen  who  own  and  control  companies  of  perfect  integrity  and 
superior  business  habits — men  who,  although  naturally  desirious  of  acquir- 
ing as  many  clean  dollars  as  possible,  will  reject  a  dirty  one  on  any  terms. 
They  will  not  suffer  wrong-doing  if  it  is  possible  to  prevent  it.  Neverthe- 
less, they  are  themselves  sometimes  the  dupes  of  the  designing  superinten- 
dent, who  can  make  flattering  reports,  select  ore,  make  large  returns,  suppress 
expenses,  force  up  the  price  of  the  stock,  and  swindle  alike  the  trustees  and 
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the  stockholders.  On  the  other  hand,  with  a  superintendent  of  stritt  integ- 
rity, giving  the  exact  condition  of  the  mine  understandingly,  there  would" 
be  little  room  for  fraud.  The  British  public  have  long  since  run  through 
experience  of  every  possible  fraud,  and  have  devised  means  of  lessening 
them  to  a  certain  extent.  Among  these  means  is  to  require  an  entirely  cor- 
rect map  of  all  the  works  in  the  mine,  shaded  so  as  to  show  where  the  ore 
exists,  where  it  has  been  taken  out,  and  where  the  mine  is  barren.  The 
superintendent  is  then  required  to  state  every  day  how  many  men  are  em- 
ployed, and  show  upon  the  map  where  each  gang  is  at  work — whether  opening 
out  .ore  or  uselessly  employed  where  he  knows  there  is  none.  The  stockhold- 
ers can  then  see  how  their  money  is  spent.  If  they  see  the  men  employed 
getting  out  ore  with  satisfactory  results  one  day,  and  then  see  them  cease 
working  that  spot  and  employed  in  a  barren  portion  of  the  mine,  while  the 
receipts  diminish,  they  understand  the  trouble  and  apply  a  correction.  Su- 
perintendent Watt,  of  the  Eureka,  Grass  Valley,  has  taken  a  step  in  the  right 
direction  in  preparing  a  map  of  that  mine  for  inspection  of  stockholders,,  but 
such  a  map  wants  to  be  accompanied  by  daily  reports,  indicating  upon  the 
map  where  on  the  3,600  feet  of  the  company's  mine  the  ore  crops  out;  where 
it  has  been  taken  out;  where  there  are  indications  of  ore  at  present,  and 
where  the  150  men  employed  in  the  mine  are  at  work;  if  they  are  following 
the  leads  of  ore;  if  every  pick  and  Spade  is  directed  to  the  practical  point  of 
getting  out  ore,  or  whether  two-thirds  of  the  men  are  working  where  there 
IS  no  reasonable  chance  of  getting  ore,  to  the  neglect  of  those  portions  where 
there  is  value.  If  ore  is  got  out,  how  many  of  the  whole  force  employed  did 
it;  how  much  was  sent  to  the  mill,  and  how  much  did  it  yield ;  and  let  these 
facts  be  certified  to  by  foreman  and  mill-man  each,  in  his  department.  The 
Legislature  should  then  make  false  statements  and  malfeasance  on  the  part 
of  those  officers  punishable  as  felony.  There  is  no  doubt  but  that  the  most 
satisfactory  answers  could  be  given,  but  we  wish  to  point  out  what  should  be 
a  rule  in  all  mines  for  the  protection  of  stockholders.  The  corporate  mining 
on  this  coast  involves  millions  of  dollars  of  capital  held  by  stockholders. 
The  interest  is  daily  taking  larger  proportions,  and  it  is  high  time' that  some 
means  were  adopted  to  place  a  mining  property,  that  may  have  millions  of 
value,  above  the  caprice  of  an  irresponsible  superintendent.  The  great  value 
of  ores  in  some  of  the  mines  makes  it  necessary  that  the  men  should  be 
searched  each  time  they  come  out,  to  see  that  no  pieces  of  ore  are  concealed 
upon  their  persons ;  but  a  superintendent  is  put  in  control,  with  power  to  put 
up  or  down  the  value  of  the  whole  concern  to  the  extent  of  millions,  in  order 
that  he  may  profit  by  the  stock  fluctuations  without  check.  The  trustees  who 
assume  to  manage  the  property  of  others  are  at  common  law  responsible, 
and  may  be  held  liable  for  any  misconduct  in  office;  but  they  are  themselves 
subject  to  the  irresponsible  action  of  a  superintendent.  There  are  well- 
managed  mines,  with  superintendents  of  the  highest  character,  and  in  such 
cases  the  results  are  satisfactory." 

Mr.  Sunderland.  The  writer  of  that  didn't  get  any 
shares  when  he  wanted  them. 

Mr.  SuTRO.  Well,  this  is  one  of  the  best  papers  in  Cali- 
fornia, and  I  simply  read  this  to  show  what  is  stated  at  the 
present  time  in  San  Francisco  in  regard  to  the  manage- 
ment of  these  mines.  Now,  General  Wright,  I  want  to 
ask  yon  whether  it  is  probable,  or  whether  it  is  human 
nature,  that  these  superintendents  over  there,  who  have 
immense  chances  of  making  money,  would  tell  all  the  facts 
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that  are  favorable  to  an  enterprise  wliicli  would,  to  some 
extent,  interfere  with  their  operations? 

Mr.  Wright.  I  presume  it  is  the  duty  of  the  superin- 
tendent to  report  to  the  trustees  or  the  managers  of  the 
company. 

Q.  I  mean,  do  you  think  it  is  human  nature,  where  a 
man  who  has  got  a  chance  to  make  a  large  fortune ' 

Mr.  Sunderland.  I  object  to  that  question,  if  Mr.  Su- 
tro  wants  to  know  anything  about  these  trustees  on  the 
Comstock,  let  him  ask  so. 

Mr.  SuTRO.  I  am  naming  no  one.  I  ai^  asking  the  gen- 
eral opinion. 

Mr.  Sunderland.  Well,  we  may  understand  human  na- 
ture as  well  as  the  General.     I  object  to  the  question.' 

Mr.  SuTRO.  General,  is  it  likely  that  men  who  are  placed 
in  a  position  where  they  are  making  large  fortunes  in  specu- 
lations in  stocks  and  otherwise  would  be  very  apt  to  give 
testimony  which  would  go  against  their  interests  and  intro- 
duce a  new  system  of  mining? 

Mr.  Wright.  Well,  I  don't  think  men  are  generally 
very  apt  to  give  information  which  isn't  to  their  interest. 

Q.  That  is  all  about  that,  ^ow,  I  want  to  read  another 
extract  from  a  paper.  These  things  have  all  got  into  the 
newspapers.  They  say  that  "  when  thieves  fall  out,  the  facts 
come  out."  They  have  been  keeping  these  things  out  of 
the  papers,  but  now  they  are  getting  in. 

Mr.  Sunderland.  Are  all  the  newspapers  from  the  Pa- 
cific coast  to  be  introduced  ^s  evidence  ? 

Mr.  Sutro.  ITo,  I  am  only  going  to  introduce  two  or 
three. 

Mr.  Sessions.  Are  the  articles  very  lengthy? 

Mr.  Sutro.  "No,  sir.  I  will  read  from  the  San  Francisco 
Chronicle  0f  February  16,  1872: 

"  Mining  Stocks. — How  the  Mill  Ring  got  Conteol  of  the  Mines." 

(That's  the  Bank  of  California.) 

Mr.  Sunderland.  I  object  to  that,  if  the  chairman  please. 
This  popular  clamor  that  has  been  made  here  the  last  four 
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or  five  years  against  the  Bank  of  California,  I  think,  is  be- 
neath the  dignity  of  the  committee  to  consider.  A  great 
deal  of  capital  has  been  made  out  of  it,  I  know.  li^Tow,  I 
don't  know  that  the  Bank  of  Calif9^nia  or  any  of  its  offi- 
cers ever  stole  anything,  and  I  don't  know  that  they  ever 
stole  anything  belonging  t<5  Mr.  Sutro.  I  think  they  are 
honorable  men  ;  and  I  think  that  this  bringing  the  Bank 
of  California,  its  agents  or  officers,  in  every  time  Mr.  Sutro 
has  a  chance,  is  an  outside  question  wholl}^,  and  ought  not 
to  be  permitted  at  alL  We  have  heard  it.  every  time  we 
have  had  a  meeting. 

Mr.  Sutro.  Mr.  Chairman,  I  wish  to  submit,  that  it  is 
very  important  that  all  the  facts  in  connection  with  the 
opposition  of  the  Bank  of  California  to  this  work  should 
be  known.  It  is  a  notorious  fact  that  the  Bank  of  Califor- 
nia, by  its  agents  and  by  its  influence,  has  been  trying  to 
upset  a  work  which  has  been  authorized  by  act  of  Congress. 
They  come  here  to  Washington,  and  Mr.  Sunderland,  as 
their  agent,  comes  here  to  Washington,  to  oppose  any  aid 
from  the  Government  to  this  work.  The  Bank  of  Cali- 
fornia don't  want  this  work  carried. out.  They  want  to 
break  it  up  with  us,  and  get  it  for  themselves.  That's  the 
whole  secret  of  it;  and  I  think  it  is  pertinent,  or  impor- 
tant, in  this  examination  here,  which  is  not  only  for  the 
purpose  of  getting  at  the  facts  in  regard  to  the  construc- 
tion of  that  tunnel,  but  also  in  regard  to  the  working 
of  these  mines  and  the  management  of  them,  that  we 
should  arrive  at  as  correct  an  opinion  about  the  whole  sub- 
ject as  we  can  possibly ;  and  therefore  I  would  ask  that  I 
be  permitted  to  read  a  statement  here  from  a  paper.  lam 
not  going  back  for  years,  but  I  take  a  statement  that  is  not 
two  weeks  old,  and  that  concerns  the  management  of  the 
mines  at  the  present  moment.  I  wish  to  read  that  state- 
ment, and  ask  General  Wright  whether  he  heard  any- 
thing of  that  kind  when  he  was  over  there.  It  will  only 
be  taken  for  what  it  is  worth.  It  is  not  evidence,  any  fur- 
ther than  a  newspaper  statement.     General  Wright's  an- 
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swer  will  also  be  simply  his  opinion  as  to  what  he  heard 
during  his  sojourn  in  Nevada. 

Mr.  Sessions.  I  don't  think  it  is  necessary,  Mr.  Sutro, 
to  spend  much  time  6n  this.  If  the  Bank  of  California  is 
throwing  up  obstacles  against  this  enterprise,  it  would  be 
well  to  prove  it;  but  I  don't 'see  that  it  is  proper  to  read 
the  newspapers. 

Mr.  SuxDERLAND.  If  it  is  desirable  for  the  committee 
to  hear  anything,  I  shall  not  object.  I  withdraw  my  ob- 
jection, if  the  committee  choose  to  hear  it. 

Mr.  Sutro.  I  will  simply  read  these  two  articles.  I 
will  agree  not  to  introduce  anything  else  from  the  news- 
papers.    I  look  upon  it  as  important. 

Mr.  Sessions.  I  don't  see  how  it  will  be  material,  Mr. 
Sutro. 

Mr.  Sutro.  There  has  been  a  fight  over  this  matter 
here.  There  has  been  a  statement  put  in  here  that  the 
Bank  of  California  owns  those  mining  stocks,  and  I  mean 
to  show  that  it  don't.  They  have  been  robbing  the  public, 
and  I  want  to  show,  by  reading  these  newspapers,  that  it 
is  common  report  out  there. 

Mr.  Sunderland.  Supposing  it  is  all  true,  what  has  it 
got  to  do  with  the  tunnel  ? 

Mr.  Sutro.  It's  very  important.  Those  men  want  to 
keep  up  this  fleecing  of  the  country,  and  it  isn't  for  the 
interests  of  the  people  or  the  Government  for  this  thing 
to  go  on. 

Mr.  Shober.  It  may  be  well  enough  to  show,  if  it  could 
be  done,  by  competent  evidence,  that  there  is  opposition 
to  this  tunnel  from  such  a  source.  But  whether  the  read- 
ing of  extracts  of  that  character  accomplishes  the  object, 
I  doubt.  We  have  allowed  great  latitude  heretofore,  but 
if  Mr.  Sunderland  objects,  I  should  certainly  sustain  the 
objection. 

Mr.  Sunderland.  Well,  I  do  not.  I  won't  object  to 
anything  hereafter. 

Mr.  Sessions.  If.  it  is  not  very  long,  we  will  have  it 
read. 
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Mr.  SuTRO.  Mr.  Chairman,  you  have  allowed  very  con- 
siderable scope  on  both  sides.  Mr.  Sunderland  has  read 
from  all  kinds  of  books  and  papers,  and  I  should  think  I 
ought  to  be  allowed  to  do  the  same  thing.  I  want  to  get 
General  Wright's  opinion  in  regard  to  what  is  general  report 
out  there.  I  want  to  read  a  newspaper  article,  and  base 
some  questions  upon  it.  It  is  from  the  San  Francisco 
Chronicle  of  February  16,  1872 : 

•'  Mining  Stocks— How  the  "  Mill  Ring"  got  Control  of  the  Mines — 
Election  of  Trustees  by  Non-Owners  of  Stock — Mines  and  their 
Mismanagement. 

"  Oh,  poverty  of  earth  ! 
That  men  do  deeds  that  win  them  evil  names, 
And  shun  the  names,  but  not  the  deeds  that  win 
them," 

Mr.  Sessions.    Well,  that's  Shakspeare. 
Mr.  SuTRO.  Yes;  it's  a  better  thing  than  you  thought 
for. 

Mr.  Shober.  "We  won't  object  to  Shakspeare. 
Mr.  SuTRO — 

"  The  truth  and  power  of  the  sentiment  of  the  above  quotation  was  never 
more  forcibly  illustrated  than  in  the  case  of  those  persons  who  have  succeeded 
in  acquiring  ill-gotten  wealth,  at  the  expense  of  those  whose  interests  were 
intrusted  to  their  keeping,  and  upon  whose  substance  they  grew  sleek  and 
fat.  They  were  quite  willing  to  clutch  at  that  to  which  they  had  no  right, 
either  legal  or  equitable,  but  now,  when  the  moral  responsibility  of  their  own 
deeds  is  forced  upon  them,  they  shrink  from  their  merited  castigation,  an4 
ask  to  go  unwhipped  of  justice.  They  shun  the  names,  but  not  the  deeds 
that  won  them." 

Mr.  Shober.  What  is  he  speaking  of  now  ? 

Mr.  SuTRO.  He  is  speaking  of  the  Bank  of  California. 

Mr.  Sunderland.  Confine  yourself  to  facts. 

Mr.  SuTRO.  In  my  opinion  he  is  speaking  of  the  Bank 
of  California. 

Mr.  Sunderland.  Well,  I  don't  believe  that  is  true. 

Mr.  SuTRO.  Well,  I  will  go  on.  It  is  a  good  article.  It 
is  well  written — 

"  What  is  the  Remedy  for  the  Evil? — A  contemporary  thinks  that  much 
of  the  evil  complained  of  in  the  management  of  the  mines  lies  at  the  door  of 
the  stockholders,  whose  carelessness,  in  not  attending  annual  elections,  'leads 
in  a  great  measure  to  the  malpractices  which  are  doing  so  much  to  destroy 
confidence  in  a  pursuit  which  lies  at  the  very  foundation  of  our  prosperity.' 
This  is  undoubtedly  true  to  a  certain  extent,  and  has  done  its  part  in  creating 
the  evil;  but  this  carelessness  would  not  have  been  productive  of  such  disas- 
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trons  results  if  it  had  not  been  fostered  and  encouraged  by  those  who  sought 
to  take  advantage  of  it.  The  great  majority  of  the  purchasers  of  mining 
stock  are  those  who  buy  with  the  hope  of  a  speedy  profit,  and  in  anticipation 
of  a  rise  which  will  permit  of  their  soon  realizing.  Very  few  persons  desire 
to  have  stock  of  this  kind  stand  in  their  own  names,  because  it  frequently 
happened  that  long  after  they  had  sold  it,  simply  delivering  the  certificates, 
as  is  customary,  they  have  seen  their  names  advertised  for  delinquent  assess- 
ments, and  have  found  their  credit  injured  by  their  being  supposed  to  own 
stock  which  had  declined  in  value,  although,  perhaps,  the  decline  had  taken 
place  since  they  sold.  The  persons  who  desired  to  gain  the  control  and  man- 
agement of  the  mines,  without  owning  them,  wished  to  have  the  stock  stand 
in  the  names  of  such  individuals  as  they  could  direct  at  the  annual  election, 
and  very  adroit,  indeed,  were  the  means  resorted  to  to  accomplish  the  object. 
Let  us  suppose,  for  instance,  that  parties,  such  as  we  have  described,  had 
control  of  a  banking  establishment,  and  we  may  judge,  perhaps,  how  the 
trick  was  done.  The  first  thing  such  a  bank  would  do,  would  be  to  hold  out 
inducements  to  brokers  and  persons  dealing  in  stocks  to  open  accounts  with 
them,  by  affording  facilities  for  the  deposit  of  stock,  bought  or  sold  on  time 
by  their  customers,  but  establishing  a  rule  in  the  beginning  that  all  stock  so 
deposited  must  be  transferred  to  the  name  of  one  of  their  own  attaches,  'just 
to  save  trouble,  you  know.'  In  that  manner  "many  shares  of  many  compa- 
nies would  find  their  way  into  the  name  of  some  irresponsible  person  as 
'  trustee.'  Then  occasionally  loans  would  be  made  on  stock,  which,  of  course, 
was  transferred  to  the  same 'trustee.'  Persons  buying  this  stock  afterward 
would  allow  it  to  stand  without  transfer,  knowing  that  the  'trustee'  would 
not  be  attached  for  debt,  that  being  the  only  risk  run  by  allowing  stock  to 
stand  in  the  name  of  another  person.  Another  inducement'held  out  to  allow 
the  certificates  to  remain  in  the  '  trustee's '.name  was,  that  upon  certificates 
in  that  name  the  dividends  upon  Chollar,  whose  office  was  in  this  city,  would 
be  paid  by  the  agency  of  the  bank  in  Virginia,  while  those  upon  Yellow 
Jacket,  whose  office  was  in  Gold  Hill,  could  bo  collected  here  upon  presenta- 
tion of  the  certificate,  while  the  holders  of  stock  in  less  favored  names  were 
put  to  the  expense  and  delay  of  collecting  by  express.  So  that  when  the 
day  of  the  annual  election  came  around,  the  majority  of  all  the  stock  was  fre- 
quently found  to  be  in  the  name  of  the  'trustee,-'  whose  vote  was  thus  ena- 
Ijled  to  control  the  result;  and,  with  the  mines  thus  brought  within  their 
power,  the  ring  which  managed  them  acted  as  has  been  heretofore  described 
in  the  CHROisricLE,  and  grew  wealthy  from  the  property  of  other  people.  It 
is  not  necessary  now  to  explain  how  the  stock  deposited,  as  we  have  describ- 
ed, was  used  to  depress  the  market,  or  how  that  upon  which  loans  were  made 
was  sometimes  sold  at  a  high  price  and  replaced  when  it  had  declined,  owing 
to  those  very  sales.  Just  so  long  as  trustees  of  mines  can  be  thus  elected, 
and  just  so  long  as,  when  elected,  they  are  practically  superior  to  all  law,  will 
mining  investments  fail  to  obtain  or  deserve  the  confidence  of  the  public.  An 
apologist  in  a  morning  paper  for  mining  mismanagement  lays  the  blame  of 
all  the  rascaljty  upon  the  superintendents,  who  certainly  deserve  censure  in 
many  cases ;  but  when  we  remember  that  the  trustees  possess  the  power  to 
remove  them  at  pleasure,  it  will  scarcely  be  credited  that  the  inferior  officer 
is  responsible  for  the  entire  wrong.  Perhaps  if  stockholders  were  obliged  to 
have  stock  transferred  to  their  own  names,  and  trustees  were  made  criminally 
liable  by  statute  for  their  evil  doings,  confidence  might  be  measurably  re- 
stored." 

^ow,  General  Wright,  I  have  read  this  article  in  order  to 
ask  you  whether,  while  you  were  over  there,  you  heard 
people  make  statements  of  that  kind? 
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'  Mr.  Wright.  I  have  no  opinion  whatever  upon  the  sub- 
ject generally. 

Q.  You  were  there  investigating  this  tunnel  question. 
What  did  you  hear  as  common  report  ?  Did  you  hear  about 
such  statements  as  are  given  in  this  article  ? 

A.  So  far  as  my  recollection  serves  me,  not  one  of  them. 

Q.  ]^ot  one  of  what  ? 

A.  Kot  one  of  those  statements  did  I  hear. 

Qt  Did  you  never  hear  over  there  of  parties  getting  the 
control  of  the  mines  by  loaning  money  on  stock? 

A.  I  will  say  in  answer  to  that,  that  it  was  no  part  of 
the  investigation  mth  which  we  were  charged.  As  a  rule, 
we  didn't  converse  upon  the  subject  outside  of  the  points 
laid  down. 

Q.  You  heard  that  the  mines  were  not  properly  managed 
over  there  ? 

A.  I  heard,  as  I  said  often,  in  general  terms,  that  they 
were  not  always  managed  in  the  interests  of  the  stock- 
holders. 

Q.  You  didn't  hear  the  details  given  here? 

A.  Ko,  sir, 

Q.  ISTow,  I  will  read  another  little  extract,  and  then  I  will 
close  this  subject.  I  will  read  the  San  Francisco  Chron- 
icle, dated  Sunday,  February  18, 1872: 

"  Stock  Shaeps.-— ^How  the  Mill  Ring  got  the  Mills — Assessments  to 
Pay  Crushiitg  Bills — The  Advantage  of  being  on  the  Inside. 

"  'Let  not  the  buyer  rejoice,  nor  the  seller  mourn;  for  wrath  is  upon  all 
the  multitude  (hereof.'— Ezekiel,  vii.  12. 

"Many  very  excellent  persons  have  objected  to  the  publication  of  news- 
papers upon  Sunday,  but  perhaps  if  writers  for  the  press'would  make  it  a  rule 
to  prefix  their  articles  with  a  scriptural  quotation,  as  we  have  done  in  this 
instance,  ranch  of  the  objection  alluded  to  would  be  avoided,  for  the  careless 
reader  would  oftentimes  have  his  thoughts  thus  directed  into  a  channel  be- 
fitting the  sanctity  of  the  occasion.  The  text  we  have  chosen  is  particularly 
applicable  to  those  who  deal  in  mining  stocks,  and  the  readers  of  the  Chron- 
icle will  understand  us  when  we  tell  them  that  wrath  is  upon  such  dealers ; 
and  if  they  do  not  believe  it,  let  them  wait  a  little  while  until  the  market 
collapses,  and  they  will  acknowledge  the  correctness  of  the  proposition^  For 
when  that  time  comes,  the  buyers  at  the  prices  of  to-day  will  assuredly  not 
rejoice,  neither  will  the  sellers  mourn,  and  our  text  and  our  warning  will  be 
fulfilled. 

"  Bub  we  wish  to  have  it  distinctly  understood  that,  in  warning  the  people 
against  dealing  in  mining  stocks,  we  do  not  mean  to  say  that  the  mines  are 
not  good,  nor  that  muoh  profit  may  not  be  derived  from  working  them,  but 
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only  to  show  that,  in  the  way  they  have  been  and  are  managed,  there  i?  no 
safety  whatever  in  meddling  with  or  investing  money  in  them.  Mining  is  a 
business  in  which,  when  proiitable,  the  profits  are  very  large ;  but  in  propor- 
tion as  such  is  the  case  are  the  chances  of  loss ;  as  a  man  or  a  company  may 
spend  much  money  in  opening  a  mine  and  get  nothing,  while  his  neighbor 
may  almost  immediately  acquire  a  fortune.  When  the  Ophirwas  first  started, 
the  shaft  was  sunk  in  pay  rock,  and  there  was  no  assessment.  For  several 
years,  and  until  the  first  deposit  found  was  worked  out,  and  nothing  of  any 
consequence  had  been  discovered  since,  while  on  the  ground  immediately  ad- 
joining nothing  has  ever  been  found,  and  yet  the  adjoining  claims  at  one 
time  sold  for  as  much  as  Ophir.  What  we  want  to  make  plain  is,  that  with 
a  'square  deal'  there  is  quite  as  much  excitement  and  risk  about  mining  as 
is  necessary  to  make  it  pleasant ;  but  when  you  know  you  are  playing  against 
a  '  hogging  game,'  it  becomes  monotonous."  * 

Mr.  Wright.  What  sort  of  a  game  is  that  ? 
Mr.  SuTRO.  Hogging  game. 

*•  We  have  endeavored,  by  showing  how  badly  the  Washoe  mines  have 
been  managed,  to  convince  our  readers  that  it  is  better  to  wait  until  a  change 
can  be  effected  before  trusting  their  money  to  the  vortex.  Having  already 
explained  how  the  '  mill  ring'  managed  to  control  the  mines,  the  next  step 
in  our  history  is  to  show  how  they  got  the  mills.  Along  in  1864  the  mills 
in  the  neighborhood  of  the  Comstock  lode  were  owned  by  various  parties, 
some  of  whom  made  money,  but  the  most  of  them  did  not,  owing  to  the  high 
cost  of  machinery  and  supplies  and  the  extravagant  manner  in  which  busi- 
ness of  all  kinds  was  conducted.  About  this  time  the  '  ring  '  v;e  have  de- 
scribed had  managed,  as  has  been  related,  to  get  the  mines  under  their  con- 
trol, and  they  were  dividing  the  profits  of  crushing  the  ore  with  some  favored 
mill  men.  But  this  was  entirely  too  slow  a  process  to  meet  their  ambitious  views, 
and  so  they  set  about  organizing  title  to  the  mills  themselves.  A  mill  man, 
applying  to  the  ring  managers  of  the  mines  for  ore  to  crush,  would  be  told 
that,  as  not  much  ore  was  being  taken  out,  he  must  be  content  with  little, 
but  meanwhile  he  could  be  accommodated  with  a  loan,  should  he  require 
cash,  which  loan  could  be  easily  repaid  out  of,  the  profits  of  future  crushing, 
which  he  would  be  sure  to  get,  as,  of  course,  his  creditors  would  feel  an  in- 
terest in  his  financial  welfare.  Of  course  the  bait  was  eagerly  swallowed, 
and  the  deluded  mill  man  signed  his  own  death  warrant  with  his  first  note ; 
for  no  sooner  was  he  involved  beyond  his  means  to  pay,  when  '  the  bank 
required  the  money,'  and  he  was  forced  to  give  up  his  property  for,  in  many 
instances,  less  than  one-fifth  of  its  actual  value.  Thus,  one  by  one,  nearly  all 
the  best  mills  in  the  country  fell  into  the  hands  of  the  cormorants,  who  were 
enabled  to  keep  them  running  upon  rock  taken  from  the  mines  under  their 
control,  the  object,  of  course,  being  to  keep  the  stamps  going,  regardless  of 
the  value  of  the  ore-  to  be  worked,  and  so,  if  no  good  rock  was  to  be  had, 
anything  else  that  came  first  was  sent — the  mill  would  crush  waste  as  well 
as  the  richest  ore,  and  one  paid  as  much  as  the  other  to  those  who  crushed 
it.  It  sometimes  happened,  of  course,  that  this  business  brought  the  mines 
into  debt,  and  then  the  trustees  would  levy  an  assessment  to  pay  the 
bill.  When  good  ore  was  coming  from  the  mines,  it  would  sometimes  be 
mixed  with  waste,  so  as  to  make  three  tons  of  ore.  Suppose  a  mine  was 
yielding  rock  that  would  work  $75  per  ton — one  ton  of  it  and  two  tons  of 
waste  would  be  hauled  to  the  mill,  which  would  thus  receive  $39  (three  tons 
at  $13)  for  doing  that  which  should  have  cost  the  company  but  $6.  It  is  easy 
enough  to  see  how  the  '  mill  ring '  grew  rich  and  powerful  off  of  this  sort 
of  thing,  and  not  at  all  difficult  to  understand  how  so  many  people  who  put 
their  money  into  mining  stocks  lost  it.  About  $7  per  ton  was  the  profit  (^) 
on  each  ton  of  ore  worked  by  the  '  ring,'  and  as  about  1,000  tons  per  day 
were  worked  for  some  five  or  six  years,  any  one  tolerably  well  up  in  arith- 


353 

metic  may  figure  np  the  profits  on  the  one  side  and  the  losses  on  the  other. 
And  there  was  another  way  in  which  they  made  much  money,  and  that  was  in 
'  tailings,'  for  the  object  being  to  work  rapidly,  of  course  the  work  was  not 
thorough,  and  mud  tbat  would,  under  a  more  careful  process,  have  gone  to 
the  stockholders  as  bullion,  remained  as  mill  perquisites  in  the  shape  of 
'  tailings,'  which  were  afterwards  worked  at  large  profits.  And,  in  course 
of  time,  the  '  mill  ring  '  grew  rich  and  powerful,  for  they  controlled  all  the 
mines  that  were  considered  worth  controlling,  owned  all  the  mills  that  were 
worth  owning,  as  well  as  all  the  courts  and  the  country  generally,  and  if  any 
man  dared  say  his  soul  was  his  own,  he  was  forthwith  ruined  in  his  fortune 
and  run  out  of  the  country.  And  for  all  this  the  good,  easy  people  of  San 
Francisco  paid  their  assessments  and  lost  the  money  they  invested  in  mining 
stocks ;  and  if  they  continue  to  invest  before  some  change  in  the  mode  of  man- 
agement is  brought  about,  the  same  result  will  again  follow." 

1^0 w,  I  want  to  ask  you,  General  Wright,  whether  yon 
heard  of  ores  mixed  with  rock  being  sent  to  the  mill,  or  a 
very  low  grade  of  ore  that  didn't  pay  for  mining? 

A.  I  have  heard  of  good  ore  being  mixed  with  poor  ore 
and  sent  to  the  mills.  ^ 

Q.  Ore  that  wouldn't  pay  by  itself? 

A.  Ore  that  probably  wouldn't  pay  by  itself.  That  is 
the  information  that  I  got.  But  I  know  nothing  about  it; 
I  don't  know  how  reliable  the  statements  were. 

Q,  Did  you  get  it  from  one  of  the  prominent  men  con- 
nected with  the  mines? 

A.  lN"ot  any  managing  man,  that  I  know  of. 

Q.  Was  it  an  owner  of  the  mine? 

A.  Yes,  he  was  reputed  to  be  an  owner  in  a  mine. 

Q.  And  he  said  that  that  was  a  practice  ? 

A.  !N*o;  I  won't  state  that  it  was  a  practice,  but  that  it 
had  been  done. 

Q.  That  they  mixed  in  low-grade  ores,  that  didn't  pay 
for  mining,  with  good  ore,  in  order  to  make  up  a  great 
number  of  tons? 

A.  I  understand  it  was  for  the  benefit  of  the  mills. 
They  got  so  much  a  ton  for  reducing  the  o^e.  They  were 
obliged  to  return  65  per  cent,  of  the  assay  value  of  the  ore^ 
If  they  could  take  a  ton  that  would  assay  $50,  and  mix  it 
with  a  ton  that  was  worth  $10,  the  sum  of  the  two  values 
was  $60,  or  $80  a  ton. 

Q.  Well,  then.  General  Wright,  if  a  man  didn't  own  the 
mine,  but  did  own  the  mill,  this  operation  would  accrue  to 
23 
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bis  benefit,  wouldn't  it,  while  the  mine  owner  would  be 
the  loser? 

A.  Undoubtedly. 

Q.  And  if  they  didn't  own  the  mine,  it  would  come  out 
of  the  stockholders  in  assessments? 

.  A.  It  would  be  so  much  loss  to  the  mine.  In  the  case 
which  I  have  stated,  they  would*reduce  the  $50  ore  at  a 
cost  of  |12  a  ton,  returning  the  65  per  cent,  of  that  amount 
to  the  miners;  in  the  case  of  mixing,  there  would  be  a 
charge  of  $24. 

Q.  Kow,  I  want  to  ask  you  one  single  question  here, 
General.  Do  not  these  mills.get  the  tailings  which  are  left 
from  working  the  ore  ?  Do  they  not  claim  the  tailings  as 
their  property  ? 

A.  My  impression  is,  that,  as  a  rule,  they  do.  I  have 
beard  of  instances,  however,  where  the  tailings  belonged  to 
the  owners  of  the  mine. 

Q.  Does  the  Union  Mill  Company  keep  the  tailings  ? 

A.  I  suppose  so. 

Q.  Don't  the  Bank  of  California  control  that  company  ? 

A.  I  don't  know. 

Q.  Who  is  at  the  head  of  it  ? 

A.  The  agent  of  the  Bank  of  California. 

Q.  Well,  isn't  it  very  important  for  the  Union  Mill 
Company  to  get  all  the  ore  they  can,  whether  it  pays  or  not? 

A.  All  up  to  the  working  capacity  of  their  mills  undoubt- 
edly. 

Q.  Well,  then,  if  these  same  parties  control  the  mines, 
isn't  it  in  their  power  to  send  bed  rock  or  country  rock  to 
these, mills,  and  get  $12  a  ton  for  working  it? 

A.  It  seems  so. 

Q.  If  they  dS^n't  work  up  to  the  standard  of  65  per  cent, 
the  mining  companies  are  to  be  the  judges,  are  they  not? 

A.  Undoubtedly. 

Q.  And  these  mining  companies  are  controlled  also,  to 
a  large  extent,  by  the  same  parties? 

A.  To  some  extent,  certainly. 
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Q.  And  what  remains  over  65  per  cent,  tbese  mills  get 
and  keep  ? 

A.  1^0,  I  don't  eo  understand  it.  They  are  obliged  to 
return   all  that  they  obtain,  but  must  return  65  per  cent. 

Q.  Well,  do  thej  ever  return  over  65  per  cent.? 

A.  They  say  they  do. 

Q.  Does  the  Union  Mill  and  Mining  Company? 

A.  That  I  cannot  answer. 

Q.  Is  it  not  natural  that  men  owning  mills  there,  and 
having  the  whole  sway  and  swing  of  things,  would  oppose 
the  construction  of  a  work  which  would  materially  and 
radically  change  the  mode  of  working  the  mines  and  the 
mills? 

A.  It  would  be  natural  that  they  should  oppose  anything 
which  they  would  think  in  opposition  to  their  own  inter- 
ests. 

Q.  And  their  interest  is  to  keep  up  the  present  system 
of  working  the  mines  and  its  mills  against  the  tunnel? 

A.  I  think  they  say  so,  without  exception. 

Q.  Well,  are  not  the  laboring  men  over  there  in  favor 
fthe  tunnel? 

A.  I  should  think,  as  a  rule,  they  are. 

Q.  Have  you  heard  a  single  laboring*  man  over  there,  a 
miner,  a  working  miner,  say  anything  against  that  tunnel? 

A.  I  heard  some  of  them  say  they  felt  no  particular  in- 
terest in  it  one  way  or  another. 

Q.  Have  you  heard  of  any  one  opposing  it? 

A.  I  cannot  say  that  I  have. 

Q.  Did  Mr.  Sharon,  in  his  intercourse  with  you,  express 
any  violent  opposition  to  the  tunnel? 

A.  He  expressed  the  intention  of  opposing  it,  certainly, 
as  being  in  opposition  to  his  own  interests. 

Q.  Did  he  say  he  was  going  to  break  it  up  if  he  could  ? 

A.  I  don't  think  he  went  so  far  as  that.  He  said  he 
meant  to  oppose  it. 

Q.  N"ow,  General,  let  me  quote  here  from  a  speech  made 
by  General  Blair,  of  Michigan,  in  the  House  of  Represent- 
atives, in  which  he  uses  the  following  language:  / 
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Mr.  Sunderland.  I  would  like  to  have  that  whole  speech 
taken  down. 

Mr.  SuTRO.  Air  right.  We'll  take  down  the  whole  of  it. 
I  want  to  ask  General  Wright  whether  that  agrees  with  his 
view  or  experience  over  there.  It  is  from  a  dehate  in  Con- 
gress : 

"  Mr.  Blair.  The  tunnel  was  not  then  begun.  But  when  I  was  there  I 
heard  a  very  diligent  discussion  of  the  question.  The  gentleman  whose  name 
has  been  mentioned  in  this  discussion,  Mr.  William  Sharon,  the  agent  of  the 
Bank  of  California  at  the  Comstock  lode,  took  me  in  his  buggy  and  carried 
me  to  his  crushing  mills,  and  showed  me  the  line  of  the  new  railroad  he  was- 
building,  or  rather  had  got  the  people  to  build  for  him.  He  took  me  to  his 
mines,  to  the  yery  bottom  of  them,  showed  me  all  about  them,  and  told  me 
he  was  determined  this  Sutro  tunnel  business  should  be. stopped." 

Then,  in  closing  his  speech,  Mr.  Blair  said: 

"  Sir,  this  bank  has  waved  its  hand  over  the  Comstock  lode  and  ordered 
Sutro  away.     That  is  the  whole  of  this  transaction,  as  it  seems  to  me." 

General  Wright,  did  you,  sir,  in  your  intercourse  with 
Mr.  Sharon,  hear  any  similar  expressions  to  that? 

A.  I  heard  Mr.  Sharon  express  over  and  again  his  oppo- 
sition to  the  tunnel  project. 

Q.  Did  he  say  he  was  going  to  stop  it? 

A.  ^I  have  no  recollection  of  his  saying  that. 

Q.  Didn't  he  say  he  would  try  to  break  it  up;  or  didn't 
you  arrive  at  that  conclusion  from  his  statement? 

A.  I  arrived  at  the  conclusion  that  he  would  do  every- 
thing in  his  power  to  prevent  the  project  being  carried  out. 

Q.  Do  you  think,  then,  he  would  try  to  set  aside  a  law  * 
of  Congress? 

A.  I  certainly  do;  but  how  he  was  to  proceed  about  it 
of  course  I  don't  know.  I  had  some  conversation  with 
Mr.  Sharon  upon  the  subject,  but  I  never  asked  him  a 
question  in  reference  to  his  views.  These  were  rather 
casual  expressions. 

Q.  He  didn't  consider  the  tunnel  as  to  his  interests? 

A.  He  considered  it  opposed  to  his  interests. 

Q.  And  he  was  using  every  means  to  break  it  up? 

A.  I  don't  know.   I  presume  he  would  use  every  means. 

Q..  !N"ow,  Mr.  Sunderland,  let  me  ask  you  a  question 
right  here;  who  sent  you  here? 

Mr.  Sunderland.  I  decline  to  answer. 
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Q.  Don't  the  Bank  of  California? 

A.  ^o,  sir. 

Q.  Don't  Mr.  Sharon  ? 

A.  ISTo,  sir. 

Q.  Who  do  you  telegraph  to — who  do  you  write  to  from 
here — reporting  progress? 

A.  I  will  answer  the  question  now.  I  am  sent  here  by 
the  entire  Comstock,  as  it  existed  and  was  controlled  when 
I  went  there,  without  exception. 

Q.  Who  pays  your  expenses  ? 

A.  The  whole  Comstock. 

Q.  Who  do  you  direct  your  letters  to  from  here,  and  who 
do  you  report  to  what  you  are  doing?  Will  you  answer 
that  question? 

A.  No,  I  will  not. 

Q.  Who  have  you  telegraphed  to  from  Washington 
since  you  have  been  here,  and  who  do  you  write  to  and  re- 
port to  ? 

A.  I  don't  propose  to  be  catechized. 

Q.  Do  y®u> report  to  anybody  but  the  agent  of  the  Bank 
,of  California? 

Mr.  Sessions.  What  transpires  between  the  attorney  and 
his  employers  is  a  privileged  question. 
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Hearing  Thursday,  February  29th. 

Mr.  SuTRO,  (continuing  examination  of  General  Wriglit.) 
General,  I  think  I  gave  you  some  figures  last  night  in  re- 
gard to  "the  How  of  water  by  what  is  called  the  miner's  inch. 
I  gave  you  those  figures,  and  I  asked  you  to  look  over 
them  to  see  if  you  found  them  correct.  What  result  have 
3^ou  arrived  at? 

A.  My  figures  difl:er  somewhat  from  those  given  me  last 
evening. 

Q.  Will  you  be  kind  enough  to  state  what  you  arrived 
at? 

A.  In  estimating  for  tRe  miner's  inch,  I  took  what  I  un- 
derstood there  to  be  the  head  of  water ;  that  is,  six  inches 
above  the  top  of  the .  orifice.  That  makes  a  difference  of 
half  an  inch  in  the  head. 

Q.  We  have  been. in  the  habit  of  figuring  from  the  center 
of  the  orifice  six  inches? 

A.  That  is  what  I  presumed  from  the  difference  in  the 
figures.  '^ 

Q.  Well,  taking  your  figures,  what  did  you  get? 

A.  I  obtained  a  velocity  of  5/g-  feet  per  second,  or  354 
feet  per  minute  as  a  theoretical  velocity,  or  2/^  cubic 
feet. 
^Q.  How  much  was  mine? 

A.  It  was  2-/_3_  This  is  a  little  larger,  or  15^5  imperial 
gallons,  or  ISj^q-  standard  gallons.  I  presume  you  figured 
on  standard  gallons  instead  of  imperial.  You  put  the  wrong 
term  to  it,  and  I  imagine  it  makes  a  discrepancy  in  our 
figures. 

Q.  I  stated  imperial  gallons. 

A.  But  this  weight  was  standard  gallons,  I  presume. 

Q.  ISTow,  how  much  would  that  give  in  five  inches  in 
the  Ophir  mine? 

A.  I  would  wish  to  say  before,  that  that  is  the  theoreti- 
cal velocity.     The  actual  velocity  is  considerably  kss.     It 
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is  about  I,  and  I  would  give  the  actual  velocity  as  236  feet 
per  minute,  the  actual  discharge  as  Ij^tJ  cubic  feet,  or 
12 1^^  standard  gallons.  That  is  the  actual  discharge.  The 
first  is  theoretical  only. 

Q.  That  is  put  down  in  the  rules?  y, 

A.  It  is  put  down  in  the  rules  as  two-thirds  of  the  the- 
oretical, taking  into  consideration  the  size  of  the  orifice. 

Q.  If  I  understand  rightly,  the  orifice  of  an  inch  square 
contracts  on  the  outer  edge,  and  consequently  you  don't 
get  a  full  square  inch,  and  you  have  to  deduct  for  !t? 

A.  Yes,  sir;  that  is  the  explanation. 

Q.  You  have  made  a  deduction  of  on^-third? 

A.  One-third,  exactly. 

Q.  Then,  what  you  arrive  at  is  the  absolute  discharge? 

A.  The  absolute  discharge,  or  a  very  close  approxima- 
tion to  it. 

Q.  ISTow,  Mr.  Day,  in  his  statement  to  the  commission- 
ers, gives  us  the  lowest  estimate  in  the  Ophir  mine  at  5 
miner's  inches.  How  much,  under  your  rule,  as  you  have 
established  it  there,  would  that  amount  to  per  minute  and 
hour? 

A.  It  would  amount  to  ^Oj%\  imperial  gallons  per  min- 
ute, 3,051  per  hour,  73,224  in  24  hours.  I  have  taken 
these  in  imperial  gallons,  because  they  were  so  given  in 
yours. 

Q.  And  at  what  weight. did  you  figure  it  at  a  gallon? 

A.  Ten  pouijds  to  the  gallon,  which  is  the  weight. 

Q.  How  much  would  that  amount  to  in  24  hours? 

A.  The  weight  of  water  in  2*4  hours  would  be  336  j^^ 
tons,  of  2,000  pounds  each. 

Q.  That  makes  somewhat  of  a  difference  in  comparison 
with  the  figures  which  I  made. 

A.  You  would  want  to  take  one-third  off  your  figures. 

Q.  I  didn't  deduct  anything  for  loss.  I  calculated  on  a 
full  square  inch. 

A.  Well ,  that  is  too  much. 

Q.  Mr.  Battermtm,  the  superintendent  of  the  Gould  and 
Curry  'mine,  gives  the  discharge  per  hour  at  3,500  gallons, 
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wliich  would  be  very  close  to  the  figures  you  arrived  at 
in  the  Ophir  mine,  taking  his  statement  for  September, 
which  is  the  lowest. 

A.  Thirty-five  hundred  gallons  per  hour  would  be  more. 

Q.  It  would  be  a  little  more  in  the  Gould  and  Curry 
mine. 

Mr.  Sunderland.  Does  he  give  it  at  3,500  gallons  per 
hour? 

Mr.  SuTRO.  Yes,  sir.  If  you  wish,  I  will  read  the  state- 
ment again.     From  this  report,  on  page  33 : 

"  The  cost  of  raising  tiie  water  in  this  mine  from  a  depth  of  825  feet,  and 
also  running  pump  while  sinking  to  1,300  feetstation.has  been  p^O  per  day ; 
quantity  of  water  raise*  about  3,500  gallons  per  hour." 

Then,  according  to  this  statement  of  Mr.  Batterman's, 
there  was  somewhat  more  water  in  the  Gould  and  Curry 
mine  than  there  was  in  the  Ophir  mine  at  the  time  this 
statement  was  furnished  ? 

Mr.  Wright.  At  the  time  the  statement  was  furnished, 
the  10th  of  September,  I  think.  • 

Q.  Did  you  calculate,  General  Wright,  how  much  the 
water  amounted  to  in  tons  in  the  Ophir  mine,  taking  the 
average  of  the  year  commencing  with  June,  1870,  and  end 
ing  the  1st  of  June,  1871? 

A.  The  average  was  lOf  inches. 

Q.  How  much  would  that  be  in  tons  for  24  hours  ? 

A.  Seven  hundred  and  eighty-one  tons  and  five  one- 
thousandths,  (781  1  oVoO 

Q.  Did  you  make  any  figures  on  the  maximum  quantity, 
as  stated  by  Captain  Day,* for  that  year,  which  is  18  inches? 

A.  Eighteen  inches  gives  the  weight  for  24  hours  at 
1,318  tons. 

Q.  All  these  figures  are  somewhat  less  than  what  I  had 
given.  I  made  no  allowance  for  any  decrease  in  the  dis- 
charge. I  took  the  theoretical  discharge  as  given  in  the 
rule. 

A.  You  want  to  take  two-thirds  of  that,  and  your  figures 
will  come  very  near  these. 

Q.  Now,  I  want  to  ask  you.  General  Wright,  taking  the 
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lowest  statement  here  by  Mr.  Day — 336  tons — and  taking 
the  highest  statement  during   that  year — 1,381   tons  for 
every  24  hours — what  would  you  consider   the  increase 
would  be  after  they  tap  the  Comstock  lode  again  ?     They 
were  then  in  the  country  rock,  and  I  believe  you  stated  it  is 
not  prub  able  that  there  is  as  much  ^water  in  the  country 
rock  as  there  would  be  in  tapping  the  vein.     Would  you 
think  that  the  water  in  tapping  the  vein  would  come  back 
again  to  this  higher  standard,  as  we  have  it  here  ? 
A.  That  is  utterly  impossible  to  tell. 
Q.  Wouldn't  you  think  it  quite  likely  ? 
A.  I  should  think  certainly  that  they  would  find  more 
water  as  they  go  into  the  vein . 

Q.  Well,  then,  from  the  statements  that  we  have  before 
us  here,  we  find  that  the  Gould  and' Curry  mine  had  the 
most  water. 

A.  It  would  seem  so,  taking  the  two  statements  of  the 
Gould  and  Curry  and  Ophir,  the  Gould  and  Curry  is 
greater. 

Q.  IJifow,  I  want  to  ask  you  this  question  again.  What 
would  you  consider,  according  to  your  general  opinion 
about  the  country,  a  fair  estimate,  based  upon  these  data, 
for  every  thousand  feet  on  that  lode,  provided  each  thou- 
sand feet  would  be  opened? 

A.  I  don't  think  I  have  the  data  to  form  any  estimates 
that  would  possess  the  slightest  value. 

Q.  Well,  I  will  not  press  that  matter  any  further,  be- 
cause you  have  no  data  to  go  on,  and  you  cannot  arrive 
at  any  result.     We  have  to  form  our  own  opinion. 
A.  ^o  two  men  will  get  the  same, ^probably. 
Q.  If  you  find  366  tons  of  water  for  every  24  hours 
after   three   dry   seasons,  which  is  the  very  lowest  esti- 
mate that  we  have,  we  can  arrive  at  some  general  idea 
what  it  would  be,  provided  the  whole  Comstock  lode  \)e 
properly  opened  by  shafts.     General,  do  you  see  any  dif- 
ficulty in  m'aki ng  bore-holes,  as  they  do  in  the  Pennsyl- 
vania oil  wells,  down  to  the  tunnel? 
A.  Kone  whatever. 


362 

Q.  Is  it  not  a  very  simple  operation  ? 

A.  Certainly,  with  proper  machinery  it  is. 

Q.  Provided  that  these  bore-holes  would  be  made  con- 
necting with  the  tunnel,  wouldn't  every  drop  of  this  water 
run  out  by  its  own  flow  ? 

A.  Certainly. 

Q.  In  the  case  of  the  Ophir  company  they  would  have 
saved  the  pumping  of  i  781  tons  of  water  for  every  24 
hours  during  the  year.  Do  you  know  that  the  Ophir 
company  has  taken  out  any  ore  from  their  mine  since 
they  commenced  work  on  this  new  shaft  ? 

A.  I  understand  not. 

Q.  ]!!»^ow,  under  the  contracts,  or  the  law  under  which 
these  people  owning  mines  on  the  Comstock  lode  pay  a 
royalty,  would  these  people  who  own  the  Ophir  mine 
have  had  to  pay  anything  to  the  tunnel  company  during 
that  time? 

A.  That  mine  would  not. 

Q.  Consequently  the  Ophir  mine  would  have  had  the 
full  benefit  of  the  tunnel  for  drainage ;  and,  provided  they 
would  have  connected  it  with  the  tunnel,  they  would  also 
have  had  ventilation  absolutely  for  nothing? 

A.  Certainly. 

Q.  In  your  investigations  on  the  Comstock  lode  have 
you  arrived  at  any  figures  which  would  give  us  an  idea 
how  many  feet  out  of  the  22,000  of  the  lode  are  actually 
productive  in  depth — ^that  were,  when  you  were  there,  pro- 
ductive in  depth  ? 

A.  'No,  I  have  not.     It  can  easily  be  calculated. 

Q.  Now,  supposing  you  go  over  this  list.  It  don't  mat- 
ter about  a  few  feet.  '  We  can  arrive  at  a  general  idea 
about  it.  At  the  north  end  there  was  nothing  north  of 
the  Ophir  mine  that  was  productive  in  depth  ? 

A.  N"othing,  but  on  the  surface. 

Q.  Taking  the  1,000-foot 'level  as  a  basis:  There  is  the 
Ophir  mine,  which  had  nothing  in  depth.  Then  there 
comes  the  Consolidated  Virginia :  had  they  anything 
there? 
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A  / 
A.  IN'othing. 

Q.  There  are  several  small  mines  I  leave  out. 

A.  Those  were  mere  surface  workings. 

Q.  Did  the  Gould  and  Curry  have  anything  in  depth? 

A.  I^othing. 

Q.  Did  the  Savage  have  anything  in  depth  at  that  time? 

A.  At  the  deepest  point,  they  did  not. 

Q.  Under  the  1,000-foot  level  ? 

A.  I  am  not  prepared  to  say  that. 

Q.  Did  3^ou  hear  anything? 

A.  I  think  not  as  low  as  1,000  feet. 

Q.  Was  the  Hale  and  l^orcross  below  the  thousand 
feet?  ^ 

A.  I  fancy  not. 

Q.  Well,  they  may  have  had  something  down  there, 
possibly  ? 

A.  I  think  not.  Those  are  the  two  mines  I  did  not  go 
into. 

Q.  You  at  least  tried  to  go  in? 

A.  Well,  we  would  have  gone  in,  except  they  were 
pumping.'*- 

Q.  The  Chollar  Potosi  mine  comes  next? 
'  A.  I^othing  there. 

Q.  Then  there  comes  the  Bullion? 

A.  Nothing. 

Q.  Then  the  Alpha? 

A.  ]!^othing. 

Q.  Then  come  all  the  Gold  Hill  mines — a  dozen  of  them. 
Was  there  anything  down  there  before  you  came  to  the 
Yellow  Jacket  ? 

A.  IlTothing. 
'    Q.  Then  we  have  the  Yellow  Jacket? 

A.  They  were  finding  it  low  down. 

Q.  For  how  many  feet  did  the  Yellow  Jacket  find  it  in 
length  on  the  lode?  ' 

A.  That  I  have  forgotten. 

Q.  Then  conges  the  Kentuck.  Did  they  have  anything 
below  the  1,000-foot  level? 
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A.  That  I  cannot  say.     That  is  a  mine  I  didn't  go  into. 

Q.  Then  comes  the  Crown  Point? 

A.  The  Crown  Point  did. 

Q.  Then  comes  the  Belcher?  ' 

A.  They  had  just  struck  it  when  we  were  there. 

Q.  Then  comes  the  Segregated  Belcher  and  th/e  Over- 
man.    Did  they  have  anything? 

A.  !N'o,  sir. 

Q.  Then  out  of  the  30  or  40  mines  there,  the  Belcher, 
the  Crown  Point,  the  Yellow  Jacket,  the  Hale  and  ISTor- 
cross 

Mr.  Sunderland.  He  says  that  handn't  anything  below 
there. 

Mr.  SuTRO.  Well,  the  General  stated  that  he  hadn't  been 
down  there.  Did  they  state  to  you.  General,  there  was  noth- 
ing down  there  ? 

Mr.  Wright.  I  don't  remember  that  they  did.  Their 
maps  would  have  shown  us,  which  they  furnished  us  with. 

Q.  Well,  that  is  immaterial.  The  Hale  and  i^orcross 
probably  had  some  ore  down  there. 

A.  They  were  working  down ;  but  my  impression  is, 
not  as  low  as  the  1,000-foot  level.     But  I  am  not  certain. 

Q.  Then,  out  of  30  or  40  mining  companies,  we  have  but 
three  mines  out  of  which  we  get  ore  below  the  1,000-foot 
level  ? 

Mr.  Sunderland.  Who  says  there  are  40  mining  com- 
panies ? 

'  Mr.  SuTRO.  Well,  I  will  take  the  list  here,  and  that  will 
show  it. 

Mr.  Sunderland.  There  are  no  40  mining  companies. 

Mr.  Wright.  I  can  give  you  what  companies  are  actually 
engaged  in  mining.  There  are  other  companies  in  exist- 
ence, I  believe. 

Mr.  SuTRO.  First  is  the  Utah ;  one  thousand  feet.  Did 
that  have  anything.  General,  in  depth. 

A.  Ko  deep  mining. 

Q.  I  am  speaking  of  below  the  1,000-foot  level. 

A.  1^0  ore. 
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Q.  The  Allen.  Did  tliey  have  anything  ? 

A.  ISTo. 

Mr.  Sunderland.  But  there  is  no  such  company. 

Mr.  SuTRO.  Then  comes  the  Sierra  Nevada;  2,657  feet? 

Mr.  Wright.  'No, 

Q.  The  Union;.  302  feet.  Did  that  have  anything, 
General? 

A.  ITo thing. 

Q.  The  Ophir  north  ;  1,200  feet? 

Mr.  Sunderland.  If  the  chairman  please,  there  are  no 
such  companies  as  these  in  existence.  The  Sierra  Nevada 
is  the  only  one  called  that  has  any  existence.  I  object  to 
Mr.  Sutro  making  testimon}^  here. 

Mr.  Sutro.  Mr.  Sunderland,  will  you  deny  that  there  are 
an}^  such  mines  in  existence  ?  The  companies  may  not  be  in 
active  operation  now ;  they  may  have  given  up.  Do  you 
state  here  that  there  are  no  such  mines  as  those? 

Mr.  Sunderland.  I  do. 

Mr.  Sutro.  Well,  we'll  take  King's  report. 

Mr,  Sunderland.  Except  the  Utah,  all  those  mentioned 
there  are  considered  with  the  Sierra  Nevada.  They  are 
located  in  front  of  each  other,  along  the  supposed  line  of 
the  Com  stock.  They  have  gone  out  of  existence,  excepting 
the  Utah,  and  there  has  been  no  working  done  for  7  or  8 
years.     They  were  abandoned  long  ago. 

Mr.  Sutro.  Why  are  they  abandoned? 

Mr.  Sunderland.  Because  there  never  was  any  ore  in 
them. 

Mr.  Sutro.  Because  it  cost  too  much  to  pump  out  water 
and  mine  under  present  methods,  and  they  haven't  got  the 
money  to  do  it. 

Mr.  Sunderland.  The  Utah  is  an  imaginary  claim  up 
north  of  the  Sierra  Nevada.  It  never  had  a  pound  of  ore 
in  it  in  the  world. 

Mr.  Sutro.  We  have  got  Mr.  King's  report  here,  which 
is  a  Government  report,  aud  which  you  have  quoted  from 
quite  frequently.  We  will  take  that  as  our  basis  now.  We 
^on't  look  at  any  map  at  all.   Mr.  King  states  on  page  99: 
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"  Mining  Claims. — The  following  18  a  list  of  the  raining  claims  located  on 
the  course  of  the  lode,  as  far  as  its  continuity  has  been  traced  with  any  ce-r- 
tainty.  It  gives  the  length  of  ground  claimed  for  each  company  or  individ- 
ual owner,  beginning  at  the  north  and  proceeding  towards  the  pouth:  Utah, 
1,000  feet;  Allen,  925feot;  Sierra  Nevada,  ].,959  feet;  Union,  500  feet." 

General,  will  you  be  kind  enough  to  state  when  I  come 
to  a  mine  that  has  ore  below  the  1,000-foot  level? 

A.  Ore  or  working  ? 

Q.  One  which  has  been  mining  ore;  ore  found  below 
J;he  1,00.0-foot  level,  or  working  ore  at  the  time  you  were 
over  there. 

"  Union,  500  feet ;  Ophir  north  mine,  1,200  feet ;  Mexican,  100  feet ;  Ophir 
south  mine,  200  feet ;  Central,  150  feet ;  California,  300  feet;  Central  No.  2, 
100  feet ;  Kinney,  50  feet ;  White  and  Murphy,  210  feet ;  Sides,  500  feet." 

I-  might  as  well  state  here,  that  from  the  Central  'No.  2, 
to  and  including  the  Sides,  they  have  been  consolidated 
into  one  company,  now  called  the  Virginia  Consolidated. 
Next  comes  the 

"  Best  and  Belcher,  250 feet;  Gould  and  Curry,  1,200  feet;  Savage,  771  feet; 
Hale  and  Norcross,  400  feet." 

A.  I  understand  the  Savage  has  struck  ore  since  we  came 
away,  but  when  we  were  there  it  had  not. 

Q.  We  are  speaking  about  the  time  these  reports  were 
made.  What  was  your  statement  about  the  Hale  and  I^or- 
cross  ? 

A.  I  am  not  positively  certain  of  it.  I  didn't  visit  the 
mine. 

Q.  Well,  supposing  we  count  that  in  as  having  ore? 

Mr.  Sunderland.  ISTeedn't  count  it  in  unless  th®  Gene- 
ral says  so. 

Mr.  SuTRO.  Well,  so  as  to  make  no  mistake  about  it,  we 
will  count  it  in.     You  are  doubtful  about  it? 
•    Mr.  Wright.  I  am  doubtful  about  it.     It  is  my  impres- 
sion that  they  found  no  ore  below  the  1,000  feet. 

Mr.  Sutro.  Then  comes  the 

"Chollar  Potosi,  1,434  feet;  Bullion,  940  feet;  Exchequer, 400  feet;  Alpha, 
278|  feet;  Apple  and  Bates,  31^-  feat;  Imperial  North,  118  feet;  Bacon,  45 
feet;  Empire  North,  55  feet;  Eclipse,  30  feet;  Trench,  20  feet;  Empire  south 
mine,  20  feet;  Plato,  10  feet;  Bowers,  20  fe«t;  Pi-Ute,20feet;  Winters  and  Kiis- 
tel,  30  feet;  the  Consolidated,  21  feet;  Rice  ground,  13  J  feet;  Imperial  south 
mine,  65f  feet;  Challenge,  50  feet;  Confidence,  130  feet;  Burke  and  Hamil- 
ton, 40  feet;  Yellow  Jacket,  943  feet." 
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A.  That  mine  was  working. 
Q.  That  has  ore  in  deptli  ? 

"Kentuck,  93f  leet;  Crown  Point,  540  feet." 

A.  That  was  working  below^  that  level. 

Q.  "Belcher,  940  feet;  Segregated  Belcher,  160  feet;  Overman,  1,200 feet; 
North  American,  2,000  feet;  Baltimore  American,  2,000." 

Will  you  please  to  state  how  many  feet  there  are  in  the 
Comstock  altogether? 

A.  In  the  claims  named  there  are  21,463 §  feet. 

Q.  Do  you  know  how  large  a  hody  of  ore  they  were 
working  in  the  Belcher  mine  ? 

A.  I  do  not.     It  was  not  developed. 

Q.  The  claim,  is  940  feet  in  length ;  but  were  they  work- 
ing for  the  whole  length,  you  think  ? 

A.  The  new  strike  had  not  been  developed  for  the  whole 
length  of  it  at  that  time. 

Q.  In  the  Crown  Point,  do  you  know  how  long  the  ore 
body  is  there  ? 

A.  I  have  quite  forgotten.  I  think  it  is  stated  in  a  re- 
port, however. 

Q.  Let  us  take  the  whole  length  of  these  three  claims  : 
Yellow  Jacket,  943  feet;  Crown  Point,  540;  and  the 
Belcher,  940.     How  much  do  you  make  that  altogether? 

A.  I  make  it  2,423  feet. 

Q.  Will  you  be  kind  enough  to  state.  General,  the 
proportion  that  bears  to  the  whole  length  of  the  lode,  with- 
out giving  any  decimals — to  give  an  approximate  figure  ? 

A.  It  is  a  little  over  j\.  ^      • 

Mr.  Sunderland.  You  don't  mean  to  say  of  the  product- 
ive part  ? 

A.  No ;  of  all  the  mines  named. 

Q.  The  entire  length  of  tpe  mines  ? 

A.  Yes,  sir. 

Mr.  SuTRO.  General,  do  you  think  that  in  the  Crown 
Point  mine,  which  is  given  here  at  a  length  of  640  feet, 
one  half  of  it  has  the  bonanza  extending  through  it? 

A.  I  shouldn't  like  to  answer  such  a  question. 
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Q.  When  you  were  in  tlie  mine,  did  you  notice  fhe 
length  of  the  ore  body  in  tbat  mine  ? 

A.  I  did  not. 

Q.  J)o  you  recollect  anything  about  the  Yellow  Jacket? 

A.  Nothing  about  its  length. 

Q.  There  are  943  feet  given  here  as  the  length  of  the 
mine.  Do  you  think  they  have  ore  for  one-half  that  dis- 
tance? 

A.  ^o;  I  don't  think  anything  about  it. 

Q,  According  to  these  figures  here  we  have  arrived  at 
by  examining  this  official  report,  we  find  that  a  little  over 
j*^  of  the  Comstock  lode  was  ore-producing  in  depth  below 
1,000  feet  ? 

A.  At  the  time  the  commission  was  in  IlTevada. 

Q.  That  would  give  us  then  j\  of  the  length  of  that 
whole  lode,  or  19,040  feet  of  non-producing  vein  and  2,423 
feet  of  producing  vein  ? 

A.  Yes;  19,0401. 

Q.  Provided,  now,  that  the  tunnel  were  constructed  and 
the  lateral  drift  extended  under  all  these  mines,  wouldn't 
these  19,040  feet  of  the  Comstock  lode  below  the  l,000.foot 
level  derive  the  whole  benefits  of  drainage  and  "ventilation 
which  the  tunnel  would  furnish  for  nothing  while  'they 
have  not  discovered  any  ore  ? 

A.  If  these  mines  were  all  connected  with  the  tunnel, 
they  would  then  be  completely  drained  of  all  water  with- 
out a  question,  and  they  would  experience  certain  advan- 
tages from  ventilation. 

Q.  Do  you  understand  that  19,040  feet  out  of  the  21,463 
would  derive  these  benefits  under  these  circumstances,  as 
you  saw  them,  for  nothing? 

A.  If  they  work  the  mines  and  connnect  them  with  the 
tunnel,  they  certainly  will. 

Q.  I  take  it  for  granted  now  that  this  tunnel  is  com- 
pleted and  the  branches  are  all  made.  These  people  could 
extend  these  bore-holes  to  it  ? 

A.   They  could. 
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Q.  The  connection  of  their  shafts  with  the  tunnel  would 
be  a  natural  consequence,  would  it  not  ? 

A.  If  they  work  the  mines  I  think  they  will  connect. 

Q.  Then,  admitting  that  to  be  so,  would  it  not  be  correct 
that  the  19,040  feet  of  the  Comstock  lode  would,  under 
those  circumstances,  get  the  whole  benefit  of  the  drainage 
and  ventilation  for  absohitely  nothing  ? 

A.  That  is  certainly  according  to  the  conditions  of  the 
contract,  ^ny  mine  that  is  connected  with  the  tunnel 
will  be  drained  and  ventilated  for  nothing,  if  it  is  not  get- 
ting out  ore. 

Q.  In  order  to  get  at  a  direct  answer  to  my  question, 
General,  will  you  please  state  whether  all  these  mines 
along  the  lode,  connected  with  the  tunnel,  and  in  the  state 
you  found  them  in  at  the  time,  that  is  19,040  feet,  would 
not  derive  the  whole  benefit  of  the  drainage  and  ventilation 
under  the  terms  of  the  contract  for  nothing? 

A.  Under  the  contract,  if  connected  with  the  tunnel. 
The  way  in  which  your  question  is  put  seems  to  rather 
imply  that  in  my  opinion  all  these  mines  that  you  named 
will  be  connected  with  the  tunnel,  and  that  they  will  be 
prosecuted. 

Q.  I  will  suppose  that  case,  General  ? 

A.  Well,  if  you  suppose  that  case,  and  they  are  con- 
nected with  the  tunnel,  they  will  certainly  be  drained  with- 
out expense. 

The  Chairman.  General  Wright,  will  there  be  a  com- 
plete drainage,  provided  the  adits  were  run  along  the  vein, 
without  perpendicular  holes  being  bored  ? 
'  A.  I^o ;  there  must  be  the  connection  between  the  mine 
and  the  tunnel. 

Q.  But  providing  the  tunnel  were  run  underneath,  at  a 
certain  level,  would  the  drainage  be  complete  without  an 
orifice  ?         . 

A.  N"ot  necessarily;  probably  not. 

Q.  The  material  or  the  rock  would  permit  the  water  to 
percolate  down  to  the  level  of  the  tunnel? 

A.  It  might  or  it  might  not.     As  we  have  said  in  the 
24  • 
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report,  the  water  seems  to  be  found  in  what  they  term 
their  pockets.  It  is  in  places,  surrounded  by  an  imperme- 
able seam  of  clay.  IIow  far  these  pockets  will  extend 
down  nobody  can  tell.  If  they  extend  down  to  the  tunnel, 
and  were  tapped  at  the  bottom,  it  would  drain  everything. 
If  they  only  go  down  to  within  500  or  600  feet  of  the  tun- 
nel level,  then  there  would  be  no  other  way  of  draining 
off  the  water  by  the  tunnel  than  by  making  this  connec- 
tion between  the  working  mine  and  the  tunnel. 

Q.  Water  only  interferes  with  work  in  the  mines  when 
these  clay-pockets  are  tapped? 

A.  As  a  rule,  they  are  the  great  trouble. 

Q„  Then,  if  they  tapped  those  clay-pockets  and  the  water 
flowed  into  the  loose  or  permeable  rock,  would  it  escape 
downward  ?  "^ 

A.  I  think  not.  Their  experience  is  the  reverse  of  that. 
As  I  understand  it,  the  Chollar  Potosi  shaft,  which  is  down 
perhaps  600  or  700  feet  below>  where  they  are  working,  is 
pretty  nearly  filled  with  water,  and  has  remained  so.  They 
have  done  no  pumping  for  a  long  time.  The  penetration 
of  water,  I  think,  down  tbrough,  can  be  very  little. 

Q.  If  there  were  access  for  the  water  on  a  horizontal 
line  cut  from  the  bottom  of  that  tunnel,  would  it  not  carry 
it  away  from  the  upper  workings? 

A.  N'o,  sir;  the  upper  workings  are  not  disturbed  at  all. 
In  the  Chollar  Potosi  the  shaft  is  carried  down  to  the  low- 
est depth.  They  gave  up  prospecting  there,  abandoned  that 
portion  of  it,  and  went  to  work  on  the  higher  levels ; 
nothing,  perhaps,  below  the  700-foot  level;  and  in  that  por- 
tion of  the  mine  where  they  are  now  working,  above,  we 
will  say,  the  700-foot  level,  there  is  no  occasion  for  pump- 
ing at  all.     • 

Q;  TJie  water  escapes  in  the  shaft? 

A.  There  is  no  water  there  of  any  amount. 

Mr.  SuTRO.  Well,  was  there  water  there  at  some  time? 

A.  I  presume  there  w^as  originally. 

Q.  If  there  were,  wouldn't  it  naturally  drain  off  into 
the  shaft? 
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A.  It  drains  oiFinto  the  shaft,  and  the  shaft  is  filled  np 
pretty  nearly,  as  they  told  me.  I  didn't  go  down,  beeaa«e 
they  said  there  were  no  means  of  going  down. 

Q.  Do  you  see  any  difficulty  in  making  those  bore-holes? 

A.  N"one. 

Q.  Would  the  expense  he  anything  compared  with  the 
cost  of  mining? 

A.  Very  little.  It  would  be  comparatively  small. 
There  would  be  no  difficulty  at  all. 

Q.  We  have  here  2,423  feet  of  productive  mine,  and 
19,040  of  unproductive  below  the  1,000  foot  level;  conse- 
quently^the  work  going  on  in  the  19,040  is  simply  for  pros- 
pecting; that  is,  to  discover  ore? 

A.  It  is  to  discover  ore,  undoubtedly. 

Q.  IiTow,  General,  can  you  see  any  hardship  in  a  small 
portion  of  the  lode  paying  a  royalty,  when  /^  of  it  gets  the 
benefit  of  the  tunnel  for  nothing?  i, 

Mr.  Sunderland.  That  is  to  say 

Mr,  SuTRO.  Willyou  please  let  the  General  answer  my 
question  ? 

Mr.  "Wright.  Would  it  be  an  answer  to  the  question 

for  me  to  say  I  should  suppose  that  that  /^  would  object 

most  strenuously  to  paying  for  any  benefits  to  the  other 
9   ? 

Q.  Would  it  not  be  a  benefit  to  the  general  interests  of 
mining,  taking  a  rational  view  of  it,  by  putting  a  preniium 
on  explorations  in  barren  mines,  and  making  the  produc- 
tive mines  contribute  something  towards  that  ?  That  is 
the  principle  involved. 

A.  Well,  that  seems  to  me  to  be  a  question  which  I 
could  not  well  bo  called  on  to  answer.  I  should  very  much 
prefer  replying  to  it  in  a  different  shape  from  that. 

Q.  Well,  I  will  put  my  question ^n  a  little  diffisrent  shape  : 
Don't  you  consider  it  is  putting  a  premium  on  Explora- 
tions under  such  an  arrangement?  Is  it  not  a  sort  of  equali- 
zation of  ex[i(!ndit\u'es  in  the  mines? 

A.  Wh}',  it  certainly  is  that. 

Q.  Will  you  permit  me  to  read  from  a  speech  made  in 
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the  House  of  Representatives  by  the  IIou.  M.  C.  Kerr,  of 

Indiana,  covering  that  very  point,  and  give  us  your  opin- 
ion upon  the  correctness  of  that  statement  made  by  Mr. 
Kerr.     He  says : 

"  I  think  that  in  the  original  proposition  there  was  nothing  wrong,  noth- 
ing iinjiist,  nothing  oppressive,  nothing  that  in  any  of  its  characlers 
and  incidents  is  extraordinary,  as  is  intimated  by  the  honorable  gentlemen 
on  the  other  side.  It  is  said  that  the  old  law  organized  a  monopoly  in  Ne- 
vada. I  do  not  understand  that  it  does  any  such'thincr,  or  brings  about  any 
such  result.  This  tunnel  idea  stands  upon  a  very  common  one  in  applica- 
tion to  various  other  subjects  throughout  the  country,  and  it.  is  only  by  the  name 
that  is  given  to  it  in  Nevada  that  the  people  are  misled,  and  do  not  uriderstand 
just  what  it  means.  The  country  is  everywhere  familiar  with  various  sys- 
tems of  ordinary  sewerage  and  drainage  in  cities,  towns,  and  the  country. 
The  obvious  principles  of  law,  of  just  and  fair  contributions  for  common  ad- 
vantages and  benefits,  on  which  they  are  maintained,  are  well  understood. 
Tliere  is  no  character  of  monopoly  or  uncommon  hardship  about  th'era. 

"Now,  Mr.  Speaker,  the  whole  of  this  law  consists  in  this  simple  proposi- 
tion :  that  here  is  to  be  constructed  a  sewer,  if  you  please,  a  drain,  that  will 
inevitably  benefit  every  owner  whose  property  is  in  any  way  reached  and 
drained  and  ventilated  by  it.  In  this  city  of  Washington,  and  in  all  the 
cities  of  this  country,  it  is  a  common  practice  to  require  the  persons  who  de- 
rive advantage  from  the  construction  of  such  works  to  contribute  to  their  con- 
struction originally,  and  to  their  maintenance  thereafter." 

In  another  place,  in  the  same  speech,  he  says: 

"This  tunnel  company  was  organized  at  the  request  of  these  miners,  at  the 
request  of  the  Senators  and  Representatives  from  the  State  of  Nevada,  at 
the  request  of  the  Legislature  of  Nevada,  at  the  request  of  the  Governor  of 
Nevada,  and  of  all  the  people  of  Nevada,  in  all  the  forms  in  which  they 
could  make  their  wishes  known  to  Congress." 

Ful'ther  on  he  says  : 

"But  it  is  very  clear,  Mr.  Speaker,  thau  while  gentlemen  say  here  that 
these  people  had  a  possessory  right  in  this  soil  before  this  last  law  was  passed, 
they  utterly  destroy  the  value  that  is  in  that  position  when  they  also  say 
that  the  mines  involved  in  this  legislation  have  very  great  value,  and  that, 
out  of  the  mines,  these  same  miners  have  already  extracted  $100,000,000  m 
precious  metals.  Now,  if  that  be  so,  it  seems  to  me  that  for  that  shadowy, 
that  unreal,  that  executory — it  is  not  that  much  in  law — that  mere  posses- 
gory  claim  of  right,  they  have  been  most  munificently  paid,  and  ought  not  to 
come  back  here  and  ask  for  more.  But  a  further  answer  to  their  position  is 
found  in  the  fact  that,  when  the  original  application  to  Congress  was  made, 
these  miners  themselves  went  to  work  and  executed  these  voluntary  individ- 
ual contracts  with  this  tunnel  company,  by  which  they  agreed,  whenever 
the  tunnel  was  constructed,  to  contribute  tllese  several  sums  to  aid  its  con- 
struction and  maintenance,"      ^ 

Again  he  says: 

"In  addition  to  what  I  have  said,  I  desire  to  call  attention  to  a  further  fact, 
that  under  the  law,  which  it  is  now  desired  to  repeal,  and  under  the  contract 
which  that  law  adopts,  not  one  of  these  mining  companies  or  individual  mi- 
ners is  required  to  pay  one  farthing  to  the  tunnel  company  in  the  way  of 
royalty  or  anything  else  until  the  tunnel  shall  have  been  constructed,  and 
they  shall  have  begun  to  derive  advantage  from  it.     In  other  words,  the 
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entire  obligation  is  strictly  reciprocal ;  its  burrlenf?  and  its  benefits  go  to- 
gether; they  run  constantly  and  perpetually  in  parallel  lines.  And  the 
whole  assumption,,  therefore,  that  there  is  oppression  or  injustice  or  monopoly 
in  this  matter,  strikes  nie  as  being  very  far-fetched  and  purely  unfounded." 

A.  Do  you"  wish  me  to  say  whether  my  opinion  corres- 
ponds with  that  ? 

Q.  Yes,  sir. 

A.  Strike  out  that  last  part  of  it,  and  I  agree  with  it 
generally.  I  would  prefer  rather  to  give  my  views  in  my 
own  language^. 

Q.  W"ill  you  please  state  whether  that  agrees  with  your 
viev/s.  General? 

A.  With  the  exception  of  the  last  part  of  it.  I  wouldn't 
like  to  give  my  opinion  about  that,  because  I  don't  know 
anything  about  it. 

Q.  But  you  consider  the  general  principle,  as  laid  down, 
entirely  correct  then,  according  to  this  statesment? 

A.  Ij^  consider  that  the  Government  had  a  perfect  right 
to  grant  to  the  Sutro  Tunnel  Company  all  the  franchibes 
they  could  give  them,  as  the  Government  was  the  owner  of 
the  mines.  The  present  possessors  of  the  mine^,  or  the 
original  possessors,  those  who  first  obtained  the  claims,  did 
so  without  the  paying  of  a  dx)llar  to  the  Government. 
When  thej^  were  given  their  fee  in  the  land,  it  was  given 
to  them  for  a  nominal  sum,  and  subject  to  the  condition  of 
this  royalty;  they  could  buy  it  or  not,  as  they  pleased. 

Q.  Yes,  sir ;  but  what  I  want  to  arrive  at  is,  whether, 
under  this  system  of  mining  of  ores,  we  are  not  relieving  to 
a  very  large  extent  the  burdens  of  exploration  below  the 
1,000-foot"  level  of  19,040  feet,  while  but  2,423  feet  have 
paying  rock? 

A.  You  are  reliwing  the  unproductive  companies  wholly 
and  entirely. 

Mr.  Sunderland.  From  what?     I  don't  understand  you. 

A.  From  certain  of  the  costs  of  operating  their  mines. 

Q.  His  question  was,  whether  you  were  relieving  the 
companies  having  unproductive  mines  from  expensive  ex- 
ploring. 

A.  Frona  certain  of  the  expenses  of  exploring. 
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Mr.  SuTRO.  You  will,  after  I  get  through,  have  a  chance, 
Mr.  Sunderland,  to  ask  the  General  any  questions  you 
desire. 

Mr.  Sunderland.  I  merely  wished  to  have  the  Greneral 
understand  the  question. 

Mr.  SUTRO.  We  have,  according  to  your  figures  here, 
an  average  in  the  Ophir  mine  of  781  tons  of  water  for 
every  24  hours. 

Mr.  Wright.  Average  for  one  year. 

Q.  The  average  per  day. 

A.  Per  day  for  one  year. 

Q.  Taking  that  as  a  basis.  General,  we  find  on  the  table 
here  that  the  Ophir  mine  has  1,400  feet  in  length,  and 
the  explorations  made  in  that  mine  extend  through  but  a 
small  portion  of  that  company's  ground.  Would  you  con- 
sider that  that  company,  if  it  had  saved  the  pumping  or 
hoisting  of  780  tons  of  water  every  24  hours,  would  not 
have  saved  the  bulk  of  the  expense  which  it  was  under? 

A.  I  suppose  they  would  have  saved  in  that  year,  as 
stated  by  the  superintendent  in  his  report,  §20,342  04. 

Q.  Taking  it  for  granted  that  that  is  correct 


A.  I  have  to  take  that  for  granted.  •  I  have  no  reason 
to  doubt  it. 

Q.  Well,  do  you  believe,  then,  General,  that  they  could 
hoist  out  365  times  781  tons  of  water  for  tlie  sum  stated 
there? 

A.  It  seems  they  did. 

Q.  Provided  their  statement  is  correct? 

A.  I  assume  that  it  is. 

Q.  What  reasons  have  you  for  supposing  that  that  state- 
ment is  correct? 

A.  I  have  this  reason,  that  from  my  intercourse  with 
the  superintenderit  of  that  mine,  (and  I  will  say  the  same 
for  all,)  I  believe  them  to  be  intelligent  men,  and  to  have 
given  wliat  they  believed  to  be  an  honest  statement. 

Q.  Did  they  give  you  any  indirect  cost? 

A.  They  gave  us  just  what  is  there,  and  nothing  further, 
that  I  remember.     There  waa^a  great  deal  of  conversation 
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upon  the  subject,  but  I  recollect  nothiog  to  put  in  evidence, 
except  what  is  stated  in  the  paper. 

Q.  General,  the  present  superintendent  of  the  Ophir 
mine  (Mr.  Day  is  no  longer  there)  gives  the  cost  of  pump- 
ing for  January  $2,483  26;  that  is  this  last  month.  He 
states : 

"  The  indirect  cost  of  raising  the  water  for  the  month  of  January  is  esti- 
mated at  about  $3,000." 

Consequently  he  gives  the  indirect  cost  at  $3,000,  while 
the  absolute  cost,  besides  the  indirect  cost,  is  only  given 
at  $2,483  26.  '  ISTow,  there  are  expenses  connected  with 
that  that  are  not  given. 

A.  I  know  nothing  of  that  statement  at  all.  I  cannot 
see  what  expenses  could  be  incurred  in  the  pumping  other 
than  those  given  in  this  statement  of  the  superintendent  of 
the  Ophir  Mining  Company. 

Q.  Will  you  permit  me  to  ask  you  whether  there  is  any 
difference  in  hoisting  a  given  quantity  of  water  and  a  given 
quantity  of  ore,  supposing  the  former  were  hoisted? 

A.  There  would  be  a  great  deal  of  difference. 

Q.  How  much  do  you  think  that  difference  would  be? 

A.  I  couldn't  answer.  It  depends  upon  the  way  in  which 
the  ore  is  raised. 

Q.  Well,  supposing  they  take  their  water  out  with  a 
larsre  water  tank.  This  tank  is  lowered  down  into  the 
sump,  a  val\^  opens  in  the  bottom,  and  it  fills  upland  it  is 
hoisted  to  the  surface.  It  is  an  instantaneous  operation, 
the  filling  up.  You  have  a  single  tank,  and  the  only  addi- 
tional weight  you  hoist  is  the  weight  of  the  tank  besides 
the  water.  1:^0 w,  how  would  that  compare  with  pumping 
the  water  ? 

A.  It  would  probably  cost  considerable  more. 

Q.  IIow  much  do  you  think,  allowing  for  the  friction  in 
the  pipes  used  in  pumping? 

A.  That  would  be  quite  ii^.possible  to  tell.  There  is  no 
way  that  you  can  raise  any  less  weight,  or  raise  it  perhaps 
any  more  favorably,  than  by  this  tank,  so  far  as  the  mere 
hoisting  is  concerned ;   but  there  is  a  certain  time  when 
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there  is  an  absolute  waste  of  power  in  the  use  of  tliat  mode. 
For  instance,  all  the  time  the  tank  is  going  down  there  has 
to  be  a  certain  power  exerted  to  retard  its  progress,  and 
there  is  an  expenditure  which  they  do  not  get  in  the  otloigr 
cases.  Moreover,  the  absohite  power  required  to  be  used 
at  any  one  moment  is  less  with  a  pump,  in  the  way  in  which 
they  have  them  arranged,  than  it  is  in  bringing  up  this  sup- 
ply of  water.  By  means  of  a  counter-weight,  they  apply 
something  like  one-half  the  power  at  the  given  moment; 
the  expenditure  is  verj^  much  the  same  in  the  two  cases, 
that  is,  you  have  .got  to  bring  this  counter- weight  back 
again,  and  that  is  attended  also  by  an  expenditure  of  power. 
The  application  is  more  favorable  by  a  pump,  arranged  as 
they  have  it  there,  than  it  is  by  a  hoisting  tank;  but  what 
the  difference  is  depends  entirelj^  upon  the  character  of  the 
machine. 

Q.  General,  let  me  ask  you  another  question  in  regard 
to  that.  Don't  you  require  a  horse-power  for  every  33,000 
pounds  of  water  that  you  lift  one  foot  high  in  one  minute? 

A.  That  is  what  is  called  a  horse-pow«r.  That's  the  con- 
ventional value  of  a  horse-power,  raising  33,000  pounds 
one  foot  high  in  one  minute. 

Q.  Can  you  get  Over  the  fact  that  you  have  to  have  a 
horse-power,  no  matter  what  the  mode,  or  how  you  man- 
age it,  to  raise  every  33,000  pounds  of  water  or  anything 
else  one  foot  high  in  one  minute — whether  you  pump  it  or 
hoist  it? 

A.  You  certainly  have  got  to  expend  that  power  unques- 
tionably. 

Q.  Then  the  mechanical  question  is  this :  How  would 
the  friction  in  the  pipe 

A.  Which  is  considerable. 

compare  with  the  additional  weight  of  this  tank 

which  you  have  to  hoist  every  time?  Do  you  consider  that 
there  is  a  material  difference:? 

A.  I  should  think  the  friction  in  the  pipes  would  be 
more  than  the  weight  of  the  tank,  that  is,  the  power  re- 
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quired  to  overcome  that  friction  would  be  greater  than  that 
to  raise  the  weight  of  the  tafik. 

Q.  Well,  do  you  think  there  is  25  per  cent,  difference, 
at  a  rough  estimate,  without  going  into  any  detailed  fig- 
ures ? 

A.  Well,  this  is  a  thing  that  is  susceptible  of  a  good  deal 
of  accuracy.  Machinery  does  not  make  power.  You  have 
get  to  overcome  the  weight  of  the  water  you  raise,  no  mat- 
ter what  devices  of  machinery  you  may  apply.  One  ma- 
chine makes  the  application  of  power  much  more  econom- 
ical than  another,  and  that  is  all.  The  force  necessary  to 
raise  this  water  to  the  surface  must  be  applied,  whatever 
machinery  you  use.  l^o  machinery  can  allow  you  the  ap- 
plication of  less  power.  In  one  case  you  apply  it  all  the 
time  in  one  direction ;  in  the  other  case,  you  apply  it  in 
two  directions;  and  by  the  time  the  water  is  at  the  sur- 
face, supposing  all  other  things  are  equal,  as  regards  weight 
and  as  regards  friction,  (we'll  take  those  out  for  the  pur- 
pose of  illustration  :)  by  the  time  that  water  is  at  the  sur- 
face, you  must  have  expended  all  the  necessary  power  for 
raising  that  water  to  the  surface. 

Q.  But  supposing  you  make  a  liberal  allowance.  You 
say  it  costs  double  in  a  tank  what  it  costs  in  a  pump. 

A.  I  don't  think  it  would  cost  double,  and  if  you  had 
two  tanks,  one  running  against  the  other,  I  shouldn't  sup- 
pose there  would  be  10  per'cent.  difference ;  I  should  think 
it  would  be  more  a  matter  of  convenience  than  of  cost. 

Q.  Supposing  we  take  two-thirds  or  three-quarters  of 
the  cost  to  arrive  at  some  figures,  say  allowing  25  per 
cent,  more  on  one  side  than  on  the  other? 

A.  Well,  you  can  allow  it. 

Q.  To  arrive  at  some  positive  figures.  You  have  given 
the  cost  6f  hoisting  ore  at  51  cents  per  ton? 

A.  Yes. 

Q.  !N^ow,  let  us  deduct  25  per  cent.,  which  would  give  us 
38J  cents  per  ton  for  hoisting  water. 

A.  But  you  mustn't  understand  that  that  is  any  compari- 
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son.     The  cost  of  raising  a  tou  of  ore  is  a  great  deal  more 
than  the  cost  of  raising  a  ton  t)f  water. 

Q.  IN'ow,  take  730  tons  of  water  every  24  hours  in  the 
Ophir  mine;  that  gives  us  $300  a  day? 

A.  Yes,  sir. 

Q.  Or  $9,000  a  mouth,  or  $108,000  a  year  for  pumping, 
even  allowing  25  per  cent.;  $108,000  a  year  for  pumping, 
taking  the  estimate  which  tlie&e  people  furnish  for  hoist- 
ing, and  that  is  very  low.  I  contend  that  they  have  not 
given  the  right  figures  on  that.  It  would  cost  $108,000  per 
annum.  Mr.  Day  gives  the  cost  of  pumping  at  $29,317  04. 
In  your  .judgment,  could  there  possibly  be  that  much  dif- 
ference between  the  two  ? 

A.  Oh,  I  don't  think  that  there  is  that  difference.  I 
think,  as  I  said  before,  that  he  has  stated  these  sums  as  a 
very  close  approximation.  Their  books  are  very  well  kept, 
and  they  can  get  at  a  very  close  figure  as  to  the  cost  of  any 
part  of  their  operations,  and  unless  Mr.  Day  has  willfully 
falsified  his  report,  the  statement  is  correct.  I  would  say 
that  there  is  a  great  difference  in  cost  between  the  hoisting 
of*ore  and  the  pumping  of  water.  One  is  a  continuous  op- 
ei-ation;  the  other  is  intermittent.  As  I  gathered  from  the 
mines,  the  best  of  them  can  hoist  only  about  250  tons  of 
ore  a  day,  while  we  show  here  from  their  own  accounts 
that  they  pumped  700  or  800  tons  of  water  daily. 

Q.  Did  you  see  the  books  of  the  Ophir  company ,^and 
examine  them,  to  find  out  whether  these  figures  are  cor- 
rect? 

A.  I  only  looked  at  their  books  generally. 

Q.  Did  you  go  into  the  figures  and  figure  it  ? 

A.  I  didn't  go  into  the  figures  with  any  method. 

Q.  Then  you  based  your  estimates  simply  upon  the 
statements  furnished  by  these  men? 

A.  That  is  all  we  profess. 

Q.  N"ow,  supposing  we  take  this  estimate  here  of  $108,- 
000  a  year  for  that  one.  mine,  and  give  that  for  a  thousand 
feet  in  length  on  the  lode  as  the  cost  of  pumping,  then  in 
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22,000  feet  we  get  a  cost  of  $2,376,000  per  annum  for 
pumping? 

A.  Very  likely. 

Q.  Provided  all  the  mines  were  opened  up  and  worked 
to  that  depth.  You  see  that  makes  a  verj^  large  difference 
between  the  statement  which  you  arrived  at  by  taking  the 
figures  of  these  superintendents,  making  it  $124,000. 

A.  Certainly.  Your  statement  is  entirely  different,  and 
I  can  make  oue  very  different  from  that,  if  I  make  certain 
assumptions.  I  can  only  give  you  evidence  as  it  was  pre- 
sented to  me.  I  have  no  further  evidence  to  offer  in  any 
way. 

Q.  The  fact  that  I  want  to  arrive  at  here  is  simply  this : 
You  have  taken  the  statements, of  these  superintendents, 
supposing  them  to  be  correct? 

A.  Believing  them  to  be  correct. 

Q.  You  had  no  other  way  of  getting  at  them  at  ail? 

A.  ISTo,  sir.  ; 

Q.  You  were  there  visiting  these  mines,  and  you  went 
to  those  gentlemen  and  asked  them  what  it  costs  to  pump. 
You  have  taken  that  as  your  basis,  and  you  have  given 
yoi^r  figures  in  accordance  with  the  statement  those  peo- 
ple furnished? 

A.  Undoubtedly. 

Q.  'Now,  General,, while  we  are  on  figures— I  see  you 
are  pretty  good  on  figures — I  want  to  ask  j^ou  about  this 
water  power  on  the  Carson  river,  and  you  must  pardon 
me  if  I  ask  you  a  good  many  questions  about  it.  These 
are  very  important  matters. 

A.  I  will  answer  any  question  that  T  can  answer,  but  I 
may  as  well  say  it  now,  that  I  shall  object  hereafter  to  sup- 
posititious questions  being  forced  upon  me — questions  which 
it  seems  to  me  tend  to  convey  a  judgment  entirely  differ- 
ent from  the  one  that  I  possess.  I  shall  have  to  do  that  in 
justice  to  myself.  I  think  that  some  of  these  q^uestions  are 
calculated,  if  answered,  to  indicate  a  judgment  different 
.from  the  one  that  I  have  expressed  in  the  repok't,  and  a 
different  one  from  what  I  hold. 
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Q.  I  might  as  well  state  to  you,  General,  here,  that  I 
question  the  correctness  of  these  statement^  furnished  by 
these  superintendents.  You  have  not  heard  the  pre- 
vious testimony  furnished  by  the  other  commissioners,  in 
which  we  have  shown  the  incorrectness  of  these  reports  to 
you.  It  would  be  quite  impossible  for  me  to  go  over  the 
same  grouncl  again  with  you,  but  if  you  read  the  whole 
testimony  afterwards,  you  can  form  3'our  own  conclusion 
whether  these  superintendents  have  stated  the  whole  truth 
or  not.  You  can  arrive  at  that  conclusion,  and  you  will 
then  perceive  that  my  questions  to  you  rasy  be  suppositi- 
tious questions,  but,  at  the  same  time,  they  have  a  very 
strong  bearing  upon  the  general  facts  contained  in  the 
report.  IS'ow,  General,  I^want  to  ask  you  a  few  questions 
in  regard  to  this  water  power  which  may  be  created  at  the 
mouth  of  the  tunnel.  Surveyor  General  Day,  on  page  45, 
gives  the  average  section  of  flow  of  Carson  river,  at  th^ 
rate  of  four  miles  per  hour,  at  508  j\^g-  square  feet.  Taking 
that  as  the  basis  of  our  calculation,  with  a  fall  of  255  feet, 
we  get,  at  a  flow  of  four  miles  per  hour,  21,120  feet  of  flow 
per  hour.  Dividing  that  by  60,  we  get  352  feet  per  minute. 
E"ow,  if  we  multiply  the  section  of  SOSj^^^g-  feet  by  352  feet, 
we  get  the  cubic  feet.wdiich  flow  through  the  river  per 
minute,  which, is  178, 932, y^  cubic  feet. 

A.  That  is  correct.     I  have  no  fraction. 

Q.  E'ow,  a  cubic  foot  of  water  weighs  62^^^  pounds? 

A.  I  calculated  it  at  62J  pounds. 

Q.-  How  many  pounds  do  you  get  per  minute  at  your 
figures  ?     We'll  take  your  figures  now. 

A.  I  get  11,183,250. 

Q.  Per  minute? 

A.  Per  minute. 

Q.  Dividing  that  by  33,000,  we  get  the  horse-power  for 
every  foot  of  fall.     How  much  do  you  make  that? 

A.  I  make  it  339. 

Q.  If  you  multiply  that  by  255  feet  of  fall,  we  get  a  total 
of  horse-power,  according  to  your  calculations,  of  how 
much? 
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A.  Of  86,445. 

Q.  I  figured  it  at  86,139;  but  you  take  a  different  weight 
per  cubic  foot  of  waterf 

A.  It  makes  a  slight  difference. 

Q.  General,  a  power  of  86,445  horses  is  a  power  that 
would  work  a  good  deal  of  ore,  will  it  not? 

A.  Certainly. 

Q.  Do  you  think  that  it  is  power  enough  to  reduce  all 
the  ore  produced  in  the  State  of  ITevada  and  every  other 
territory  that  is  producing  ore,  provided.. it  could  all  be 
economized? 

A.  It  will  furnish  all  the  water-power  that  will  be  needed 
in  that  section,  if  that  is  sufficient.  It  would  be  abundance 
of  water  power  for  the  work  of  all  the  mills  on  the  Corn- 
stock. 

Q.  How  much  power  is  required  to  reduce  a  ton  of  ore  ? 

A.  I  do  not  know. 

Q.  Mr.  King  has  fortunMely  given  us  some  information 
on  that  subject.     He  states,  on  page  231  of  his  report: 

"The  power  required  for  each  stamp  of  ordinary  or  average  weight,  with 
the  allowance  for  friction,  is  about  1^  horse-power  per  stamp.  The  power 
demanded  by  the  pans  is  from  three  to  six  horse-power,  according  to  their 
size  and  capacity.  The  expenditure  of  power  per  ton  of  ore  crushed,  ground, 
and  amalgamated,  judging  by  the  relation  existing  between  the  power  of  the 
engines  provided  and  the  work  performed  by  the  mills,  is  between  1^  and  3 
horse-power,  averaging  probably  about  2,  but  varying  according  to  the 
capacity  of  the  mills  and  the  economy  with  which  the  power  is  applied." 

He  gives  us  two  horse-power  required  to  reduce  one  ton 
of  ore.     We  have  here  86,445  nominal  horse-power. 

A.  Yes. 

Q.  Now,  we  will  have  to  deduct  a  certain  amount  for 
friction  and  loss  in  power,  in  order  to  arrive  at  the  actual 
horse-power.     This  is  the  theoretical  horse-power  ? 

A.  'No,  1  think  not,  in  the  way  he  puts  it  there.  I  sup- 
pose hCjinclu^ies  the  friction  and  everything.  If  two-horse 
power  be  a  fair  average,  as  he  has  it  there,  he  includes 
everything  in  the  reduction  of  the  ore. 

Q.  Then,  according  to  that  statement  of  Mr.  King's, 
which  is  derived  from  a  general  examination  of  all  the 
mills,  (he  spent  six  or  eight  months  there;  may-be  a  year, 
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for  all  I  know;  and  they  had  him  examine  these  things  in 
detail;  they  had  a  whole  corps  of  engineers  with  them,) 
we  have  actual  power  to  reduce  43, 220 J  tons  of  ore  a  day. 
We  find  it  stated  in  your  report  that  the  average  yield  is 
1,000  tons  per  day;  and  at  that  rate  there  would  he  power 
enough  left  to  reduce  42,000  tons  per  day,  besides  what  is 
taken  out  of  the  Comstock  lode  now  ? 

A.  Yes,  a  little  over  42,000  tons. 

Q.  Well,  wouldn't  you  consider  that  that  surplus  power 
would  be  sufiici^nt  for  the  purpose  of  condensing  air  and 
running  all  the  engines  that  would  be  required  to  go  down 
below  the  tunnel  level  ? 

A.  Well,  I  should  think  it  might,  certainly.  ' 

Q.  Don't  you  think,  in  addition  to  all  that,  that  there  will 
be  enough  left  to  drive  all  the  concentrating  machinery? 

A.  Certainly. 

Q.  And  any  other  kind  of  machinery  that  might  be  re- 
quired ? 

A.  Certainly. 

Q.  Wouldn't  there  be  a  surplus  of  power  then? 

A.  I  should  think  you  would  have  an  abundance  of 
power. 

Q.  !N"ow,  General,  in  taking  the  whole  of  this  water 
power,  by  having  it  dammed  up  as  is  proposed,  and  col- 
lecting the  surplus  in  a  large  reservoir,  instead  of  having 
little  dams  that  only  economize  a  portion  of  the  river,  and 
sometimes  in  the  year  have  no  water  at  all,  wouldn't  it  be 
immensely  more  beneficial  ? 

A.  We  have  given  that  as  the  opinion  of  the  commis- 
sion in  the  report. 

Q.  Wouldn't  that  in  fact  be  the  maximum  of  utility 
witii  which  that  water  could  be  applied  in  that  river. 

A.  I  certainly  think  so,  I  see  no  other  #ay  in  whiclr 
it  can  be  npplied  with  anything  like  Hie  economy,  or 
value,  or  extent. 

Q.  I  am  now  brought  to  the  question  of  erecting  mills 
and  concentrating  works  at  the  mouth  of  the  tunnel.  Do 
you    think,   in   the    first    place,   that    the   formation    of 
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the  country,  from  the  month  of  the  tunnel  down  to  the 
river,  is  of  such  a  character  as  to  give  great  advantages  in 
erecting  self-acting  or  other  automatic  concentrating  works, 
where  one  discharges  itself  into  the  other,  simply  hy  the 
flow  of  water,  without  handling  or  the  hibor  of  men? 

A.  I  think  the  ground  in  front  of  the  tunnel,  between  it 
and  the  river,  is  adrairally  fitted  for  the  application  of  this 
water  power,  and  any  purposes  to  which  it  is  desirable  to 
apply  it. 

Q.  Could  we  improve  anything  in  its  nature,  so  far  as 
that  site  is  concerned — a  natural  slope  from  the  mouth  of 
the  tunnel  a  mile  or  a  mile  and  a  half  down  to  the  river? 

A.  I  think  that  art  will  have  to  be  brought  to  the  assist- 
ance of  nature  but  to  a  very  small  degree. 

Q.  But  as  f\\r  as  the  grade  is  concerned,  isn't  it  fitted  by 
na!ture  for  that  very  work  ? 

A.  Well,  it  is  well  fitted.  I  don't  think  you  could  de- 
sire a  better  situation  for  mills  and  reduction  works  than 
is  afibrded  by  the  ground  between  the  tunnel  and  the  river. 

Q.  So  far  as  the  space  is  concerned  which  we  have  there, 
could  there  be  anything  more  desirable  than  that? 

A.  There  is  an  abundance  of  space. 

Q.  There  are  hundreds  of  acres,  or  even  thousands,  are 
there  not,  that  might  be  employed,  if  necessary? 

A.  It  is  practically  unlimited. 
N  Q.  Where  those  mills  are  now  situated  in  the  canons 

Mr.  SuNDERLANB.  Which  mills  do  you  speak  of? 

Mr.  SuTRO.  I  will  name  the  mills  in  Gold  canon  or  Six 
Mile  canon.  Is  there  any  space  there  to  erect  concentrat- 
ing works  and  reduction  works  on  a  large  scale  to  advan- 
tage ?  ^ 

Mr.  WRTGHT.^^Kot  to  equal  advantage  certainly  ;  but  the 
objection  to  erecting  reduction  works  in  these  cartons  is 
the  want  of  water.  That  in  itself  is  a  nearly  insuperable 
objection  to  their  being  put  there. 

Q.  It  would  make  it  practically,  impossible  to  liave  re- 
duction works  there  ?  '^ 

A.  On  a  very  large  scale,  certainly ;  I  think  it  would. 
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Q.  The  first  requirement,  I  infer  from  your  statement, 
is  an  abundance  of  water  ?  / 

A.  An  abundance  of  water. 

Q.  In  fact  the  water  takes  the  place  of  the  labor  of  men 
by  its  own  flow? 

A'.  ^Vater  is  necessary  in  these  works,  absolutely  neces- 
sary for  the  purposes  of  concentration  and  reduction.  The 
power  applied  maybe  steam  power  instead  of  water  power, 
but  water  is  still  absolutely  necessary  to  the  reduction  of 
the  ores  of  the  Comstock. 

Q.  In  coming  back  now  to  these  small  mills,  erected  on 
the  banks  of  the  river,  have  they  any  opportunity  there  to 
erect  concentrating  works,  and  is  there  fall  enough  to 
make  self-acting  or  automatic  w-orks  possible,  such  as  you 
would  get  at  the  mouth  of  the  tunnel  ? 

A.  The  answer  to  that  question  seems  to  me  to  be  that 
they  have  not  power  enough  even  to  run  their  stamps  at 
certain  seasons.  At  the  time  we  were  there,  a  great  many 
stamps  were  hung  up  in  all  of  the  mills  along  the  Carson 
river. 

Q.  Then,  independently  of  that,  is  there  space  enough 
and  fall  enough  to  erect  concentrating  works  upon  an  in- 
telligent basis  on  any  scale  that  would  be  profitable? 

A.  That  I  cannot  answer  very  positively;  but  I  should 
think,  in  reference. to  some  of  them,  that  it  was  possible; 
with  others  not. 

Q.  Would  it  not  be  very  limited,  with  a  fall  say  of  from 
12  to  20  feet,  as  it  has  been  stated  here  ? 

A.  I  don't  see  why  they  should  attempt  to  put  fur- 
ther works  there,  when  they  have  not  power  enough  for 
the  works  they  have  at  present.  That  seems  to  be  meet- 
ing the  point,  if  I  understand  the  object  of  the  question. 
About  the  Mexican  mill  there  is  a  good  deal  of  space  for 
concentrating  works,  but  they  want  all  their  power  for 
their  present  works,  and  more  power  at  certain  seasons  of 
the  year  than  they  can  obtain  there. 

Q.  As  far  as  you  could  learn,  are  these  small  dams  all 
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a^ong  the  river  and  their  works  subject  to  being  flooded 
and  carried  off  by  freshets  ? 

A. .  JSTot  to  my  knowledge. 

Q.  I  find  an  account  here  of  the  Mexican  dam  being 
carried  away  a  little  while  ago. 

A.  That  may  be  so. 

Q.  You  were  there  only  in  the  dry  season?  iJ 

A.  That  was  all.  There  is  no  difficulty  about  putting 
up  dams  there  that  will  stand  any  pressure  that  can  be 
brought  to  bear.  Whether  they  have  been  so  constructed 
I  cannot  say.  \ 

Q.  In  regard  to  the  land  at  the  niouth  of  the  tunnel,  ! 
want  to  ask  you  whether  y^ou  do  not  consider  it  a  more 
desirable  locality  for  the  residence  of  people  thaU)  Virginia 
City? 

A.  I  certainly  do. 

Q.  Is;  there  not  an  abundant  space  theue  for  the  laboring 
men,  where  they  could  own  their  own  cottage  and  have  a; 
little  plat  of  ground  to  cultivate,  and  keep  a  cow,  and  geti 
some  of  the  comforts  of  life,  which  they  cannot  get  at 
Virginia  City? 

A.  It  is  certainly  a  good  position  foj*  a  mining  or  mill* 
ing  tow^i.  .ivivcmirat  on-iii-ga-i  :.. 

Q.  Would  it  not  improve  the  condition  of  these  miners, 
who  work  only  8  hours  and  have  16  hours  of  leisure,  if  they 
were  so  located  that  they  might  employ  themselves  in  use- 
ful work  about  home? 

A.  I  cannot  answer  that  question,    i 

Mr*  Sunderland.  Mr.  Chairman,  I  want  td  make  one 
objection.  I  don't  like  to  make  objections,  because  I  leave 
them  to  tlie  committee,  generally.  I  scarcely  think  it  is 
within  the  province  of  Congress  to  determine  upon  the 
desirability  of  location  for  minersor  anj^body  else  to  live^ 
and  by  congressional  legislation  to  compel  a  man  to  reside^ 
either  in  one  place  or  in  another,  l^ow,  if  a  man  wants  to 
live  at  Virginia  City,  it  seems  to  me  he  ought  to  be  allowed 
to  live  there,  and  that  Congress  should  not  appropriate 
public  moneys  out  of  the  Treasury  to  compel  them  to  go 
25 
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down  to  the  mouth  of  this  twnnel.    I  don't  sefe  how  that 
has  any  bearing  upon  this  question.      ' 

Mr.  SuTRO.  Mr.  Chairman,  I  don't  see  that  it  is  an  objec- 
tionable question  to  ask.  Here  is  a  question  of  making  a 
great-  improvement  in  the  operation  of  mining.  We  find 
here  that  there  are  some  3,000  or  5,000  men  employed  in 
the  mines  and  in  connection  with  the  mills — probably 
10,000,  take  them  all  together,  the  wood-haulers  and 
ev^ry  one  else — and  I  believe  it  is  a  proper  thing  for  Con* 
gress  to  find  out,  in  connection  with  this  question  of  min- 
ing, whether  the  comforts  of  these  masses  of  people  would 
be  improved  in  comparison  with  the  interests  of  the  own- 
ers of  a  mine,  which  you  can-  count. as  a  few  dozen.  The 
interests  of  a  few  proprietors  might  be  one  thing,  and  the 
interests  of  the  laboring  classes  might  be  another.  These 
men  have  certain  rights;  and,  if  I  understand  aright.  Con- 
gress represents  the  whole  people  of  the  United  States:  it 
don't  represent  the  few  men  who  are  owning  mines,  and 
probably  not  working  them  legitimately,  but  for  stock- 
jobbing purposes.  I  believe  these  laboring  men  have  some 
rights,  and  I  don't  see  what  objection  there  can  be  in  an- 
swering such  questions.  This  is  a  general  investigation 
in  regard  to  improving  the  working  of  those  mines,  and 
consequently  the  condition  of  the  men. 

The  Chairman.  I  don't  see  that  a  great  many  of  the 
questions  that  are  asked  have  any  bearing  whatever  upon 
the  facts,  or  upon  the  report  under  consideration  by  the 
committee ;  but  if  it  is  the  pleasure  of  the  committee  to 
permit  irrelevant  questions,  why  of  course  I  am  willing. 
If  the  gentleman  who  put  the  questions  will  state  the  object 
he  had  in  them  I  think  it  would  lessen  the  volume  of  the 
testimony. 

Mr.  SuTRO*  Mr.  Chairman,  the  object  in  asking  this 
question  *is  this :  In  some  previous  testimony  which  was 
.taken  it  was  stated  here  that  great  hardships  would  accrue 
to  some  of  the  people  of  Virginia  City  if  the  town  were 
removed  to  the  mouth  of  the  tunnel ;  and  I  put  this  ques- 
tion in  regard  to  the  advantages  at  the  mouth  of  the  tun- 
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nel.  I  want  to  bring  out  these  facts  in  comparison  with 
the  difficulties  which  exist  at  Virginia  City.  Our  investi- 
gation has  taken  a  very  wide  scope.  There  is  no  doubt 
about  it.  But  there  has  been  a  controversy  over  this  mat- 
ter, Mr.  Chairman,  for  years.  Simple  facts,  patent  to  the 
mind  of  any  one,  have  been  disputed;  and  they  have  not 
only  been  disputed,  but  they  have  been  disputed  a  thou- 
sand times  after  they  have  beeii  established  as  correct. 
This  is  an  investigation  by  Congress  upon  this  subject,  and 
it  is  very  desirable  that  these  facts  should  be  established 
and  put  upon  the  record.  Congress  appointed  a  commis- 
sion, at  least  the  President  appointed  commissioners  under 
an  act  of  Congress,  to  go  out  there,  and  they  did  so.  They 
followed  out  the  instructions  of  Congress  find  the  law ;  but 
while  they  were  there  their  investigation  took  a  larger 
scope,  of  course.  They  saw  a  great  many  things  and  knew 
a  great  many  facts  which  I  desire  to  establish  here,  and 
which  have  been  disputed.  I  consider  it  as  very  desirable 
to  arrive  at  the  truth  in  regard  to  these  statements,  and  I 
should  very  much  like  to  have  the  Q-eneral  answer  the 
question.  ^w  ^./jIoj  i^o 

The  Chairman.  It  is  very  evident  that  the  latitude  given 
for  examination  of  a  witness  in  one  case  invokes  it  in  an- 
other. The  question  is  whether  your  liue  of  interrogatories 
is  confined  to  the  snbject-matter  of  the  investigation.  As 
far  as  I  can  interpret  it,  I  think  not  fully.  If  this  informa- 
tion is  desired  to  meet  certain  objections  made,  whether  in 
the  line  of  testimony  or  othervvise,  I  shall  not  object  to  it. 

Mr.  Sunderland.  I  have  no  objection,  Mr.  Chairman, 
to  any  question  in  the  world.  I  have  made  several  objec- 
tions, bat  I  find  they  haven't  had  the  desired  effect.  I  am 
willing  to  do  anything  that  the  committee  desire.  As  a 
matter  of  fact,  everybody  that  lives  out  there  knows  that 
the  Carson  river  and  the  Carbon  valley  are  the  most  sickly 
part  of  that  State,  and  the  most  undesirable  for  a  residence 
or  location.  'iilovov  Loo-  vii;;  v.jj.i  yoih  hiU 

Mr.  SUTRO,  (repeating  the  question.)  Would  it  not  im- 
prove the  condition  of  these  miners,  who  work  only  8  hours 
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a  day  and  have  16  hours  of  leisure,  if  they  were  so  located 
that  they  might  employ  themselves  ia  useful  \VQi'kj  abput. 
home? 

Mr.  Wright.  I  don't  know. 

Q.  Why,  do  you  think  it  wouldn't  be  useful  ? 

A.  I  don'tsay  that  I  don't  think  it  will  be  useful.  I  sim- 
ply say  I  don't  know. 

Q.  What  opportunity  have  men  running  about  Virginia 
Qity  to  occupy  themselves? 

A.  Much  the  same  that  they  have,  in  other  towns. 

Q.  Do  not  many  of  those  miners  have  families,  General  ? 

A.  I  so  understand  it. 

Q.  Well,  if  they  had  an  opportunity  of  building  up  a 
little  home  down  there,  do  you  not  think  that  a  great  many 
of  those  men  would  improve  it? 

A.  That  I  cannot  say.  I  suppose  they  have  opportuni- 
ties for  building  up  homes  in  Virginia  City. 

Q.  Well,  is  there  a  possibility  of  their  having  a  garden, 
or  water  to  irrigate  a  garden  ? 

A.  jN"o,  they  can  have  no  garden,  at  Virginia  City. 

Q.  Won't  they  be  compelled  to  live  on  the  side  of  a 
hill? 

A.  Certainly. 

Q.  Kind  of  a  roost  upon  a  rock  ? 

A.  Well,  some  of  them  are  very  comfortable. 

Q.  General,  I  wish  to  ask  you  one  more  question  in  re- 
gard to  the  mouth  of  the  tunnel,  and  that  is,  whether  yoa> 
believe  that  it  is  suitable  for  gardening — whether  the  land 
there  is  fit  for  agricultural  purposes  ? 

A.  So  far  as  I  passed  over 'it,  it  certainly  is,  with  a  "sup-, 
ply  of  water  for  irrigation. 

Q.  Have  you  seen  any  gardens  at  the  mouth  of  the 
tunnel? 

A.  I  have.  There  was  a  very  fine  garden  near  tl^e  mouth 
of  the  tunnel. 

Q.  Did  they  raise  any  good  vegetables  there  ? 

A.  They  certainly  did.  They  were  as  good  as  they  have 
in  Virginia  City — better. 
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Q.  ISTow,  General,  my  questions  run  rather  from  one 
point  to  another,  but  I  cannot  help  that.  I  have  gone  over 
many  points  that  I  didn't  wish  to  recur  to ;  but  there  are 
others  that  I  do.  I  waiit  to  ask  you  whether  the  water  in 
the  mines  could  not  be  carried  down  in  pipes  to  the  tun- 
nel level,  and  be  economized  for  the  purpose  of  driving 
hydraulic  machinery  at  the  point  of  connection  ? 

A,  It  certainly  could  be  done;  but  whether  it  couhl  be 
dohe  economically  or  not  is  more  than  I  can  say.  It  de-, 
Spends  upon  the  quantity  of  water  and  the  constancy  of  the 
flow. 

Q.  I  want  to  ask  you,  General,  whether  you  know  any- 
thing about  Professor  Weissbach? 

A.  1  have  heard  his  name. 

Q.  Isn't  his  name  familiar  to  every  engineer,  as  you  may 
say,  in  the  world  ? 

A.  I  don't  know.     I  cannot  say  as  to  that. 

'Q.  Isn't  he  looked  upon  as  the  great  authority? 

A.  He  is  considered  as  authority  upon  many  matters. 
^  Q:  Well,  Professor  Weissbach,  in  a  letter  addressed  to 
me  in  October,  1867,  states:  • 

"  A  tunnel  which,  with  a  length  of  about  one  German  mile,  opens  up  rich 
ore  a  depth  of  2.000  feet,  secures  to  the  professional  mining  engineer  the 
.most  welcome  and  surest  means  pf  profitable  operations,  particularly  in  a 
country  where  no  cheap  fuel  exists  for  the  purpose  of  generating  steam 
power.  Such  a  tunnel  removes,  firstly,  the  necessity  of  using  pumping-ea- 
gines  for  many  years  to  come.  It  facilitates  and  clieapens,  secondly,  the  ex- 
traction of  ore  and  waste  rock  in  an  extraordinary  manner. 

"  It  gives,  furthermore,  thirdly,  many  opportunities  for  additional  ex- 
ploration of  the  country,  and  discovery  of  new  bodies  of  ore.  The  tunnel 
also,  fourthly,  makes  it  possible  to  derive  a  profit  from  the  great  masses  of 
poor  ores. 

"  The  connecting  and  air  shafts  of  the  tunnel  \v\\\,,fiJtMy,  secure  to  the 
mines  perfect  ventilation.  Finally  there  will  be  created,  sixthly,  a,  motive 
power  by  saving  the  water  on  the  surface,  and  conducting  it  by  hydraulic 
machines,  for  instance  turbines,  water  pressure,  engines,  &c.,  placed  in  the 
mines,  which  let  the  water  flow  off  on  the  tunnel  level,  after  having  done  its 
duty,  and  which  not  only  will  entirely  remove  the  necessity  of  steam-en- 
gines, but  also  promises  the  greatest  profit,  particularly'  if  the  supply  of 
water  can  be  made  to  last  the  year  round. 

"  With  a  fall  of  2,000  feet,  the  working  power  created  by  one  gallon  alone, 
=  I  cubic  foot=10  pounds  water  per  second,  is  equal  to  20,000  pounds  for 
every  foot,  that  is  =  ^^ff^  =  36  horse-power.  A  quantity  of  water  of  50 
gallons  introduced  per  second  would  therefore  create  a  working  capacity  of 
1,800  horse-power.' 

Kow,  I  want  to  ask  you,  General,  do  you  not  consider 
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the  power  which  may  be  created  on  the  Comstock  lode  as 
very  hirge  to  propel  the  puiiij^s  that  are  going  down  below 
the  tunnel  level,  taking  our  figures  here  of  730  tons  a  day 
in  the  Ophir  mine,  &c.,  supposing  that  water  were  to  be  col- 
lected, say  800  feet  down,  and  carried  down  in  pipes  to  the 
tunnel  level  ? 

A.  That  number  of  tons,  with  a  fall  of  1,000  feet  and  a 
constant  flow,  would  create  an  enormous  power. 

Q.  ,Yes,  sir.  These  gentlemen  have  stated  that  the 
largest  quantity  of  water  in  these  mines  is  in  the  first  800 
feet;  consequently  you  would  get  an  immense  power  from 
this  water,  if  it  be  collected  1,000  feet  above  the  tunnel 
levL'l  ? 

A.  Yes;  but  that  water  has  been  pumped  out  to  a  large 
extent. 

Q.  But  we  have  the  statement  here  that  they  have  been 
pumping  in  the  Ophir  mine,  even  last  year,  781  tons  every 
24  hours.  Then  we  have  the  amount  of  the  Gould  and 
Curry  mine,  which  has  a  larger  quantity  of  water. 

A.  In  general  terms,  the  power  would  be  equal  to  the 
powcii'  of  raising  it  that  distance. 

Q.  It  would  be  about  the  same. 

A.  Something  like  it. 

Q.  ITow,  wouldn't  that  give  you  a  power  to  go  below 
that  tunnel,  without  any  steam  machiiiery,  to  a  large  extent? 

A.  It  would  to  a  certain  portion,  undoubtedly, 'and  a 
considerable  amount  of  power. 

Q.  Is  it  possible  to  create  any  such  power  without  a 
tunnel? 

A.  If  you  mean  by  the  question,  whether  it  is  possible 
to  utilize  this  water  in  the  same  way  without  the  tunnel,  I 
would  say  no.     I  see  no  way. 

Q.  It  would  be  quite  impossible,  without  an  outlet  to 
discharge  the  water  ? 

A.  I  should  say  so,  decidedly. 

Q.  Then  the  water  coming  from  above  would  create  this 
power,  and  it  would  pump  the  water  below  the  tunnel  level 
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up  to  the  tunnel  level,  an^  discharge  it  from  the  mouth  of 
the  tunnel? 

A.  Erom  a  certain  distance  below,  it  would. 

Q.  Well,  with  this  water  power,  and  the  condensing  of 
air  at  the  mouth  of  the  tunnel  by  the  Carson  river,  to  be 
carried  in  in  pipes,  would  we  not,  in  your  opinion,  have 
sufficient  power  to  carry  on  operations  at  least  2,000  feet 
below  the  tunnel  level  ? 

A.  If  they  can  obtain  86,000  horse-power  at  the  mouth 
of  the  tunnel,  I  think  it  will  furnish  all  the  power  in  itself 
that  is  necessary  for  going  down  an  additional  1,000  feet. 

Q.  Now,  in  condensing  air,  and  discharging  that  air  say 
at  any  point  in  the  mine  where  great  heat  exists,  would  it 
not* tend  to  cool  off  the  atmosphere? 

A.  Certainty. 

Q.  Do  you  know  any  rule  about  the  heat  which  is  lo&t 
in  allowing  this  air  to  expand  again  ? 

A.  Heat  that  is  absorbed — made  latent  ? 

Q.   Yes. 

A.  I  forget  the  law.     It  is  a  well-established  law. 

Q.  Cannot  the  air  be  condensed  to  such  a  point,  that 
when  it  is  allowed  to  expand  it  would  even  congeal  water  ? 
Has  it  not  been  used,  in  fact,  for  the  manufacture  of  ice, 
or  could  it  not  be  so  used? 

A.  I  see  no  reason  why  it  could  not  be  used ;  and  it  was 
used,  I  think,  in  France,  for  that  purpose.  It  isn't  the 
device  used  in  this  country.  We  have  another,  which  is 
considered  superior. 

Q.  There  are  probably  superior  methods ;  but  my  ques- 
tion is,  whether  it  will  be  possible  to  do  it  ? 

A.  I  see  no  impossibility. 

Q.  Don't  you  look  upon  this  as  solving  the  problem  of 
working  those  mines,  with  the  immense  heat  that  is  sup- 
posed to  exist  below  the  tunnel  level  ? 

A.  This  same  thing  can  be  done,  of  course,  from  the 
surfaccy  but  at  greater  cost. 

Q.  Wouldn't  the  cost  be  prohibitory  ?  Would  it  be  pos- 
sible, with  the  enormous  cost  of  wood  near  the  surface,  to 
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carry  out  that  project — to  condense  air  on  a  large  scale — in 
order  to  cool  off  those  mines  below  ? 

A.  That  would  depend  entirely  upon  the  value  of  the 
mine  and  the  necefssity  of  doing  it?. 

Q.  Supposing  that  tunnel  to  he  finished,  the  lateral  drifts 
finished,  and' a  great  number  of  shafts,  say  25  shafts,  con- 
■neeted  with  the  tunnel  along  the.  route,  which  could  be 
constructed  very  easily,  as  we  have  shown ;  by  putting  down 
bore-holes  first,  would  you  not  consider  that,  by  connecting 
all  these  shafts  by  drifts,- these  would  iii  the  course  of  time 
(say  two  or  three  years)  reduce  the  temperature  to  a  very 
large  extent? 

A.  Yes,  I  think  any  constant  ventilation  tends  to  the 
reduction  of  temperature  in  the  mine. 

Q.  Well,  what  do  you  think  would  be  the  capacity  of 
the  men  to  do  work  with  the  thermometer  say  at  105°,  as 
compared  with  a  temperature  of  80°  ? 

A.  I  have  no  means  of  making  a  comparison  at  all.  I 
only  know  that  men  were  working  there  and  apparently 
doing  good  work,  in  a  temperature  that  I  could  with  difii- 
eulty  stand.  And  these  Very  men  assured  me  that  they 
preferred  working  there  to  working  upon  the  surface.  I 
didn't  understand  it  myself. 

Q.  Do  you  believe  that  a  man  can  do  as  much  work  with 
the  thermometer  at  110°  degrees  as  he  can  with  it  at  80°? 

A.  I  have  no  idea  that  he  can. 

Q.  Do  you  think  he  can  do  half  as  much  ? 

A.  What  the  proportion  is  is  more  than  I  can  say.  I 
should  like  to  answer  the  question,  but  I  have  no  means  of 
judging.  They  were  doing  work  tljens  that  it  seemed  im- 
possible for  men  to  do. 

Q.  Don't  you  think  they  injured  their  health? 

A.  They  said,  as  a  rule,  not. 

Q.  Do  you  think  they  were  long  enough  there  to  find 
out — these  men  that  you  spoke  of? 

A.  I  suppose  so;  they  were  miners  by  profession. 

Q.  Do  you  know  anything  about  the  health  of  those 
miners  ? 
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A.  Only  what  they  said  themselves  :  that  they  enjoyed 
"good  liealth  usually.  One  of  the  men,  quite  an  intelligent 
one,  said  that  in  most  of  the  mines  the  men  work  through 
their  eight  hours  without  intermission ;  but  at  some  points 
they  are  relieved  every  15  or  20  minutes,  and  that  3  men 
are  required  at  one  pick,  on  account  of  the  heat  and  bad. 
ventilation.  The  ventilation,  however,  is  much  improved 
of  late  by  means  of  pipes,  through  which  the  air  is  forced 
into  and  through  the  mines.  He  said,  the  general  impres- 
sion among  miners  was,  that  the  bad  air,  heat,  &c.,  were 
injurious,  but  that  he  had  never  suffered  in  health,  ani 
was  not  prepared  to  say  that  working  in  the  mines  caused 
disease  or  shortened  life.  He  did  think,  however,  that 
with  better  ventilation  and  less  heat  more  work  would  be 
done. 

Q.  There  are  on  the  Comstock  lode  3,000  miners.  They 
get  on  an  average  $4  a  day;  that  would  make  $12,000  a 
iday.  With  an  improved  method  of  ventilation,  if  even  25 
^er  cent,  in  labor  would  be  saved,  it  w^ould  amount  to 
$3,000  a  day  ? 

Mr.  Sunderland.  The  General  has  not  stated  that  any 
per  cent,  would  be  saved  yet. 

Mr.  SuTRO.  It  is  my  question  that  I  am  putting. 

Mr.  Sunderland.  You  are  taking  a  basis  that  we  have 
not  assented  to. 

Mr.  Wright,  I  couldn't  give  the  increase  of  the  amount 
of  labor  with  the  reduction  of  the  temperature. 

Mr.  SuTRO.  I  want  to  know  whether  you  consider  it  a 
conclusive  statement  that,  provided  there  is  a  thorough 
ventilation  brought  about  in  thoSe  mines,  the  gain  would 
be  25  per  cent.? 

A.  I  don't  know.  I  have  no  means  of  forming  an  opin- 
ion. I  should  be  glad  to  answer  fthe  question,  but  I  can-  ^ 
not.  In  reference  to  the  Yellow  Mcket,  the  men  who  were 
questioned  did  not  seem  to  think  their  work  worse  than  on 
the  surface,  in  the  sun,  or  more  detn mental  to  health.  All 
of  them  looked  strong  and  hardy.  The  copious  perspira-  ' 
tion  does  not  seem  to  reduce  the  miners  in  flesh.    I  talked 
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with  a  good  many  miners  in  that  mine,  and  went  about  in 
the  mines,  and  that  was  the  general  character  of  their  tes- 
timony. 

Mr.  Sunderland.  That  was  the  hottest  mine  there  that 
you  were  in  ? 

A.  It  was;  the  hottest  mine  there  by  all  comparison. 

Mr.  SuTRO.  My  question  is,  whether  the  capacity  of 
these  men  at  the  lower  temperature  would  not  be  consider- 
abl}^  increased? 

A.  I  should  think  it  would  be  increased.  I  don't  see 
bow  it  could  be  otherwise.  Still  I  am  bound  to  say,  in 
continuation  of  my  answer,  that  the  men  seemed  to  be  do- 
ing good  work  whenever  w^e  were  present — as  much  as,  it 
seemed  to  me,  could  be  reasonably  expected  of  men.  I 
was  surprised  at  it. 

The  Chairman.  General,  what  is  the  increase  of  tem- 
perature— the  raiiio  of  increase — as  you  descend  ? 

A.  I  believe  they  calculate  it  as  somewhere  near  1°  in 
every  50  or  60  feet.  It  varies  in  different  mines.  I  don't 
remember  w^hat  it  was  in  this  mine.  I  don't  remember 
what  it  was  at  the  surface.  I  went  down,  and  I  got  into  a 
temperature  there  of  104°. 

Q.  At  what  depth  ? 

A.  This  w*as  at  the  1,100-foot  level.  But  I  should  re- 
mark, that  there  were  no  miners  at  work  in  that  tempera- 
ture. This  was  in, a  drift  that  run  out.  It  was  a  cut  de  sac, 
and  the  heat  was  in  this.  At  the  end  there  was  one  of 
these  air-pipes,  in  which  air  was  forced  from  the  surface, 
and  there  the  heat  was  91°,  with  a  very  different  atmos- 
phere from  what  you  found  perhaps  100  or  200  feet  short 
of  it.  It  didn't  seem  to  be  so  much  the  heat  as  the  char- 
acter of  the  atmosphere,  which  was  oppressive.  Before 
reaching  the  heading  op  by  the  time  I  arrived  there,  I  was 
exceedingly  doubtful  whether  I  should  be  able  to  get 
out;  but  I  remained  there  and  talked  with  a  w^orkmau  for 
perhaps  15  minutes  without  inconvenience.  Before  start- 
ing out,  however,  I  put  my  face  up  to  the  end  of  the  air- 
pipe  and  inflated  my  lungs,  and  I  got  out  very  well,  but 
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without  that  I  thiuk  it  would  have  been  impossible  for  me 
to  have  clone  it. 

Q.  Is  that  increased  heat  from  the  earth's  temperature 
or  the  confinerpent? 

A.  The  heat  is  undoubtedly  occasioned  by  the  earth's 
temperature.  The  sides,  top,  and  bottom  of  the  drift  radi- 
ated the  heat. 

Q.  In  your  opinion  would  the  ratio  of  that  increase 
reach  such  a  point  in  going  down  that,  at  a  given  depth, 
it  would  be  impossible  to  work  these  mines  ? 

A.  At  some  certain  depth  a  heat  will  be  attained  in 
which  it  will  be  impossible  to  work.  In  tjae  English  mines' 
they  appear  to  have  arrived  at  the  limit — which  is  there 
about  3,000  feet — in  the  coal  mines.  Those  same  figures 
might  not  obtain  at  the  Comstock.  It  might  be  greater 
or  less. 

Mr.  SuTRO.  General,  will  you  allow  me  to  read  from  an 
English  work  on  mining,  which  gives  some  very  intelli- 
gent views  upon  ventilation,  and  I  want  to  ask  you  in  re- 
gard to  the  correctness  of  them : 

"  Hitherto,  few  systematic  attempts  have  been  made  to  supply  the  mine 
with  the  requisite  quantity  of  atmospheric  air,  and  the  consequences  are 
seen  in  the  large  proportion  of  fixed  air  in  moiety  of  the  workings.  This 
inattention  to  a  matter  of  such  vital  importance  to  the  health  of  the  miner 
is  inexcusable  in  every  respect.  A  current  of  atmospheric  air  is  conducted 
through  narrow  torturous  passages,  of  several  miles  in  extent,  with  such 
facility  and  at  such  trifling  expense,  that  no  reason  can  be  adduced  why  one- 
half  of  the  miners  in  Cornwall  and  Devon  should  be  working  in  a  highly 
poisonous  atmosphere."     {Page  94,  Scoffran  on  the  Useful  Metals.) 

Then  he  goes  on  to  say,  on  page  111 :  f 

"It  is  unnecessary  to  enter  at  length  into  the  effect  of  the  variety  of 
exhalations  and  miasmata  proceeding  from  the  putrid  fermentations  of 
animal  and  vegetable  matters  underground,  as  they  are  well  known  even 
upon  the  surface.  In  these  confined  channels,  where  the  accumulations 
exist  at  every  step,  the  warm,  moist  atmosphere  gives  them  every  facility  to 
produce  their  direst  effects.  When  it  is  considered,  however,  that  each 
workman  produces  46  pounds  of  excrement  per  month,  and  that  this,  neglect- 
ing all  sanitary  laws,  is  allowed  to  remain  in  and  about  the  working  places, 
and  in  the  dead  ends,  where  the  air  current  does  not  enter,  it  is  evident  that 
a  fertile  source  of  miasmata  exists,  whatever  care  may  be  used  in  covering 
the  deposit. 

•'The  miner  has  good  grounds  therefore  for  demanding  a  high  rate  of 
wages,  and  he  is  especially  in  need  of  the  assistance  of  benefit  societies  in  his 
period  of  trial." 

On  anothei*  page : 
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"  In  pits,  with  a  rapid  circulation,  rneii  respire  more  freely ;  the  roa^Trays 
are  kept  dry  and  repaired  at  less  expense;  and  the  timber  lasts  longer  by 
years,  and  therefore  it  is  a  matter  of  strict  economy  to  secure  a  good  ventila- 
tion. There  are  few  mining  engineers  who  will  not  subscribe  to  the  justness 
of  the  report  of  1842:  'That  a  mine,  when  properly  ventilated  and  drained, 
and  when  both  the  main  and  side  passages  are  of  tolerable  height,  is  not 
only  not  unhealthy,  but,  the  temperature  being  moderate  and  very  uniform, 
it  is  considered  as  a  place  of  work  more  salubrious,  and  even  agreeable,  than 
those  in  which  many  kinds  of  labor  are  carried  on  above  ground.' " 

I  want  to  ask  you  whether  the  opinions  expressed  by 
the  writer  here  meet  with  your  views  ? 
A.  Generally,  I  should  say  yes. 

Q.  It  has  been  mentioned  here  that  timbers  last  longer 
by  years  ? 

A.  Undoubtedly  they  last  longer  in  a  well-ventilated 
mine  than  where  the  air  is  close  and  stagnant.  That  is 
undoubted. 

Q.  It  has  been  stated,  in  some  of  these  reports,  that 
16,000,000  feet  of  lumber  or  timber  are  consumed  in  these 
mines  of  the  Comstock  lode  per  annum.  That  in  ten 
years  would  be  160,000,000  feet.  Supposing  that  timber 
could  be  made  to  last  three  or  four  ^^ears  longer  than  it 
does,  would  that  not  be  a  great  economy  to  those  mines? 

A.  Undoubtedly  it  would  be  an  economy.  Every  timber 
that  is  replaced  is  a  source  of  expenditure. 

Q.  You  have  visited  the  workings  of  the  Crown  Point 
and  the  Yellow  Jacket  ? 

A   Yes. 

Q.  They  were  connected  by  drifts  ?     ' 

A.  Yes. 

Q.  You  found  good  ventilation  there  ? 

A.  I  found  a  pretty  good  ventilation. 

Q.  How  far  apart  were  those  two  shafts  about  ? 

A.  I  should  think  600  feet  would  be  about  the  distance. 

Q.  How  would  you  connect  the  Imperial  and  the  Hale 
and  IsTorcross  shafts,  a  distance  of  some  three  or  four  thou- 
sand feet  ?  Would  you  think  it  feasible  to  make  a  connec- 
tion at  every  hundred  feet  descent  without  sinking  addi- 
tional shafts  between  ? 

A.  I  don't  think  it  has  ever  been  proposed. 
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Q.  Well,  how  would  you  ventilate  the  space  between 
the  Hale  and  IsTorcross  and  the  Imperial  ? 

A.  There  is  no  necessity  at  the  present  time. 

Q.  Supposing  they  wanted  to  explore  it? 

A.  Then  they  must  explore  it  by  means  of  a  connection 
between  the  two,  or  by  additional  shafts,  or  by  means  of 
air  forced  down  from  the  surface. 

Q.  Would  it  not  be  the  greatest  economy  to  sink  down 
a  deep  shaft  at  least  every  1,000  feet? 

A.  That  depends  entirely  upon  the  object  they  have  in 
view — what  they  are  to  find. 

Q.  I  mean  in  order  to  explore  the  whole  Comstock  lode 
the  most  thoroughly  ? 

A.  Well,  that  is  a  question  of  economy  of  working  which 
I  could  not  answer. 

Q.  Would  the  working  of  the  mines  not  be  very  much 
facilitated  if  there  were  a  great  number  of  shafts  down  and 
connected  with  the  tunnel? 

A.  Unquestionably. 

Q.  Supposing  there  be  a  shaft  down  every  1,000  feet, 
connected  with  the  tunnel,  would  it  not  facilitate  ventila- 
tion ? 

A.  It  would  all  help. 

Q.  I  want  to  ask  here,  General,  whether,  from  your  in- 
vestigations, you  have  become  satisfied  that  there  are  im- 
mense bodies  of  low-grade  ores  in  those  mines? 

A.  The  testimony  obtained  by  the  commission  is  in  favor 
of  the  existence  of  a  very  large  amount  of  low-grade  ores 
in  the  mines,  that  either  have  not  been  mined,  or  have  been 
thrown  aside  as  useless,  or  used  in  fillings. 

Q.  If  large  reduction  and  concentration  works  were  es- 
tablished at  the  mouth  of  the  tunnel,  would  it  be  possible 
to  work  these  ores  to  advantage  ? 

A.  That  was  a  question  upon  which  the  commission  was 
in  doubt,  as  to  the  possibility  ^f  improving  this  matter  of 
concentration  to  any  degree.  It  had  been  represented  that 
very  great  improvements  might  be  made,  in  which  a  very 
large  part  of  the  precious  metals,  which  are  now  lost,  could 
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be  saved ;  that  this  work  could  be  done  autoinatically,  and 
at  a  comparatively  slight  expense. 

Q.  Would  not  the  actual  cost  of  reduction,  as  it  is  prac- 
ticed now,  be  a  good  deal  less  at  the  mouth  of  the  turitiel 
by  the  employment  of  large  water  power  and  the  establish- 
ment of  works  on  a  large  scale  ? 

A.  That  would  of  course  depend  entirely  upon  the  orig- 
inal outlay  for  this  water  power.  The  power  costs  nothing 
after  the  first  outlay. 

Q.  Could  the  power  be  furnished  to  reduce  ores  at  a  less 
cost,,  where  you  do  it  on  a  large  scale,  than  in  these  iso- 
lated little  mills? 

A.  I  should  think  so.  If  this  were  an  original  proposi- 
tion, I  should  say  certainly. 


Hearing  Friday,  March  1st. 
Cross-examination  of  General  Wright 

Mr.  Sunderland.  General,  I  think  the  other  evening 
you  named  the  dimensions  of  this  tunnel,  did  you  not? 

Mr.  Wright.  I  think  I  did.  It  is  given  in  the  report, 
howevefr. 

Q.  Yes,  you  give  it  at  12  feet  in  height.    (Page  5.) 

A.  Twelve  feet;  width  of  bottom,  14' feet;  top,  13  feet. 

Q.  Where  did  you  get  that  from  ? 

A.  We  got  it  from  a  drawing  that  was  remitted  to  us 
by  Mr.  Sutro,  or  by  the  superintendent,  I  forget  which. 

Q.  You  didn't  get  it  from  the  act  of  Congress,  or  the 
contract  between  Sutro  and  the  mining  companies? 

A.  I  did  not. 

Q.  Do  you  know  what  these  contracts  were  for  ? 

A.  I  do  not. 

Q.  I  will  read  you  from  page  176,  article  6,  in  the  con- 
tract : 

"  The  dimensions  of  said  tunnel  shall  be  not  less  than  seven  feet  in  height, 
m  the  clear,  and  eight  feet  in  the  clear  in  width." 

Would  that  size  of  tunnel  have  sufficient  space  for  the 
management  of  this  ore  and  the  transportation  of  ore  and 
debris? 

A.  Seven  feet  in  height  and  eight  in  width? 

Q.  Yes,  sir. 

A.  I  should  think  not.  I  don't  think  the  present  size  of 
the  tunnel  any  too  large — the  tunnel  as  now  proposed. 

Q.  Do  you  know  when  the  shafts  upon  that  tunnel  were 
commenced  on  the  line  of  the  tunnel? 
'   A.  I  do  not.     They  had  not  been  commenced  when  the 
Sbmmission  left  ISTevada. 

'    Mr.  Sutro.  I  can  answer  that  question,  Mr.  Sunderland. 
They  were  commencing  on  the  27th  of  December  last. 

Mr.  Sunderland.  Have  you  any  practical  experience  in 
mining  or  milling,  General? 
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Mr.  Wright.  I  have  not. 

Q.  Do  you  expect,  page  6,  you  enumerated  the  advant- 
ages of  the  tunnel,  as  claimed  by  Mr.  Sutro;  first,  in  the 
improved  ventilation  of  the  mines? 

A.  Yes. 

Q.  IvFow,  to  what  extent  would  the  ventilation  be  im- 
proved by  the  tunnel  ? 

A.  It  would  be  improved  to  exactly  the  extent  to  which 
the  column  of  air  moving  in  the  tunnel  and  pas4»g  up 
through  the  various  shafts  would  benefit  it.  It  is  an  ex- 
tent which  cannot  be  expressed  in  figures  definitely  in  any 
way  that  I  can  think  of. 

Q.  It's  guess-work,  is  it  not,  to  a  great  extent  ? 

A.  I  don't  think  that  the  exact  number  of  cubic  feet  of 
air  that  would  pass  up  the  mines  in  a  given  time  can  be 
determined  until  the  tunnel  is  in  working  order. 

Q.  I  don't  mean  to  say.  General,  that  I  dispute  the  propo- 
sition that  the  ventilation  would  be  improved,  because  it 
will  be  improved  by  every  opening  that  you  make  to  the 
mines  from  the  surface;  but  the  degree,  or  the  percentage 
of  the  improvement,  if  you  have  arrived  at  any  conclusion, 
is  what  I  want  to  get  at. 

A.  I  don't  think  that  that  can  be  foretold.  It  would  de- 
pend upon  the  rapidity  with  which  this  current  passed 
through  the  tunnel;  and  that  cannot  possibly  be  determ- 
ined beforehand. 

Q.  From  your  knowledge  or  information,  derived  while 
you  were  out  there,  did  you  arrive  at  a  conclusion  as  to 
whether  the  mines  were  better  ventilated  now  than  they 
had  been  some  years  ago  ? 

A.  We  arrived  at  the  conclusion  that  the  ventilation 
had  been  materially  improved,  as  is  stated  in  the  report. 

Q.  Is  it  possible.  General,  to  ventilate  new  exploring 
drifts  in  the  mines  from  the  tunnel,  unless  you  use  other, 
means  aside  from  the  air  coming  into  the  tunnel — artificial 
means  for  directing  the  air? 

Ai  It  is  quite  impossible,  so  far  as  I  know  or  can  imagine. 
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Q.  You  were  more  than  once  in  drifts  between  the  Yel- 
low Jacket  and  the  Crown  Point,  I  suppose? 

A.  Twice. 

Q.  What  is  the  movement  of  the  aii;  there? 

A.  There  is  quite  a  strong  current,  so  much  so,  that  they 
had  doors  which  they  could  close  at  will  in  that  drift,  to 
cut  off  the  air. 

Q.  If  there  were  no  doors  in  that  drift,  would  it  be  pos- 
sible to  carry  a  lighted  candle  there? 

A.  I  should  think  not. 

Q.  Did  you  have  any  difficulty  in  carrying  a  candle 
through  the  door  when  it  was  open  ? 

A.  I  don't  remember,  but  I  know  of  many  cases  in 
which  I  had  considerable  difficulty  in  carrying  a  candle, 
and  I  was  not  able  to  keep  it  lighted,  except  by  carrying 
it  in  the  way  I  was  told  it  could  be  best  carried. 

Q.  Now,  what  is  the  length  of  the  Comstock,  as  you 
understand  it?    I  believe  you  give  it  at  about  22,000  feet? 

A.  About  22,000  is  claimed  for  it,  and  I  think  about 
12,000  of  it  is  worked.     That  is  my  recollection. 

Q.  Will  the  amount  of  air  that  could  go  through  that 
tunnel  be  sufficient  to  ventilate  the  whole  of  the  mine  if  it 
were  open  ? 

A.  That  alone? 

Q.  Yes. 

A.  I  should  think  not. 

Q.  With  the  heat  and  the  mode  of  mining  there  now, 
how  much  of  a  mine  is  left  open  at  any  one  time,  so  as  to 
make  it  necessary  to  ventilate  it?  In  other  words,  when 
the  first  floor  is  worked  out  on  any  level  and  timbered,  are 
the  spaces  between  the  timbers  or  timbering  left  open  or 
filled  up  ? 

A.  They  are  generally  closed — filled  in.* 

Q.  Ain't  that  absolutely  necessary  to  prevent  the  caving 
or  crushing  in  ? 

A.  Yes,  sir;  the  object  is  to  prevent  caving. 

Q.  Ain't  it  necessary? 

A.  I  should  suppose  it  was. 
26 
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Q.  What  18  the  largest  width  of  ore,  or  a  space  worked 
out  of  ore,  that  you  saw  there? 

A.  Well,  I  didn't  measure  it. 

Q.  I  helieve  you  stated  in  your  report,  or  else  some  of 
the  witnesses  have,  that  they  worked  80  feet  in  the  Crown 
Point? 

A.  I  think  it  is  stated  in  the  report.  I  don't  think  there 
was  any  width  of  80  feet  open,  according  to  my  recollec- 
tion.    I  should  say  not. 

Q.  Call  it  60  feet. 

A.  It  must  have  been  something  less  than  that. 

Q.  Do  you  think  it  would  be  safe  in  mining  out  60  feet 
to  allow  the  timbers  to  stand  without  filling  in  the  space 
between  the  timbers? 

A.  Not  for  any  length  of  time. 

Q.  It  has  been  claimed  here  that,  with  proper  ventila- 
tion, the  timbers  in  a  mine  would  last  very  much  longer. 
When  these  spaces  are  filled  up,  which  you  say  is  neces- 
sary, and  prudent,  can  there  be  any  ventilation,  so  as  to 
preserve  the  timbers? 

A.  J^ot  those  timbers;  I  don't  think  it  would  affect 
those  materially. 

Q.  Either  little  or  more  fresh  air  would  not  affect  them  ? 

A.  I  don't  think  it  would  produce  any  particular  effect. 

Q.  Well,  now,  taking  the  working  maps  that  are  in  this 
atlas,  is  it  either  possible  or  desirable  to  have  these  all  ven- 
tilated from  the  tunnel  level  to  the  surface  ? 

A.  It  isn't  necessary  to  ventilate  all  that  is  represented 
there  at  one  time  at  all. 

Q.  After  the  level  has  been  worked  out? 

A.  There  is  no -necessity  for  further  ventilation,  simply 
because  they  don't  use  it.  They  fill  it  up  in  orde-r  to  give 
a  permanent  support.  It  is  somewhat  equivalent  to  re- 
placing what  they  have  taken  out. 

Q.  Then  it  is  almost  an  abandoment  of  each  level  as  it 
is  worked  out? 

A.  It  is  an  abandonment,  as  I  understand  it. 

Q.  Don't  you  think  tliat  with  increased  power  and  larger- 
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sized  blowers  than  are  now  employed  there,  the  mines,  to 
the  depth  of  the  tunnel  level,  can  be  sufficiently  ventilated 
to  make  the  working  of  men  in  the  mines  economical  ? 

A.  I  have  no  doubt,  if  it  is  done  regardless  of  expense, 
ventilation  can  be  made  as  perfect  as  can  be  desired. 

Q.  How  much  more  would  be  the  expense  than  at 
present  ? 

A.  That  I  cannot  say.  I  should  think  it  would  not  be 
very  much  greater.  The  superintendents  of  the  mines  say  it 
costs  scarcely  more  to  ventilate  one  level  than  another  by 
means  of  the  blower,  so  that,  in  ventilating  the  same  space, 
according  to  their  statements,  the  cost  would  be  about  the 
same  for  each  the  1,000-foot  and  the  2,000-foot  level. 

Q.  You  spoke  of  the  degree  of  heat  last  night  that  yoit 
found  there,  particularly  in  the  Yellow  Jacket — 104°  I 
think  you  said  ? 

A.  That  was  the  highest  that  we  found  anywhere. 

Q.  That  was  in  an  abandoned  cross-cut  ? 

A.  1^0,  sir;  it  was  in  a  drift  on  which  they  were  then 
working — not  at  the  head  or  breast  where  the  miners  were 
at  work,  but  in  that  part  which  had  to  be  traversed,  in 
order  to  reach  the  point  where  they  were  working. 

Q.  I  was  mistaken  about  the  point  where  you  found 
that  degree  of  heat.  You  spoke  of  having  gone  into  a 
cross-cut  at  right  angles  with  the  drift,  where  the  air  was 
oppressive,  did  you  not? 

A.  No,  sir. 

Q.  Where  the  men  were  at  work  the  thermometer  was 
about  91°  or  92°,  you  say? 

A.  It  was  over  90°,  I  think.     It  was  91°. 

Q.  What  month  in  the  year  where  you  there? 

A.  We  visited  that  particular  mine  on  the  17th  of  July, 
1871. 

Q.  That  was  supposed  to  be  about  the  hottest  season, 
was  it  not? 

A.  I  should  suppose  it  would  have  been. 

Q.  ]N"ow,  as  this  air  is  taj^bn  down  from  the   surface, 
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would  it  be  very  much  warmer  at  that  season  than  in  the 
winter,  when  the  air  on  the  surface  is  cold? 

A.  I  don't  think  the  air  at  that  particular  point  would 
change  in  temperature  during  the  year.  It  might  a  degree 
or  two. 

Q.  Suppose  the  cold  air  is  taken  from  the  surface  down 
through  that  pipe? 

A.  The  air  was  very  stagnant,  and  it  remained  so  for  a 
long  time.  Ther6  was  no  current,  and  the  heat  which  was, 
shown  by  the  air  was  no  doubt  communicated  to  it  by  the 
heat  of  the  earth  from  the  sides,  top,  aad  bottom  of  the 
drift. 

Q.  Was  not  the  air  warm  at  the  mouth  of  the  pipe, 
where  you  inhaled  it? 

A.  I  didn't  try  the  temperature  at  that  point,  but  it 
seemed  to  me  to  be  cold. 

Q.  Cool  compared  to  that  which  surrounded  it  ? 

A.  Yes.  Of  course  I  could  only  judge  by  comparison, 
but  it  seemed  to  be  cooL 

Q.  Was  there  any  inconvenience,  so  far  as  you  could 
see,  in  working,  from  the  height  of  the  thermometer  at 
that  point  where  this  fresh  air  was  coming  in? 

A.  There  didn't  seem  to  be,  so  far  as  the  men  were  con- 
cerned. 

Q,  Did  they,  or  did  they  not,  complain  of  the  heat? 

A.. They  did  not. 

Q.  I  believe  you  said  they  told  you  they  preferred  work- 
ing there  to  working  on  the  surface  ? 

A.  It  was  not  these  particular  men,  but  it  was  in  another, 
portion  which  seemed  to  me  to  be  nearly  as  hot,  although 
I  did  not  take  the  temperature  at  this  second  point. 

Q.  Of  what  advantage  for  ventilation  can  the  tunnel  be 
below  the  tunnel  level  ? 

A.  I  don't  see  that  it  could  be  of  much  on  the  natural 
ventilation. 

Q.  It  ain't  likely  that  the  air,  if  the  air  should  come  in 
from  the  mouth  of  the  tun^^el,  would  descend  into  the 
workings  beJow  the  tunnel  level  ? 
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A.  Kot  if  it  were  allowed  to  go  to  the  surface ;  I  should 
think  not. 

Q.  ITow,  of  what  advantage  to  the  Sierra  Nevada  can  the 
tunnel  be  in  the  way  of  ventilation  ? 

A.  It  could  be  so  arranged,  if  desired,  as  to  carry  all 
the  ventilation  of  the  tunnel  to  any  one  mine. 

Q.  Isn't  the  Sierra  Fevada  working?  I  am  talking 
now  about  the  Sierra  I^evada.  ;^ 

A.  In  its  present  condition? 

Q.  Yes,  sir. 

A.  Then  I  might  change  my  answer. 

Q.  And  as  low  down  as  they  found  any  ore? 

A.  I  didn't  go  into  the  Sierra  IS'evada  at  all,  inasmuch 
as  they  were  working  near  the  surface,  as  represented- 
How  far  it  had  srone  down  I  do  not  remember. 

Q.  They  are  working  there  through  a  short  tunnel,  are 
they  not? 

A.  I  think  they  are. 

Q.  Eunning  the  ore  out  above  the  top  of  the  mill? 

A.  Yes,  sir. 

Q.  Ain't  that  likely  to  give  them  all  the  ventilation  they 
want  ? 

A.  It  is  all  the  ventilation  they  need  at  that  level,  or 
above.  If  they  go  lower  they  would  have  to  establish  other 
means  of  ventilation. 

Q.  The  report  of  Mr.  King,  though,  is  to  the  effect  that 
they  have  not  found  anything  below  to  pay  for  working? 

A.  That  I  don't  know  anything  about. 

Q.  You  didn't  go  into  the  mine  at  all  ? 

A.  Didn't  go  in  at  all. 

Q.  You  went  into  the  Chollar  mine? 

A.  Yes. 

Q.  More  than  once  ? 

A.  Only  once. 

Q.  Do  you  know  how  deep  they  are  working  there  ?  I 
have  lost  my  last  report,  or  I  would  show  it  to  you.  I 
had  it  here,  but  it  is  gone. 
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A.  I  have  it  down;  none  were  more  than  200  feet  below 
the  surface  at  the  time  we  were  there. 

Q.  How  is  that  mine  ventilated  at  present? 

A.  I  believe  by  blowers,  but  I  am  not  certain. 

Q.  Ain't  there  a  tunnel  running  in  there,  through  which 
part  of  the  ore  is  taken  right  out  without  going  up  the 
shaft  at  all? 

A.  There  is. 

Q.  Ain't  there  a  great  deal  of  the  ore  taken  almost  from 
the  surface,  or  very  near  the  surface? 

A.  I  so  understand  it. 

Q.  You  went  into  the  Gould  and  Curry? 

A.  I  did. 

Q.  On  page  8  of  the  last  report  the  superintendent  says, 
that 

"During  the  year  two  compartments  of  the  shaft  have  been  sunk  294  feet, 
making  the  entire  depth  1,485  feet,  or  measuring  from  station  A,  at  croppings, 
1,685  feet." 

That  is  nearly  300  feet  in  the  year.  Suppose  the  shaft 
to  be  sunk  at  that  rate,  how  long  will  it  take  to  attain  to 
the  depth  of  the  tunnel  level? 

A.  Less  than  one  year. 

.  Q.  Do  you  know  how  deep  the  Savage  is  ? 

A.  I  do  not  remember  how  deep  it  is. 

Q.  I  had  a  paper  here  the  other  evening  stating  that  they 
had  50  feet  to  go  to  get  down  to  the  1,500-foot  level.  It  is 
a  description  of  the  mine  and  the  present  workings,  given 
by  a  reporter  of  the  Territoriaja  Enterprise.  Do  you 
know  how  far  below  station  A  the  top  of  the  Savage  mine 
is? 

A.  I  remember  none  of  those  numbers  at  all. 

Q.  Here  are  the  figures. 

A.  Down  213  feet. 

Q.  But  you  have  to  go  very  far  then,  to  be  at  the  tunnel 
level  ? 

A.  It  would  be  1,700  feet  and  something. 

Q.  About  1,900  feet  is  the  tunnel  level,  you  state  in  your 
report? 
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A.  It  is  1,900  and  something. 

Q.  IS'o,  it  is  a  fraction  under.     It  is  only  a  foot  or  two. 

A.  Well,  then,  less  than  1,700  feet,  or  about  1,700  feet. 

Q.  I  believe  the  question  is,  how  far  will  the  shaft  have 
to  go  still,  in  order  to  reach  the  tunnel  level? 

A.  That  depends  upon  its  present  depth. 

Q.  That  is  1,450  feet. 

A.  If  we  assume  it  is  now  down  1,450  feet. 

Q.  The  exact  depth  of  the  tunnel  level  is  1,898  J  feet. 

A.  It  would  be  237  feet. 

Q.  Do  you  know  how  deep  the  Crown  Point  is  ? 

A.  According  to  my  recollection,  it  was  1,300  odd  feet 
when  we  were  there.  , 

Q.  In  this  connection  I  will  just  get  you  to  Ipok  there. 
General,  and  see  how  much  that  is  below,  and  see  how 
much  further  that  has  to  go,  in  order  to  attain  to  the  tun- 
nel level  ? 

A.  That  would  make  it  117  feet. 

Mr.  SuTRO.  I  would  agree  here,  Mr.  Sunderland,  that 
we  will  admit  that  some  of  these  shafts  will  reach  down 
to  the  tunnel  level.  It's  no  use  to  go  into  all  these  figures. 
We'll  admit  that.  You  went  all  over  this  once  with  Dr. 
l^ewcomb. 

Mr.  Sunderland.  I  wanted  to  lay  the  foundation  for  a 
question  as  to  whether  it  is  probable,  in  your  opinion,  that 
these  main  shafts  on  the  Comstoek  will  be  at  or  below  the 
tunnel  level  before  the  tunnel  can  reach  the  vein  ? 

A.  Those  in  which  they  are  now  working  generally  will. 
The  Ophir,  at  their  rate  of  progress,  will  not.  The  Gould 
and  Curry  and  the  Crown  Point,  at  their  present  rate  of 
progress,  will  be  at  the  tunnel  level  before  the  tunnel 
reaches  it  probably. 

Q.  The  Gould  and  Curry,  the  Savage,  the  Hale  and 
Korcross,  the  Belcher,  the  Yellow  Jacket,  the  Imperial 

A.  I  don't  know  about  the  Imperial.  They  had  stop- 
ped work  on  the  Imperial  when  we  were  there. 

Q.  That  is  really  deeper  than  any  of  them  from  the  top 
of  the  shaft.  ■ 
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A.  I  don't  think  it  is  quite  as  deep  as  the  other,  and 
the^  had  suspended  work  '^vhen  we  were  there. 

Mr.  Kendall.  Will  the  construction  of  the  tunnel  make 
the  work  of  mining  at  depth  easier,  more  profitable,  than 
it  would  be  without  the  tunnel? 

A.  We  made  our  calculations  about  the  depth  of  the 
tunnel  and  stopped  there,  and  to  that  point,  under  certain 
conditions^  we  thought  that  it  was  more  profitable  to  work 
from  the  surface;  that  is,  unless  reduction  works  were 
established  at  its  mouth  and  worked  by  water  power.  As 
to  getting  to  a  very  much  greater  depth,  I  could  not  posi- 
tively state,  but  my  opinion  would  be  in  favor  of  the  econ- 
omy of  working  by  the  tunnel  after  you  get  2,500  feet,  say 
frorn  the  surface,  from  the  initial  point. 

Q.  That  is  500  feet  below  the  tunnel  level? 

A.  About  500 ;  perhaps  less. 

Mr.  Sunderland.  I  understand  you  to  say  in  your  report, 
and  you  have  intimated  the  same  here,  that  the  value  of 
the  tunnel  depends  upon  the  practicability  of  getting  a 
sufficient  water  power  at  the  mouth  of  the  tunnel  to  reduce 
all  the  ore  from  the  Comstock,  and  then  to  introduce  ma- 
chinery for  concentrating  the  ore,  so  as  to  work  it  more 
cheaply.  Suppose  there  should  be  a  failure  in  ore  in  either, 
will  the  tunnel  be  then  of  any  special  value  to  the  Com- 
stock? 

A.  The  commission  have  stated  in  their  report  that,  in 
case  both  these  should  not  be  secured,  our  opinion  would 
"be  in  faver  of  continuing  the  work  after  the  ..present  mode. 

'  Q.  Do  you  know  anything  about  this  machinery  for  con- 
centrating gold  and  silver  ores? 

A.  I  do  not  personally. 

Q.  Do  you  know  what  it  would  cost  to  work  ores  by 
that  mode? 

A.  I  have  no  idea  further  than  was  explained  in  the  re- 
port and  statements  from  different  individuals,  and  from 
articles  in  certain  papers,  mining  and  other  journals. 

Q.  Do  you  know  what  goes  to  make  up  the  cost  of  re- 
duction of  ores  now  on  the  Comstock  ? 
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A.  ^ot  entirely.     There  is  the  cost  of  milling. 

Q.  I  am  talking  now  about  the  cost  of  milling — the  re- 
duction of  the  ores  after  they  are  delivered  at  the  mill. 

A.  First,  thfere  is  the  crushing,  then  the  stamping  and 
the  use  of  the  quicksilver ;  the  quicksilver  is  used,  and  a 
part  of  it  is  lost. 

Q.  Do  you  know  about  what  the  loss  of  quicksilver  is 
,per  ton  ? 

A.  I  have  it  somewhere  in  my  notes. 

Q.  It  is  about  IJ  pounds  on  the  average,  is  it  not;  per- 
haps a  little  less  ? 

A.  I  think  it  is  a  little  less,  but  I  don't  carry  these  things 
in  my  mind. 

Q.  It  depends  upon  the  grade  of  the  ores,  very  much. 
Poor  grade  ones  don't  cost  so  much. 

A.  I  have  down  for  the  Occidental  mill  the  loss  of  the 
quicksilver  about  1 J  pounds  per  ton  of  ore. 

Q.  Do  you  know  what  quicksilver  is  worth  ? 

A.  It  is  stated  at  about  80  cents  per  pound. 

Q.  That  would  b/3  at  a  loss  of  $1  20  per  ton. 

A.  Yes,  sir. 

Q.  Do  you  know  what  labor  is  in  the  mills? 

A.  I  am  not  positive,  but  I  think  about  $3  50  a  day,  a 
little  less  than  in  the  mines.  However,  these  are  all  details 
that  I  did  not  look  into.  It  was  not  considered  as  a  part 
of  our  investigation  in  any  way.  Questions  were  asked 
more  for  general  information  than  anything  else. 

Q.  Mr.  King  gives  the  average  at  $4  50.  That  takes  in 
the  superintendents,  engineers,' and  all. 

A.  I  don't  know  v/hat  the  average  would  be  at  all. 

Q.  The  amalgamator  and  the  skilled  labor 

A.  I  couldn't  tell  you  what  the  average  would  be. 

Q.  Are  not  all  the  materials  used  in  and  about  a  mill 
much  higher  there  than  they  would  be  on  this  coast  or  in 
Germany  ? 

A.  Undoubtedly. 

Q.  The  machinery  of  every  kind? 
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A.  Undoubtedly.  Cost  of  transportation  and  every- 
thing. 

Q.  Do  you  know  that  portion  of  a  mill  that  wears  out 
most  rapidly  and  has  to  be  replaced  ? 

A.  I  do  not. 

Q.  Do  you  know  anything  about  the  wearing  out  of 
shoes  and  dies  of  the  stamps  ? 

A.  I  should  think  they  would  be  the  parts  that  would 
wear  out  oftenest. 

Q.  Do  you  know  how  often  they  have  to  be  replaced  ? 

A.  I  do  not. 

Q.  Do  you  know  the  cost  per  pound  of  shoes  and  dies  ? 

A.  I  haven't  the  slightest  idea. 

Q.  Do  you  know  whether  it  is  practicable  to  obtain  the 
water  power  in  the  Carson  river,  so  as  to  divert  it  and  take 
it  to  the  mouth  of  the  tunnel? 

A.  I  can  only  state  exactly  what  is  given  by  the  com- 
mission in  its  report.     I  can  read  that  if  you  desire. 

Q.  Well,  I  expect  the  members  of  the  committee  have 
read  that.  I  don't  know  that  it  is  worth  while  to  repeat 
it.  Do  you  know  whether  or  not  all  the  water  power  in  the 
Carson  river,  from  the  first  fall  in  the  valley  to  the  last  fall 
at  Dayton,  is  not  now  private  property  ? 

A.  I  so  understand  it. 
.    Q.  That  property  is  owned  generally,  is  it  not,  by  par- 
ties interested  in  the  Comstock? 

A.  A  part  of  it  certainly  is.  The  Crown  Point  owns 
two  mills  tbere,  I  think. 

Q.  Do  you  know  of  any  mills  on  the  Carson  river  any- 
where that  are  not  owned  by  parties  who  are  largely  inter- 
ested in  the  Comstock  and  who  oppose  the  Sutro  tunnel? 

A.  Some  of  these  mills  are  owned  by  what  is  termed 
the  Union  Mill  and  Mining  Company.  What  parties  con- 
stitute the  Union  Mining  Company  I  do  not  know.  I  know 
one  of  the  individuals,  and  only  one,  and  I  suppose  that  he 
is  largely  interested  (he  is  reported  to  be)  in  the  mines 
themselves. 

Q.  Do  you  think  it  probable  that  the  owners  of  these 
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water-rights  upon  the  Carson  river  would  surrender  them, 
in  order  to  take  the  water  out  and  lead  it  to  the  mouth  of 
the  tunnel? 

A.  If  it  paid- sufficiently  for  it,  I  think  they  would. 

Q.  Did  you  make  any  estimate  of  the  value  of  the  water- 
rights  and  tke  mill  property  upon  the  Carson  river? 

A.  I  don't  know  that  I  could  call  it  an  estimate.  We 
obtained  it  from  Mr.  Sharon,  who  was  represented  to  us  as 
having  more  to  do  with  the  Union  Mill  and  Mining  Com- 
pany than  any  other  individual.  He  was  the  president  of 
the  company,  I  believe. 

Q.  He  isn't  an  officer  in  the  company  at  all,  but  still 
he  has  more  to  say  about  it  than  anybody  else. 

A.  I  supposed  from  what  he  said  that  he  was  president; 
but  I  don't  know.  We  obtained  from  him  his  valuation 
of  the  mills.  I  didn't  consider  it  of  much  importance,  but 
we  took  it  down. 

Q.  Did  you  visit  the  Eureka  mill,  in  process  of  construc- 
tion, while  you  were  there? 

A.  It  had  not  been  commenced  when  we  left.  They 
were  proposing  to  build  it,  unless  I  have  confounded  the 
name. 

Q.  Do  you  remember  the  Santiago  mill*? 

A.  I  do. 

Q.  It  was  the  first  mill  below  that.  There  were  two 
mills  on  the  same  mill  site.  I  suppose  they  had  com- 
menced work  when  you  were  there.  Indeed,  I  am  quite 
positive  of  it. 

A.  The  mills,  as  we  had  them  down,  as  obtained  by  the 
commission,  were,  first,  the  Mexican,  owned  by  Jones  and 
Hayward;  second,  the  Carson,  just  west  of  Carson,  near 
the  wood-flume  belonging  to  the  Union  Mill  and  Mining 
Company;  the  Yellow  Jacket,  below  the  Mexican,  Jones 
and  Hayward;  the  Brunswick,  below  the  Mexican,  also 
Jones  and  Hayward ;  the  Merrimack,  below  the  Bruns- 
wick— the  owners  not  given  ;  the  Eureka,  about  ten  miles 
from  Virginia  City,  owned  by  the  Union  Mill  Company; 
the  Vivian,  below  the  Merrimack,  owned  by  Sharon  and 
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A.  E.  Head;  the  Santiago,  ten  miles  from  Virginia,  by  the 
Union  Mill  and  Mining  Company ;  the  San  Francisco — we 
have  no  items  in  connection  with  that. 

Q.  Well,  that  is  abandoned.  It's  where  this  new  mill  is 
being  built. 

A.  There's  the  Franklin,  leWed^  by  Louis  Janin;  the 
Ophir,  west  of  Birdsall's — no  owner's  name  given ;  Bird- 
sail's,  which  is  a  tailings  mill,  west  of  Dayton ;  Gammons,  in 
Dayton,  and  the  Rocky  Point  mill,  one  mile  from  Dayton, 
belong  to  the  Union  Mill  and  Mining  Company,  leased  to 
the  Crown  Point  Mining  Company. 

Q.  Would  not  the  construction  of  the'  proposed  dam 
destroy  all  this  mill  property  on  the  Carson? 

A.  All,  probably,  down  to. the  Franklin  mill;  the  most 
of  the  mills  it  would. 

Q.  If  you  take  all  the  water  power  of  the  Carson  river, 
of  what  value  would  any  mill  be  below  where  the  water  is 
Ibrought  back  again  ? 

A.  Nothing,  except  that  they  might  retain  their  right  to 
draw  the  water  from  the  reservoir. 

Q.  I  understand  your  proposition  is  to  take  all  the  water 
out  of  the  Carson  river  and  take  it  to  the  mouth  of  the 
tunnel  ?  «    • 

A.  Lead  it  to  the  mouth  of  the  tunnel,  or  as  much  of  it 
as  is  necessary. 

Q.  That  is  below  all  other  mills,  is  it  not? 

A.  :N'o. 

Q.  What  mill  is  below  ? 

A.  The  proposition  was  to  put  the  dam  somewhere  near 
the  Franklin,  or  above. 

Q.  But  you  take  all  the  water  out  of  the  Carson  river, 
don't  ^on  ? 

A.  Undoubtedly. 

Q.  ISTow  you  take  it  to  a  point  below  the  Rocky  Point 
mill,  which  is  the  lowest  mill  on  the  river,  and  that  is  above 
the  mouth  of  the  tunnel? 

A.  Undoubtedly. 

Q.  Kow,  I  ask  you  of  what  value  could  that  mill  prop- 
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erty  be  anywhere  on  the  Carson  river,  if  yo\ji  take  all  the 
water  out  of  the  Carson  river  ? 

A.  The  water  could  be  taken  from  this  race  for  those 
mills,  undoubtedly.  The  water  will  be  carried  about  three 
miles,  and  they  could  draw  off  any  portion  of  the  supply 
that  they  would  be  permitted  to  do. 

Q.  Then  of  what  benefit  would  the  tunnel  be  to  those 
mills,  if  they  are  to  be  run  as  they  are  now  ? 

A.  I  don't  think  it  w^ould  be  any. 

Q.  Of  what  benefit  would  the  tunnel  be  to  the  Comstock, 
if  all  the  mills  on  the  river  are  to  be  run  as  they  are  now, 
or  by  taking  water  from  this  race  that  you  speak  of? 

A.  I^one,  except  that  these  mills  would  be  a  substitute 
for  mills  of  the  same  capacity  at  the  mouth  of  the  tunnel. 
However,  the  idea  would  of  course  be  to  obtaiu  all  these 
rights. 

Q.  I  understand  your  proposition  to  be,  to  reduce  all  the 
ore  at  the  mouth  of  the  tunnel? 

A.  That  is  our  proposition. 

Q.  Well,  that  would  destroy  all  the  mill  property  on  the 
Carson  river,  would  it  not? 

A.  Yes,  this  dam  would  destroy  all  the  mills  now 
above  it.  / 

Q.  Would  it  destroy  the  Mexican  mill  ? 

A.  I  think  it  would.  It  would  have  no  fall :  that  would 
depend,  of  course,  on  how  high  they  dam  up  the  water. 

Q.  Well,  commencing  at  that  Mexican  mill,  what  amount 
of  ground  is  there  attached  to  it  for  the  purpose  of  saving, 
tailings  and  slime? 

A.  As  I  recollect  it,  there  is  a  considerable  amount  of 
ground  about  it. 

Q.  Several  hundred  acres,  ain't  there? 

A.  I  should  think  so. 

Q.  Is  there  any  practical  obstacle  in  the  way  of  attaching 
to.that  milli  machinery  for  concentrating  and  working  the 
ore  at  the  mill,  instead  of  at  the  mouth  of  the  tunnel? 

A.  ]N"one  whatever,  excepting  the  want  of  water. 
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Q.  "Would  there  be  any  more  water  at  the  'mouth  of  the 
tunnel  than  there  is  at  the  Mexican  mill  ? 

A.  Undoubtedly. 

Q.  How  so  ? 

A.  Because  a  considerable  of  the  surplus  that  now  passes 
over  the  Mexican  dam  at  high  stages  of  the  stream  would 
be  retained,  and  held  and  used  according  to  the  necessities 
of  the  mills.  At  the  time  we  were  there,  a  portion  of  the 
Mexican  mill  was  hung  up  for  want  of  power. 

Q.  Yes,  sir;  the  greater  portion. 

A.  At  other  seasons  of  the  year  there  is  a  very  large 
surplus  of  water.  The  object  of  the  reservoir  spoken  of 
is  to  store  up  this  surplus  of  the  wet  season  for  use  in  the 
dry. 

Q.  When  you  were  there,  did  you  hear  anything  about 
a  project  of  constructing  dams  to  form  reservoirs  in  the 
mountains  in  a  number  of  places  on  the  head-waters  of 
the  Carson,  for  preserving  the  water  there  until  the  dry 
season  came  on  ? 

A.  I  did  not. 

Q.  What  do  you  think  of  the  feasibility  of  that? 

A.  I  never  examined  the  country,  and  therefore  I  couldn't 
give  any  answer  which  would  have  any  value  whatever.  If 
the  valleys  lend  themselves  favorably,  of  course  it  could  be 
done. 

Q.  Wouldn't  it  be  more  favorable  to  preserve  the  water 
in  reservoirs  on  the  mountains  than  in  the  valley,  suppos- 
ing the  formation  of  the  ground  to  be  such  that  you  can 
make  reservoirs  there  ? 

A.  That  is  a  question  that  it  is  impossible  to  answer 
without  an  examination  of  the  grounds.  It  certainly  is 
possible. 

Q.  Wouldn't  it  be  much  colder  up  there  ? 

A.  I  have  no  doubt  it  would  be  colder. 

Q.  What  is  the  great  cause  of  evaporation  in  the  Carson 
valley  ? 

A.  It  is  the  dryness  of  the  atmosphere. 

Q.  The  heat  of  the  sun  is  very  great  there,  isn't  it? 
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A.  Undoubtedly;  but  it  is  more  than  that  According 
to  my  view,  all  the  water  of  the  Carson  is  absorbed  by 
evaporation  finally;  that  which  runs  down  the  stream  and 
forms  the  lake— the  river  of  the  Carson ;  it  becomes  dry, 
or  nearly  so,  in  the  dry  season. 

Q.  And  it  is  evaporation  ? 

A.  I  think  it  is  entirely  evaporation. 

Q.  Wouldn't  there  be  very  great  evaporation  in  this 
large  reservoir  that  you  propose  to  form  with  this-high 
dam  ? 

A.  There  undoubtedly  would  be,  but  not  as  much 

Q.  Have  you  made  any  estimate,  General,  as  to  the 
amount  of  water  that  would  be  required  at  the  mouth  of 
the  tunnel  to  reduce  all  this  ore— these  concentrators  and 
this  other  machinery  necessary  to  reduce  ore  in  that  way — 
and  compared  it  with  the  amount  of  water  retained  in  that 
reservoir,  and  do  you  know  how  long  it  would  last  ? 

A.  N'o,  I  haven't,  for  I  have  no  means  of  knowing  how 
large  that  reservoir  would  be,  excepting  the  report  made  by 
the  Surveyor  General  of  IlTevada,  which  I  should  judge, 
from  my  own  observations,  was  very  far  below  the  fact. 

Q.  Well,  either  from  that  report,  or  from  your  own  ob- 
servations there,  how  long  do  you  think  the  quantity  of 
water  it  is  possible  to  collect  in  that  reservoir  would  last, 
consuming  what  would  be  necessary  to  reduce  all  the  ore 
of  the  Comstock  at  the  mouth  of  the  tunnel  ? 

A.  I  think  it  would  last  through  the  whole  season. 

Q.  If  the  reservoir,  then,  would  contain  sufficient  water 
to  run  the  mills  necessary  for  the  reduction  of  the  ores  on 
the  Comstock,  at  the  mouth  of  the  tunnel,  couldn't  the 
same  amount  of  water  be  retained  in  the  mountains  at  the 
headwaters  by  the  construction  of  a  number  of  dams 
there  ? 

A.  It  is,  undoubtedly,  possible. 

Q.  Is  it  not  cheaper  to  retain  the  same  amount  of  water 
there,  if  the  ground  is  farmable,  for  the  construction  of 
these  dams,  than  to  build  one  immense  dam  ? 

A.  That  is  a  question  which  it  is  impossible  to  answer 


416 

positively.  WTiere  the  commission  supposed  this  dam 
would  be  was  a  narrow  gorge,  where  the  dam  would  have 
an  inconsiderable  length. 

Q,  I  don't  know  whether  I  am  sufficiently  acquainted 
with  dams  to  know  whether  you  were  up  or  down  the 
river,  or  across  the  river. 

A.  Across  the  river. 

Q.  What  length  would  that  have? 

A.  it  is  stated  by  the  Surveyor  General,  that  at  the  point 
which  he  selected  and  measured,  the  length  at  the  top  was 
837  feet. 

Q.  And  155  feet  in  height? 

A.  Yes,  sir. 

Q.  Is  that  from  the  bed  of  the  stream  ? 

A.  That  is  from  the  bed  of  the  stream. 

Q.  Do  you  know  anything  about  the  bed  of  the  stream — 
whut  it  ic  composed  of — at  that  point  ? 

A.  I  do  not,  at  that  point. 

Q.  Do  you  know  whether  it  is  rock  or  quicksand  ? 

A.  The  bed  along  that  portion  of  the  stream  is  generally 
rocky,  and  I  presume  that  rock  would  be  found  immedi- 
ately below  the  surface. 

Q.  Do  you  know  what  has  been  formed  in  the  bed  of 
other  streams  where  dams  have  been  constructed  ? 

A.  I  do  not. 

Q.  Were  they  reconstructing  the  Brunswick  dam  while 
you  were  there? 

A.  I  saw  nothing  of  the  kind  passing  up  and  down  the 
river. 

Q.  To  construct  that  dam  165  feet  high  from  the  bed  of 
the  river,  and  going  as  deep  as  it  may  be  to  get  to  the  bed- 
rock, as  we  call  it,  what  depth  of  foundation  would  it  bp 
necessary  to  have  ? 

A.  That  would  be  a  matter  of  calculation.  I  never  have 
made  it. 

Q.  What  pitch  do  you  give  to  a  dam  of  that  height? 

A.  That  is  a  good  deal  a  matter  of  choice.  I  would  make 
the  slope  towards  the  water  a  gentle  one. 
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Q.  Say  45°? 

A.  Probably  so.  I  don't  know  whether  it  is  worth  while 
to  go  into  the  full  explanation  of  the  thing.  You  can  give 
it,  of  course,  any  shape  you  please,  and  the  different  dimen- 
sions will  vary  as  compared  with  each  other.  If  you  give 
it  a  less  base,  we  must  make  it  thicker  at  the  top,  and  its 
particular  outline — cross-section — will  depend  entirely  upon 
the  question  of  economy. 

Q.  Of  what  material  is  it  proposed  to  build  that  dam? 

A.  Generally  of  rock,  I  think,  obtained  from  the  hills 
immediately  on  either  side. 

Q.  So  the  proposition  is  to  build  it  of  mason  work? 

A.  ISTot  of  masonry,  but  of  rock,  and  to  put  a  facing  on 
the  interior,  which  shall  be  water-tight  or  measureably  so. 

Q.  How  do  you  make  a  facing  that  will  be  water-tight, 
if  you  don't  lay  mason  work  ? 

A.  We  can  lay  a  thin  skin  of  any  masonry,  or  it  will  be 
possible,  in  that  part  of  the  country,  to  build  it  of  timber. 
It  is  fresh  water,  not  subject  to  attack  from  worms,  and  as 
the  facing  would  be  always  covered  with  water,  it  would  last 
an  indefinite  period. 

Q.  What  is  the  forfnation  on  either  side  of  the  river 
there? 

A.  It  is  generally  volcanic  rock,  of  a  character  similar, 
in  general  terms,  to  that  f(^und  on  the  line  of  the  tunnel. 

Q.  Have  you  examined  the  estimate  made  by  General 
Day,  or  made  any  of  your  own,  as  to  the  cost  of  that  dam  ? 

A.  I  have  not  examined  the  estimate  of  General  Day  at 
all.  We  made  an  estimate  before  the  report  of  General 
Day  was  received,  in  which  we  assumed  a  certain  width 
across,  which  was  considerably  greater  than  is  given  in  his 
report.  What  the  cost  was  I  do  not  remember,  but  my 
impression  is  somewhere  about  $400,000.  But  the  dam 
had  considerably  greater  length. 

Q.  What  is  his  estimate? 

A.  His  estimate  is  $200,000. 

Mr.  Shober.  General,  how  far  above  the  mouth  of  the 
tunnel  is  it  proposed  to  construct  this  dam  ? 
27 
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Mr.  Sunderland.  About  five  miles  or  so,  I  think. 

Mr.  "Wright.  About  5J  in  its  windings.  I  should  think 
the  Franklin  mill  is  somewhere  in  the  neighborhood  of  it. 

Mr.  SuTRO.  The  windings  give  it  5|-  miles.  Would  yon 
consider  the  figures  given  by  Captain  Day  for  his  length 
of  the  dam  too  low? 

Mr.  Wright.  That  I  could  not  tell  without  figuring  it. 

Mr.  SuTRO.  He  states  it  at  ^200,000,  I  think. 

Mr.  SwNDERLAKD.  What  do  you  think  of  his  estimate  of 
the  cost  of  building  a  race  or  flume  or  canal? 

Mr.  Wright.  His  estimate  is  $50,000  per  mile.  It  de- 
pends upon  the  ground  entirely.  The  larger  part  of  it 
could  be  built  for  very  much  less  than  that  sum. 

Q.  Is  the  nature  of  the  ground  such  there  that  you  could 
npiake  a  canal  at  all? 

A.  I  think  so.  In  a  large  part  of  it  you  certainly  can 
very  readily,  as  readily  as  they  build  the  present  flumes  to 
their  mills.  It  only  requires  a  wide,  deeper  cross-section, 
tbat  is  all.  It  would  be  like  their  ordinary  mill  flumes 
enlarged  in  width  and  depth. 

Q.  Well,  the  flume  is  understood  to  be  constructed  of 
timbers  and  planks  ? 

A.  We  used  the  term  in  its  general  sense  of  a  leader  of- 
water  from  a  stream  or  a  dam  to  a  mill. 

Q.  Whether  it  would  be  practicable  to  build  any  conduit 
for  this  water  in  the  earth  without  planking;  that  is  what 
I  want  to  get  at. 

A.  An  open  canal  certainly  can  be  made  there.  It 
would  have  to  be  carried  across  either  by  an  embankment 
over  any  ravines,  or  in  a  timber  flume,  as  is  practised  there 
now  for  the  single  mills. 

Q.  Then  I  understand  you  to  say  that  the  sjuecess  of  this 
tunnel,  as  a  practical  benefit  to  the  Comstock,  depends  upon 
your  getting  this  water,  and  then  concentrating  ores  at  the 
mouth  of  the  tunnel,  so  as  to  reduce  the  expense  ? 

A.  You  have  got  to  do  both  of  those  things.  That  was 
our  conclusion. 
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Q.  Would  the  tunnel  practically  be  a  failarei,  then,  so  far 
as  the  Corastock  is  concerned,  without  getting  both  ? 

A.  As  a  measure  of  economy,  it  would,  until  a  certain 
depth  is  attained. 

Mr.  SuTRO.  Mr.  Chairman,  I  would  like  to  ask  a  ques- 
tion right  here,  if  Mr.  Sunderland  has  no  objection. 

Mr.  Sunderland.  I  have  none. 

Mr.  SuTRO.  G-eneral  Wright,  T  would  ask  you  whether 
your  figures  upon  the  comparative  cost  of  working  as  they 
do  at  present,  and  by  means  of  the  tunnel,  is  not  furnished 
upon  the  estimates  of  the  superin'tendentg  of 'thfei  Oomstoek 
lode? 

A.  Yes,  sir. 

Q.  Supposing  these  figured  are  altogether  incorrect, 
would  that  not  alter  your  calcultions  in  regard  to  it? 

A.  Unquestiouably.  They  are  based  entirely  upon  the 
correctness  of  the  figures  as  given  in  our  rej)(f^rti 

Mr.  Sunderland.  With  the  same  amount  of  water,  oi^  ' 
the  same  amount  of  power  in  the  Carson  river,  could  ndt 
the  ores  be  reduced  at- the  mf He  whsere  tfeseyf  aire' ii<)\V  builtv ' 
adding  to  them  the  machineiy  for  condentmti'ony  £ts  cheaply 
as  at  the  mouth  of  the  tunnel  ? 

A.  Before  answering  that  question^  I  'v\^ould!  like  to  know 
what  is  meant  by  the  same  amount  of  power?--  '  .''  «i<>  '--^ 

Q.  The  same  amount  of  power  that  you  pl'bji/j'dig^t'b  ^€?t 
at  the  mouth  of  the  tunnel. 

A.  I  should  think  that  the^cost  of  concentration  a/rid-  re- 
duction would  not  differ  materially  if  the}^  could  command 
the  same  amount  of  power,  but  that  woitld  involve  the 
transportation  of  the  ore  to  these  mills. 

Qi  I  am  talking noW about th^ reduGtion  of  th^ oreaftief 
delivered  at  the  mills. 

A.  Very  well.     That  is  thie  answer  to  the  question. 

Q.  Now  you  have  mentioned  the  cost;  do  you  knov^ 
the  charges  for  the  transportation;  of  the  ore  through  IhS^' 
tunnel?  i  f^oi•'.^ 

A.  The  tunnel  company*  are  authorized  to  charge  26 
cents  per  ton  of  ore. 
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Q.  "What,  for  waste  rock  or  debris  ? 

A.  The  same. 

Q.  Wliat  proportion  of  debris  is  there  to  the  ore  taken 
out  of  the  Corastock? 

A.  That  we  stated  could  not  be  stated  with  any  degree 
of  certainty. 

Q.  There  is  a  very  large  amount,  is  there  not? 

A.   Yes;  there  is  a  large  amount. 

Q.  Probably  equal  to  the  ore  sent  to  the  mills? 

A.  One  of  the  superintendents,  in  his  report,  has  stated 
that  it  equals  or  exceeds,  but  the  exact  proportion  I  could 
not  give. 

Q.  Then  the  transporting  of  ore  or  debris  through  the 
tunnel  would  be  about  $2  50  a  ton  on  the  ore  ? 

A.  The  cost  of  transportation  we  have  taken  at  $1  25; 
but  if  you  have  as  much  debris,  it  would  be  $1  25  more; 
and,  if  that  is  all  charged  to  the  ore,  that  would  be  $2  50, 
of  course. 

Q.  I^ow,  do  you  know  what  the  average  of  cost  of  trans- 
portation is  from  the  Comstock  to  the  mills? 

A.  After  it  is  raised  to  the  surface,  I  understand,  by  the 
railroad  it  is  $2  a  ton;  to  some  of  the  nearer  mills  it  is  less. 
It  is  given  to  us,  I  think,  at  from  75  cents  to  $2,  but  to  the 
mills  on  the  Carson  I  understand  it  is  $2  per  ton; 

Q.  About  the  economy  of  reduction  of  ores  by  water 
power  and  machinery  for  concentration,  do  you  know  what 
it  cafi  be  reduced  for  at  the  mouth  of  the  tunnel  ? 

A.  I  do  not. 

Q.  You  don't  know? 

A.  Fo. 

Q.  You  don't  know  what  it  costs  the  mills  now  on  the 
Carson  river  to  reduce  ore,  do  you  ? 

A.  I  don't  think  anybody  but  the  mill-owners  know 
what  it  costs  them  and  what  their  profits  are.  They  pay 
the  $2  a  ton  for  transportation.  They  get  $12  for  milling, 
I  believe,  as  a  rule,  of  which  §2  goes  for  the  transporta- 
tion of  the  ore  from  the  dumps  after  it  has  been  raised  to 
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the  surface.  For  milling  they  get  $10.  What  their  profits 
are  I  do  not  know. 

Mr.  SuTRO.  I  would  like  to  know  whether  this  is  to  be 
a  cross-examination,  or  whether  there  is  new  subject-matter 
to  be  brought  in  by  Mr.  Sunderland.  If  that  is  the  case  I 
shall  insist  upon  a  re- cross-examination. 

Mr.  Sessions.  Mr.  Sunderland  can  pursue  his  own  course, 
but  if  he  introduces  new  matter,  you  of  course  can  be  per- 
mitted to  cross-examine  in  reference  to  it. 

Mr.  Sunderland.  It  is  simply  a  question  of  whether  Mr. 
Sutro  has  all  the  rights  and  I  have  none.  You  have  stated. 
General,  in  your  report,  that  the  mills  charge  $12  for  trans- 
portation and  reduction? 

Mr.  "Wright.  The  mills  on  the  Carson  do. 

Q.  Do  you  know  whether  that  is  the  rule  with  all  the 
mills? 

A.  It  is  stated  in  the  reports  of  superintendents  that  other 
prices  are  paid  in  certain  cases. 

Q.  Above  or  below  that? 

A.  ^one  above,  so  far  as  I  know. 

Q.  Did  you  or  not  learn,  while  you  were  there,  that  ore 
had  been  reduced  at  an  expense  of.  $8  to  $9  a  ton  to  the 
mine?     Did  you  hear  anything  about  it? 

A.  You  are  asking  me  questions  of  things  which  I  really 
don't  know  anything  about.  The  superintendent  of  the 
Savage  mine  states  in  his  report: 

"The  cost  of  milling  ore  has  been,  for  the  last  year,  $9  95  per  ton,  aver- 
age. This  includes  transportation,  which  costs  from  75  cents  to  $3  per  ton, 
according  to  the  distance." 

The  Hale  and  ]S"orcross  superintendent  reports  that 

"  This  company  has  paid  from  $9  to  $12  for  milling  its  ore.  The  mills 
pay  their  own  transportation,  which  is  from  65  cents  to  $1  10  per  ton." 

The  Chollar  Potosi,  I  think,  paid  $12  all  the  way  through. 
The  superintendent  of  the  Imperial  and  Empire  mines  re- 
ports that  the  milling  was  done  at  the  company  mill,  at  a 
cost  of  $7  90,  including  hauling,  which  is  45  cents  per  ton. 

Q.  Now,  General,  in  forming  an  estimate  of  the  economy 
and  advisability  of  reducing  ores  at  the  mouth  of  the  tun- 
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nel,  would  it  have  been  very  important  to  ascertain  what 
it  now  costs  to  reduce  ore  on  the  Carson  river  V 

A.  I  have  no  doubt  it  would,  if  it  were  possible  to  do  so. 

Q.  Wouldn't  it  have  been  vei^  easy  to  ascertain  what  it 
did  cost  ? 

A.  I  think  not. 

Q.  Did  you  ask  for  any  information  of  anybody  there 
about  the  cost  of  milling  or  raining  that  you  did  not  get? 

A.  I  cannot  say  that  we  did. 

Q.  You  didn't  ask  any  mill-owner  what  it  cost  him  to 
reduce  ore  on  the  Carson  river,  did  you? 

A.  I  did  not. 

Q.  Do  you  think  that  the  charge  made  by  the  mili- 
owners  to  the  mining  company  is  a  fair  basis  for  the  ex- 
pense of  reducing  the  ores,  and  therefore  to  make  a  com- 
parison between  the  present  cost  of  milling  and  what  the 
cost  would  be  if  the  ores  were  reduced  ai  the  mouth  of  the 
tunnel  ? 

A.  Our  comparison  was  not  made  on  any  such  basis. 
It  was  made  upon  the  bads  of  cheaper  milling  and  con- 
centrating where  a  sufficiency  of  power  could  be  com- 
manded at  all  times.  This  was  made,  of  course,  in  con- 
nection with  the  other  advantages  or  disadvantages  of  the 
use  of  the  tunnel,  as  compared  with  the  present  mode  of 
mining. 

Q.  Then,  as  I  understand  you,  the  great  advantage,  so 
far  as  the  removing  of  the  mills  is  concerned  to  the  mouth 
of  the  tunnel,  is  in  the  saving  and  economizing  of  the  water 
in  an  immense  reservoir,  and  retaining  it  there  until  the 
dry  season  comes  ofi'? 

A.  It  is  that  in  part,  and  it  is  in  part  in  having  your 
mills  at  the  point  at  which  the  ore  is  delivered  at  the  sur- 
face. 

Q.  But  if  the  transportation  of  the  ore  through  the  tun- 
nel costs  the  sum  that  you  have  mentioned,  is  it  any  cheaper 
to  go  through  the  tunnel  than  it  is  to  transport  it  on  the 
railroad. 

A.  Well,  I  cannot  answer  it  any  better  than  to  give  the 
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figures  in  the  report.  They  state  the  matured  views  of 
the  commission,  and,  I  helieve,  each  member  of  the  com- 
mission, after  undergoing  patient  investigation,  and  after 
all  these  points  were  familiar  to  all  of  us. 

Q.  If  you  add  to  the  expense  of  the  transportation  of 
the  ore  through  the  tunnel  that  of  transportation  of  debris 
and  timber,  lumber  and  miners,  would  it  be  any  economy 
to  work  through  the  tunnel,  rather  than  to  pay  the  trans- 
portation on  the  ore  to  the  Carson  river  and  the  mills 
where  they  now  exist  ? 

A.  I  cannot  answer  that  any  better  than  it  is  answered 
in  the  report.  There  are  certain  matters  of  expense,  as, 
for  instance,  that  of  debris,  which  it  is  impossible  to  sub* 
mit  to  positive  calculation.  As  we  have  stated  in  our  re- 
port, the  amount  of  debris  varies  in  the  different  mines, 
and  in  the  same  mines  under  different  circumstances. 
"When  miners  are  working  on  a  bonanza  the^amount  of  deb- 
ris is  inconsiderable;  where  they  are  prospecting  it  is  all. 
debris,  and  it  would  be  very  easy  to  say  that  the  amount 
of  debris  in  all  the  mines  is  equal  to  that  of  all  the  ore 
taken  out  in  a  year,  or  that  it  is  twice  as  much,  or  three 
times  as  much,  or  a  quarter  as  much:  and  I  am  no  more 
willing  to  give  one  of  those  numbers  than  another. 

Q.  Now,  General,  I  believe  we  have  talked  about  venti- 
lation as  much  as  I  want  to.  I  will  ask  you  about  the  mat- 
ter of  drainage.  Supposing  these  main  shafts,  in  all  the 
principal  mines  on  the  Comstock,  should  be  below  the 
tunnel  level  before  the  tunnel  reaches  the  Comstock,  of 
what  considerable  advantage  will  the  tunnel  be  in  the  way 
of  drainage?  • 

A.  It  will  save  the  raising  of  water  an  average  of  per- 
haps some  1,650  or  1,700  feet,  depending  upon  the  level  of 
the  tops  of  their  shafts. 

Q.  The  value  of  that  water,  when  raised  to  the  surface, 
will  be  so  much  loss  to  the  mining  companies  ? 

A.  I  should  presume  so;  but  it  would  be  used  by  the 
reduction  mills  at  the  month  for  the  very  purpose  it  is  used 
for  now,  as  I  understand  it,  to  some  extent. 
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Q.  I  am  glad  you  mentioned  that.  I  want  to  ask  you 
DOW  of  what  value  would  the  water  be  in  the  Comstock 
that  would  be  drained  by  the  tunnel?  Where  could  it  be 
utilized,  and  for  what  purpose? 

A.  It  could  be  used  at  the  mouth  of  the  tunnel  for  power, 
or  for  the  various  purposes  for  which  it  is  necessary  in  the 
reduction  and  concentrating  mills. 

Q.  Something  has  been  said  during  this  examination 
about  the  use  of  this  water,  found  in  the  ledge  at  the  tunnel 
level,  for  compressing  air  for  motive  power  generally. 
Is  the  supply  of  water  on  the  Comstock  so  regular  or  cer- 
tain, as  that  it  can  be  made  of  any  practical  use  on  that 
level  for  any  such  purpose? 

A.  That  question  cannot  be  answered  positively.  It 
would  be  subject  to  great  fluctuations  undoubtedly,  and 
there  would  be  that  objection  to  its  use;  but  that  it  might 
be  used  as  a  supplement  to  other  power  is  of  course  possi- 
ble; whether  it  would  be  economical  or  not  is,  of  course, 
a  matter  that  cannot  be  determined  now  or  h6re. 

Q.  If  you  use  water  power  or  any  otlier  power  for  com- 
pressing air  to  be  used  on  the  tu/mel  level,  you  want  that 
supply  of  power  to  be  regular,  don't  you?  Must  it  not 
necessarily  be  so? 

A.  It  would  be  much  better  to  be  regular;  and  it  might 
be  so  irregular  as  to  make  it  not  worth  while  to  use  it  at 
that  point,  but  to  allow  it  to  flow  out  at  the  mouth  of  the 
tunnel  and  use  it  there.  That  would  be  a  question  of  dol- 
lars and  cents. 

Q.  Well,  there  is  no  doubt  it  could  be  used  at  the  mouth 
of  the  tunnel  economically,  but  would  you  rely  upon  it  as 
of  any  value  for  use  in  the  mines  ? 

A.  That,  as  I  said  before,  is  impossible  to  say.  It  could 
not  be  relied  upon  as  the  only  power  for  use  in  the  mines, 
and  it  would  be  a  simple  question  of  dollars  and  cents 
whether  it  should  be  used  there  at  all  or  not.  If  it  can  be 
used  economically,  they  will  use  it;  if  it  cannot,  they  won't. 
The  amount  of  water  can  only  be  determined  after  they 
have  reached  the  tunnel  level. 
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\ 
Q.  I  believe  you  have  stated,  General,  in  your  report, 

that  the  water  decreased  as  you  attain  depth  on  the  lode? 

A.  That  seems  to  be  the  general  opinion,  and  I  have  not 
the  slightest  doubt  of  it,  in  my  own  mind,  from  wl\at  I  saw 
and  learned  there. 

Q.  ]N'ow,  in    the   Sierra  l^Tevada  and  Chollar,  both  of 
which  I  mentioned  before  on  the  question  of  ventilation,  is 
there  any  water  to  be  pumped  or  drained  that  would  make 
,  the  tunnel  any  benefit  to  'tliem  as  they  are  now  working? 

A.  None  whatever,  so  far  as  I  know.  Certainly  not  in 
the  Chollar;  I  believe  not  in  the  other. 

■Q.  Where  does  this  low-grade  ore  exist,  so  far  as  you 
know  or  are  informed  ?  "You  have  spoken  of  large  bodies 
of  low-grade  ore.  I  mean  where  is  it — near  the  surface,  or 
on  the  lower  level  ? 

A.  Generally  it  is  at  what  may  be  considered  the  upper 
level.     It  is  not  at  the  deep  levels. 

Q.  Those  levels  are  now  drained,  are  they  not? 

A.  So  far  as  they  have  been  yet  worked,  they  are. 

Q.  There  is  no  water  there  any  longer  to  interfere  with 
the  working  ? 

A.  I  saw  none  of  any  moment. 

Q.  Then,  could  the  tunnel  be  of  any  benefit  to  the  mines 
in  the  mining  and  extraction  of  these  low-grade  ores? 

A.  In  many  instances  this  low-grade  ore  has  been  al- 
ready mined,  and  has  been  used  for  filling.  So  far  as  that 
is  concerned,  the  tunnel  will  be  of  no  use  for  drainage ; 
but  there  are  some  portions,  as  I  understand,  that  have 
not  been  mined  at  all,  or  have  been  passed  over  as  not 
now  worth  the  mining;  but  in  the  process  of  mining  these, 
pockets  may  be  struck,  and  a  large  amount  of  water  let 
into  the  mines. 

Q.  Do  you  know  how  long  the  Chollar  Potosi  has  been 
mined  without  pumping? 

A.  It  is  stated,  I  think,  by  the  superintendent  in  the 
report.  I  would  prefer  to  refer  to  that,  rather  than  to  give 
my  own  memory.  x^ 

Mr.  SuTRO.  It  is  not  disputed  at  all  that  there  is  no 
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water  in  the  upper  levels.  It  all  finds  its  way  to  the  bot- 
tom. There  couldn't  be  any  water  here.  It  goes  down  to 
the  bottom  of  the  shaft. 

Mr.  Wright.  His  answer  in  reference  to  the  cost  of 
pumping  is,  that  for  two  years  last  this  mine  has  been 
entirely  exempted  from  pumping. 

Mr.  Sunderland.  Now,  is  there  any  water  in  that  mine 
where  it  is  being  worked? 

A.  [N'one  of  any  moment. 

Q.  E"o  water  pumped  out  of  the  shaft? 

A.  ISTo  pumping  at  all.  a 

Q.  Then,  if  you  were  to  stop  work  on  all  the  mines  on 
the  Comstock,  would  the  water  rise  to  these  upper  levels, 
where  the  low-grade  ore  is  found  ? 

A.  That  I  cannot  say.  I  should  suppose  after  a  very 
long  time  it  might. 

Q.  It  hasn't  risen  for  two  years  in  the  Ohollar  mine? 
^.  A.  It  has  not. 

Q.  Did  you  hear  anything  when  you  were  there  about  a 
project  of  bringing  water  in  from  the  eastern  slope  of  the 
Sierra  ISTevadas? 

A.  I  did  not;  or  perhaps  I  should  in  answer  to  that  say, 
that  Mr.  Sharon  spoke  of  bringing  water  from  someplace — 
which,  as  I  understand,  was  the  "Washoe  lake — by  means 
of  pipes. 

Q.  The  proposition  is,  to  bring  water  from  different 
lakes  and  from  a  stream  which  is  called  Franktown  creek, 
by  means  of  a  reservoir  on  the  eastern  slope  of  the  Sierras, 
considerably  above  the  level  of  Virginia  City,  in  an  inverted 
siphon  ? 

A.  Oh,  there  was  a  project  for  bringing  water  to  Vir- 
ginia City. 

Q.  That  is  what  I  am  talking  about.  Suppose  that  water 
to  be  brought  in  there  now,  could  not  the  water  be  used 
for  the  compressing  of  air  and  sending  it  down  the  differ- 
ent shafts  to  any  levels,  and  then  be  used  afterwards  at 
the  differont  hoisting  works,  by  the  two  towns  of  Virginia 
City  and  Gold  Hill  and  by  the  mills  in  the  neighborhood  ? 
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A.  You  couldn't  use  it  but  once  on  the  same  level. 

Q.  I  was  talking  about  using  it  as  power  on  the  surface? 

A.  Yes. 

Q.  Then  saving  the  water  and  using  it  for  these  other 
purposes  ? 

A.  It  would,  so  far  as  it  would  go,  of  course. 

Q.  Supposing  you  bring  it  on  Mount  Davidson,  200  feet 
above  the  different  shafts  ? 

A.  But^you  don't  want  to  bring  it  up  there.  It  depends 
upon  what  height  you  bring  it  from.  In  bringing  it  over, 
they  will  undoubtedly  bring  it  over  the  lowest  point  they 
can  that  is  higher  than  the  town ;  and  they  ^et  then  the 
pressure  of  the  water  from  the  head  from  which  it  comes; 
but,  by  going  over  a  greater  height,  you  get  no  more  pres- 
sure. The  pressure  depends  upon  the  difference  in  the 
levels  of  the  entrance  of  the  water  and  its  delivery,  when 
carried  in  pipes. 

Q.  I  am  supposing  now.  General,  that  it  will  be  brought 
in  there  and  emptied  in  a  reservoir  on  the  side  of  Mount 
Davidson,  and  then  be  used  as  a  power  to  compress  air 
and  send  it  down  the  different  shafts.  It  don't  use  up 
the  water  again,  but  it  may  still  be  retained  at  a  sufficient 
height  to  use  it  for  the  different  hoisting  works  and  for  the 
two  towns.     Is  that  practicable? 

A.  My  answer  would  be  a  snap  judgment  entirely.  I 
should  not  suppose  it  would  be,  in  an  economical  point  of 
view,  to  bring  water  in  that  way  in  pipes,  and  in  sufficient 
quantity  to  fill  a  reservoir,  to  supply  all  those  wants. 

Q.  Is  there  any  cost  in  bringing  the  water  after  the  first 
construction  of  the  works? 

A.  Kone  whatever  but  keeping  them  in  order. 

Q.  Do  you  know  the  estimated  cost  of  bringing  that 
water  in  ? 

A.  I  do  not  remember.  It  was  stated  by  somebody 
there,  but  I  have  forgotten  entirely  what  the  estimate  was. 
I  know  it  was  further  spoken  of  as  a  project  that  probably 
would  not  be  carried  out,  but  whether  that  would  be  so  or 
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not  I  do  not  know.    It  was  that  it  would  not  be  carried 
out  on  account  of  the  cost. 

Q.  Did  you  hear  $400,000  or  $500,000  mentioned  as  the 
cost  ? 

A.  I  don't  remember.  I  should  think  it  was  a  good  deal 
more  than  that.  The  water  was  to  be  brought  for  the  use 
of  the  town,  as  I  understand  it,  simply  to  supplement  their 
present  supply. 

Q.  What  is  the  water  used  for  there  now,  generally  ? 

A.  For  all  the  purposes  of  life. 
.  Q.  It  supplies  all  the  hoisting  works,  don't  it? 

A.  No,  s!r;  not  all.  i 

Q.  What  hoisting  works  are  now  without  it? 

A.  They  use  what  they  pump  out,  in  part. 

Q.  Do  you  know  how  many  steam  mills  are  run  by  that 
watej.'  ? 

A.  I  haven't  the  slightest  idea. 

Q.  Ain't  those  in  Seven  Mile  canon  under  that  "Water 
company  ? 

A.  I  suppose  they  must  get  their  supply  from  that  Water 
company,  except  what  they  get  from  pumping  and  what 
they  purchaselfrom  other  mills.  Some  of  these  mines  pro- 
duce more  water  than  they  can  use,  and  thej  can  sell  it  out 
to  other  mills. 

Q.  Don't  that  Water  company  run  all  the  mills  now  in 
the  canon,  from  Gold  Hill  down  to  the  lower  end  of  Silver 
City? 

A.  I  don't  know.  Most  of  them  were  not  running  at 
all  when  I  was  there. 

Q.  Don't  you  think  it  practical.  General,  to  place  engines, 
to  be  operated  with  compressed  air,  at  a  depth  of  2,000  or 
2,500  feet  below  the  surface  ? 

A.  tJndoubtedly.  Your  receiver  is  there ;  your  power  is 
manufactured  at  the  surface,  and  forced  down  into  these 
shafts. 

Q.  Wouldn't  that  afford 'ample  air  for  ventilation  in  the 
mines  where  it  is  necessary  to  have  it  ? 

A.  It  would,  undoubtedly. 
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Q.  How  much  farther,  then,  could  you  get? 

A.  As  far  down  as  man  can  go. 

Q.  That  is  a  little  uncertain,  I  suppose  ? 

A.  I  believe  so. 

Q.  Did  you  state,  General,  what  per  cent,  would  be 
gained  in  the  ability  of  men  to  work  if  the  vein  were 
improved  beyond  what  it  now  is  ? 

A.  I  did  not. 

Q.  I  believe  you  were  not  able  to  arrive  at  that  ? 

A.  I  was  not  able  to  arrive  at  any  percentage  ? 

Q.  In  your  opinion,  as  expressed  in  your  report,  you 
think  there  is  a  possibility  of  striking  other  mines  on  the 
line  of  this  tunnel,  do  you  not? 

A.  I  think  there  is  a  possibility,  certainly. 

Q.  Any  probability? 

A.  That  is  a  question  I  cannot  answer.  I  do  not  see 
any  reason  why  they  couldn't  strike  other  veins.  Veins 
show  themselves  on  the  surface.     They  seem  to  be  large. 

Q.  How  many  veins  did  you  see  there  between  the 
mouth  of  the  tunnel  and  the  Comstock? 

A.  Three. 

Q.  What  were  they  ? 

A.  The  first  was  the  vein  in  which  the  Solferino  mine 
is  situated. 

Q.  That  is  the  nearest  to  the  Comstock? 

A.  Yes.  The  next  was  the  Monte  Christo,  on  which 
was  situated  the  Occidental  and  the  St..  John's,  and  sundry 
other  mines.  And  the  third  we  have  down  as  the  claims 
that  we  examined,  formerly  worked  by  Dr.  Buncher.  It 
is  east  of  the  Monte  Christo. 

Q.  What  value  do  you  think  there  is  in  any  of  these 
veins?    Did  you  see  any  evidence  of  any  value  ? 

A.  Oh,  yes. 

Q.  What? 

A.  One  running  from  the  Solferino  mine,  which  they 
were  then  working,  and  one  in  the  St.  John's  mine. 

Q.  Who  was  working  the  Solferino? 

A.  I  don't  know  who  it  was. 
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Q.  How  much  ore  were  they  getting  out? 

A.  Very  little.    They  were  working  in  a  rude  way. 

Q.  How  wide  was  the  ledge? 

A.  That  I  don't  know.  I  didn't  inquire  particnlarly 
about  it. 

Q.  You  didn't  go  down  into  it? 

A.  N'o,  sir. 

Q.  Do  you  know  whether  it  was  six  inches  wide  or 
twelve  ? 

A.  I  don't  know  how  wide  the  vein  was,  but  there  were 
indications  of  the  general  lode  upon  the  surface. 

Q.  They  got  some  rich  assays  out  of  that.  It  has  broken 
every  man  that  ever  stuck  to  it  long  enough. 

A.  They  were  hoisting  up  ore  and  testing  it,  and  they 
got  out  the  gold  first. 

Q.  They  got  some  very  rich  assays  from  that.  ISTow, 
about  the  Occidental.  That  is  on  the  Monte  Christo.  Were 
they  working  that? 

A.  They  were  not. 

Q.  Do  you  know  anything  about  its  value? 

A.  I  do  not.  It  was  sold  out  some  time  ago,  and  was 
purchased  by  Colonel  Fair.  Perhaps  sonae  others  were 
connected  with  him.  He  told  me,  with  others,  that  he  was 
going  to  work  it  again. 

Q.  He  didn't  want  the  tunnel  to  meet  it,  did  he  ? 

A.  He  didn't  say  an^^thing  about  it. 

Q.  Don't  you  know  it  is  very  much  poorer  on  the  level'' 
of  the  lower  tunnel  than  it  was  above,  where  it  was  worked  ?' 

A.  No ;  I  don't  know  positively. 

Q.  Well,  it  is  not  worked  at  all  on  the  level  of  the  low 
tunnel  ? 

A.  It  isn't  worked  at  all  at  the  present  time. 

Q.  It  never  has  been.     How  much  space? 

A.  Ko  very  large  space.  There  were  some  stopes  in  the 
lo^er  tunnel,  according  to  my  recollection. 

Q.  What  was  your  information  as  to  whether  it  would 
pay  at  all  ? 
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A.  My  tnformatioa  wiis  tMtit  had  not paid^for  the  com- 
pany had  sold  it  out.  < 

Q.  The  Solferino  has  sold  out  too,  I  suppose? 

A.  I  don't  know.  I  will  say  that  the  people  of  Gold  Hill 
and  Virginia  Ciiy  have  no  confidence  in  anything  but  in 
the  Comstock.  It  would  be  hard  to  induce  them  to  put 
money  in  that  mine* 

Q.  Do  you  know  why  Dr.  Buncher  has  stopped  work- 
ing his  mine  there  ? 

A.  I  understood  he  had  a  very  small  capital,  and  that 
he  was  driven  out  by  water. 

Q.  Speaking  of  this  tunnel  as  an  exploring  work,  of 
what  considerable  advantage  would  it  be  to  any  of  these 
veins^  or  to  the  Comstock,  to  run  a  single  drift  at  right 
angles  across  the  vein  ? 

A.  It  would  enable  an  exploration  of  these  veins  to  the 
right  and  left,  at  comparatively  small  expense,  at  a  greai 
depth. 

Q.  Did  you  go  into  the  Ipwest  ttinnel  running  into  the 
Comstock  ? 

A.  I  thiiT>k  we  did ;  if  I  recollect  aright  it  was  in  the 
Gould  and  Curry.  There  has  been  a  cave-in  in  General 
Van  Bokelen's;  there  had  been  a  cave-in  in  it,  and  he  was 
not  willing  to  enter  it  himself. 

Q.  Do  you  know  what  was  the  information  upon  the 
question  of  that  ever  having  developed  anything? 

A.  I  understood  it  had  developed  nothing.  They  passed 
through  the  vein  at  a  barren  point. 

Q.  Then  you  think  it  very  possible,  General,  to  run 
through  a  vein  like  the  Comstock  with  a  single  drift  with- 
out encountering  any  ore  at  all? 

A.  The  chances  are  that  you  will  pass  through  a  barren 
spot,  as  the  barren  portions  far  exceed  the  ore-paying 
portions.  U 

Q.  I  will  ask  you  asto  the  character  of  these  superin- 
tendents with  whom  you  came  in  contact  while  you  w^re 
there? 

A.  Well,  I  considered  them  as  entirely  reliable  men, 
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men  of  a  high  order  of  intelligence,  and  I  was  satisfied 
that  the  information  they  gave  us,  so  far  as  facts  were  con- 
cerned, was  correct,  or  as  nearly  correct  as  they  could 
make  it.  They  helieved  it  to  he  correct.  As  far  as  their 
opinions  went  we  did  not  always  agree  with  them,  as 
shown  in  our  report. 

Q.  Are  not  the  books  of  the  different  mining  companies 
kept  in  such»+a  manner  that  they  know,  by  reference  to 
them,  all  the  facts  that  they  pretend  to  state  in  their 
reports  ? 

A.  I  so  understand  it.  The  books  that  We  looked  at 
were  kept  in  great  detail,  much  greater  than  I  had  ex- 
pected to  find.  ^ 

Q.  What  have  you  to  say  as  to  their  skill  in  mining  and 
conducting  the  business  of  the  companies  which  they 
control  ? 

A.  They  all  appeared  to  me  to  be  able  men,  and  I  have 
no  doubt  they  conducted  the  business  as  economically  as 
they  well  can,  and  to  the  satisfaction  of  the  companies,  or 
they  would  substitute  others  for  them. 

Q.  What  was  your  opinion  as  to  the  mode  of  their 
mining?  Did  you  have  any  improvement  to  suggest  upon 
the  present  mode  of  workir^g  the  Comstock? 

A.  Well,  I  suggested  the  use  of  compressed  air  to  a  cer- 
tain extent,  and  the,  use  of  machine  drills  in  the  place  of 
hand  drills. 

Q.  Both  those  improvements  might  be  introduced  with- 
out running  the  Sutro  tunnel,  might  they  not? 

A.  Of  course  they  could  be  used  in  either  way  of  oper- 
ating the  mines. 

Q.  What  kind  of  drills  are  used  in  the  Sutro  tunnel? 

A.  When  we  were  there  they  were  conducting  their 
operations  on  a  small  scale,  in  the  same  manner  in  which 
they  were  conducted  in  the  mines. 

Q.  In  the  same  manner  and  with  the  same  kind  of 
drills  ? 

A.  Yes ;  hand  drills. 
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Q.  Double  drills — that  is,  one  man  holds  a  drill,  and  the 
other  strikes  ? 

A.  As  a  general  rule,  yes. 

Q.  There  has  been  a  question  raised  here  as  to  whether 
there  was  sufficient  capital  on- the  Pacific  coast  to  operate 
these  mines.  Did  you  see  any  evidence  of  want  of  capital 
there  for  any  purpose  ? 

A.  I  did  not;  but  I  don't  know  the  amount  of  capital 
on  the  Pacific  coast,  of  course. 
•    Q.  Well,  at  Virginia  City  or  Gold  Hill? 

A.  I  saw  no  evidence  of  want  capital  either  there  or  in 
California. 

Q.  Did  you  observe  any  evidence  of  any  such  jealousies 
between  different  mining  companies  there  as  to  interfere 
with  the  effective  and  effectual  working  of  the  mines  ? 

A.  I  cannot  say  that  I  did.  I  thought,  as  a  general  rule, 
they  worked  together  whenever  it  was  for  their  mutual  in- 
terests.    In  certain  cases  I  know  they  did. 

Q.  Sometimes  where  they  did  not  like  each  other  very 
well? 

A.  I  think  very  likely.  Their  interests  generally  con- 
trol them. 

Q.  The  accuracy  of  these  reports  has  been  attacked,  and 
particularly  the  report  of  Captain  Day.  Have  you  any  rea- 
son to  doubt  the  accuracy  of  his  report,  as  far  as  he  gives 
the  cost  of  pumping  and  the  cost  of  drifting  and  sinking 
of  fehafts  ? .  i^ 

A.  I  have  not. 

Q.  Will  you  state  now  whether  there  is  any  difference 
in  cost  of  raising  a  ton  of  water,  by  pumping  or  otherwise, 
and  a  ton  of  ore  ? 

A.  There  must  be  a  great  difference  ordinarily. 

Q.  Why? 

A.  In  pumping,  the  power  is  in  constant  action ;  water 
is  constantly  being  raised.  In  the  other  case  it  is  done  in- 
termittently. The  application  of  power  to  the  raising  of 
ore  in  the  different  mines  is  not,  as  a  general  rule,  as 
economical  as  in  pumping;  and,  as  explaining  the  first  part 
28 
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of  my  answer,  I  would  say  that  the  expense  of  raising  500 
tons  a  day  by  hoisting,  or  100  tons,  is  not  as  one  to  five. 

Q.  About  what  would  be  the  difference? 

A.  That  I  could  not  give  in  figures;  but  as  many  engi- 
neers, firemen,  &c.,  have  to.  be  employed  for  100  tons  as 
for  500.  They  must  have  the  same  power.  They  may 
have  less  boiler  capacit^T-,  but  they  must  have  the  same 
power  to  hoist  100  tons  as  <500. 

Q.  Will  there  be  any  difference  in  the  cost  of  raising 
600  tons  per  day  and  100,  except  as  to  the  consumption  of 
fuel? 

A.  There  will  be  something  in  the  wear  and  tear,  be- 
sides the  use  of  oils,  &c. 

Q.  That  would  be  inconsiderable,  though,  would  it  not  ? 

A.  Yes,  compared  with  the  other  cost. 

Q.  What  quantity  of  ore  do  you  think  would  be  hoisted 
in  twenty-four  hours  through  two  compartments  in  a  shaft 
by  a  double  cage  ? 

A,  I  have  no  means  of  knowing.  About  250  tons  of  ore 
is  as  much  as  they  generally  raise;  but  if  so  much  could  be 
delivered,!  should  think  they  could  hoist  600  tons  through 
two  compartments. 

Q.  You  refer  to  Mr.  Atwood  in  your  report,  General. 
Do  you  know  what  position  he  occupies  in  the  Comstock  ? 

A.  The  information  in  reference  to  Mr.  Atwood  was 
obtained  entirely  by  a  single  member  of  the  commission, 
not  myself.  As  I  understandnt,  he  is  now  on  the  Eberhart 
mine,  in  White  Pine. 

Q.  Where  do  you  get  that  information  from,  that  he  is 
on  the  Eberhart  ? 

A.  It  was  obtained  from  one  of  the  members  of  the 
commission,  who  saw  him  and  had  the  interview.  I  did 
not  see  him  myself,  and  could  say  nothing  as  to  personal 
knowledge. 

Q.  He  was  working  the  Eberhart  in.  San  Francisco,  was 
he  not,  when  that  information  was  obtained? 

A.  That  is  more  than  I  can  say. 

Q.  Well,  that  was  obtained  in  San  Francisco  ? 
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A.  That  is  more  than  I  know. 

Q.  Was  any  member  of  the  commission  at  White  Pine? 

A.  m. 

Q.  The  Eberhart  is  at  White  Pine? 

A.  Yes,  sir. 

Q.  Then  the  information  from  Mr.  Atwood  was  not 
gained  at  White  Pine  ? 

A.  It  was  not  gained  at  White  Pine.  I  am  not  sure 
whether  it  was  gained  at  Virginia  City,  or  San  Francisco, 
or  JSTew  York.  My  impression  is  that  it  was  got  at  Vir- 
ginia City  or  Gold  Hill,  but  I  am  not  certain.  The  in- 
formation and  notes  were  brought  to  us  by  Dr.  ISTewcomb, 
who  met  him.  I  did  not  see  him,  and  I  think  General 
Foster  did  not. 

Q.  There  has  been  an  attempt  here.  General,  to  discredit 
the  present  mode  of  working  the  Comstock,  and  to  create 
a  prejudice  against  .the  present  owners  of  the  Comstock, 
on  account  of  their  stock-jobbing,  as  one  witness  has  said  : 

"  When  they  have  ore  in  the  mines,  they  are  generally  worked  for  the 
benefit  of  the  stockholders;  when  they  have  no  ore,  the  mines  are  worked 
in  San  Francisco." 

'!Do  you  know  anything  about  that? 

A.  I  do  not.  I  have  heard  it  stated  there  often,  how- 
ever, that  stock  was  purchased  in  these  mines  not  for  pur- 
poses of  investment,  but  for  purposes' of  speculation,  and 
that  seemed  to  be  the  general  idea.  That  is  about  all  I 
know  in  reference  to  the  management. 

Q.  It  has  been  said  that,  when  ore  is  discovered  in  a 
mine,  the  parties  in  control  take  advantage  of  the  other 
stockholders  and  buy  the  stock.  Do  you  know  anything 
about  that? 

A.  I  cannot  say  that  I  do.  There  was  one  instance  in 
which  it  was  supposed  that  a  strike  had  been  made  in  the 
Belcher,  and  one  individual  connected  with  it,  as  soon  as. 
he  heard  of  the  strike,  purchased  stock;  at  least  he  in- 
formed me  that  he  did;  and  he  informed  me  next  day  that 
he  had  lost  money  on  it. 

Q.  Were  vou  in  the  Belcher  ? 
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A.  I  did  not  go  into  the  Belcher  at  all. 

Q.  Don't  you  know  that  that  body  of  ore  was  found  in 
the  Crown  Point,  and  then  ran  across  the  line  into  the 
Belcher?  • 

A.  It  was  supposed  to  be  a  continuation  of  the  Crown 
Point.     It  proved  to  be  a  >very  small  deposit. 

Q.  When  ore  is  discovered,  its  discovery  must  neces- 
sarily be  by  running  a  drift  or  a  shaft,  or  by  sinking  a 
winze,  or  by  drilling? 

A.  Yes.  M     .;jf- 

Q.  Well,  somebody  has  got  to  know  -11^  first,  haven't 
they?  ^    -' 

A.  Certainly. 

Q.  Anything  unnatural  in  the  first  man  that  finds  it  not 
buying  stock  ?      ,  •    -  ' ,  / 

A.  I  don't  see  anything  unnatural.  ,i\j 

Q.  Is  there  anj'thing  wrong  in  it ?        -n   /\>;  r  a 

A.  I  don't  know  that  I  would  like  to  give  ain  opinion  on 
a  moral  question.  Men  will  do  it.  I  rather  distrust  my 
judgment  on  such  points. 

Q.  Well,  supposing  this  thing  to  be  wrong,  and  all  these 
men  who  control  the  Comstock  to  be  great  rascals,  as  Mr. 
Sutro  claims,  do  you  think  the  moral  influence  of  the  tun- 
nel would  do  away  with  all  that?  Wouldn't  you  discover 
the  ore  in  the  tunnel  in  the  same  way,  if  the  tunnel  were  in, 
as  now? 

A.  I  do  not  see  why  not,  exactly  in  the  same  way,  and 
why  there  would  not  be  the  same  advantages  taken  by 
somebody;  and  I  do  not  see  why  not  by  the  same  parties. 

Q.  If  the  parties  who  now  control  the  Comstock  mines 
continue  to  control  them,  would  the  running  of  the  tunnel 
effect  any  revolutions  in  that  respect  ? 

A.  I  don't  see  how  it  could.  They  will  get  the  first  in- 
formation when  they  can. 


Hearing  Saturday  Evening,  March  2d. 
Re-cross-examinaiion  of  Gen.  Wright. 

Mr.  SuTRO.  General  Wright,  you  stated,  in  answer  to  a 
question  by  Mr.  Sunderland,  that  the  draught  between 
Crown  Point  and  Yellow  Jacket  is  very  strong? 

Mr.  Wright.  I  did. 

Q.  How  far  are  these  shafts  apart.  General? 

A.  I  do  not  remember  at  all.  It  could  easily  be  meas- 
ured on  the  map,  and  the  exact  distance  be,  found. 

Q.  The  map  gives  about  600  feet? 

A.  I  should  suppose  that  would  be  about  it. 

Q.  There  is  no  difficulty  in  drifting  a  distance  of  600 
feet?  In  connecting  these  shafts  each  drift  would  have  to 
go  300  feet? 

A.  Yes,  sir. 

Q.  There  would  be  no  difficulty  in  extending  such  a 
drift  every  100  feet  of  descent,  every  level  they  open? 

A.  At  every  level;  no  difficulty  whatever. 

Q.  I^Tow,  supposing  you  wanted  to  explore  the  Comstock 
lode  between  two  distant  points,  where  there  is  no  inter- 
vening shaft,  say,  for  instance,  between  the  Hale  and  ]N"or- 
<jross  shaft  and  the  Imperial  shaft,  how  would  you  go  to 
work  to  ventilate  that  mine? 

A.  I  should  ventilate  it  by  forcing  air  into  the  drifts  by 
means  of  machinery  placed  upon  the  surface. 

Q.  That  wouM  then  be  artificial  ventilation  entirely? 

A.  Yes,  of  course. 

Q.  And  very  difficult  ventilation? 

A.  I  don't  think  very  difficult  ventilation.  It  would  be 
purely  artificial  ventilation.  I  should  not  consider  it  as 
difficult  ventilation,  because  the  Sutro  Tunnel  Company 
have  run  their  drift  in  about  half  a  mile,  and  their  work- 
ing is  by  means  of  air  forced  in,  and  it  is  perfectly  good 
air. 
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Q.  General,  do  you  know  that  there  is  any  difference  in 
driving  in  air  horizontally  or  perpendicularly,  when  you 
use  these  force  blowers  ?     • 

A.  There  would  probably  be  some  more  difficulty  in 
getting  it  down  to  the  level  than  there  would  be  in  run- 
ning it  horizontally. 

Q.  Isn't  the  resistance  greater  in  the  case  of  driving  it 
down  ? 

A.  Certainly;  somewhat  greater. 
Q.  Isn't  heat  generated  by  compressing  air? 
A.  As  you  compress  air  you  of  course  generate  heat,  in 
accordance  with  a  well-known  law. 

Q.  Then  it  would  be  an  exceedingly  difficult  thing  t^ 
bring  about  natural  ventilation  between  two  distant  shafts? 
The  case  of  the  Yellow  Jacket  and  Crown  Point  would  not 
apply  there  ? 

A.  It  would  be  impossible  to  establish  an  air  connection, 
unless  you  had  an  absolute  connection  between  the  two 
shafts. 

Q.  If  you  want  to  ventilate  a  mine  thoroughly,  you  have 
to  make  a  connection  at  each  level  you  open,  say  each 
100  feet  in  depth  ? 
A.  Certainly. 

Q.  Would  you  consider  it  judicious  or  advisable  to  drift 
3,000  feet  at  every  100-foot  level,  in  order  to  bring  about 
a  natural  ventilation? 

A.  If  it  could  not  be  attained  otherwise,  you  would  be 
compelled  to  do  it.  These  prospecting  drifts  naturally  be- 
come ventilating  drifts  when  connections  are  made.  By 
operating  from  the  surface,  as.  at  present,  you  must  have 
artificial  ventilation,  in  my  judgment. 

Q.  I'fow,  General,  supposing  that  tunnel  were  con- 
structed, and  these  drifts  run  along  the  lode,  as  is  proposed 
to  be  done,  and  shafts  extended  down  from  the  surface  to 
the  lateral  drift,  which  would  be  greatly  facilitated  by  hav- 
ing bore  holes  put  dovm  first? 
A.  Yes. 
Q.  Would  it  not  be  the  rational  way  of  working  these 
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mines  to  put  down  a  shaft,  say  at  least  every  1,000  feet,  and 
then  connect  these,  and  thus  bring  about  natural  ventila- 
tion? 

A.  I  have  no  doubt  you  would  get  much  better  ventila- 
tion in  that  way.  I  doubt,  then,  that  I  can  give  my  views 
in  answer  to  that  question  any  better  than  they  are  ex- 
pressed by  the  commission,  in  its  report,  and  I  should  pre- 
fer to  answer  the  question  in  that  way.  The  commission 
says,  on  page  7,  the  second  paragraph: 

"  It  is  therefore  the  opinion  of  the  commission  that,  while  the  proposed 
tunnel  would  increase  and  improve  the  ventilation  of  the  mines,  and  possi- 
bly dispense  with  the  use  of  some  part  of  the  means  for  artificial  ventilation 
now  employed,  it  is  not  a  necessity  for  ventilation.  Even  widi  all  the  aid 
that  the  tunnel  can  be  expected  to  aflford,  it  is  the  opinion  ©f  the  commission 
that  mechanical  ventilation  by  blowers,  operated  by  steam  or  other  power, 
would  still  be  needed  at  the  headings  and  in  the  stopes  where  the  air  from 
the  tunnel  would  not  penetrate. 

"According  to  natural  ^aws,  as  at  present  understood  and  received,  the  air 
entering  the  proposed  tunnel  will  pass  through  it  and  up  the  shafts  of  the 
mines,  by  the  easiest  and  therefore  by  the  most  direct  channel?,  tliereby  con- 
ferring little,  if  any,  benefit  upon  the  stopes  and  drifts  not  in  the  line  of  such 
direct  transit.  Hence  the  necessity  which  is  assumed  for  a  continuance  of 
mechanical  ventilation  for  certain  portions  of  the  mines  after  the  completion 
of  the  tunnel." 

Q.  General,  that  answers  the  question  in  regard  to  ven- 
tilation to  some  extent,  but  that  is  not  altogether  what  I 
want  to  get  at.  I  want  to  get  at  your  opinion  in  regard  to 
bringing  about  such  ventilation  as  you  have  seen  between 
the  Yellow  Jacket  and  the  Crown  Point,  which  are  600 
feet  apart;  and  my  question  is,  whether  it  would  not  be 
necessary  to  extend  a  number  of  these  shafts  down,  in' 
order  to  make  these  drifts  between  these  different  shafts 
at  a  great  number  of  places  ? 

A.  I  don't  see  the  necessit}^  of  connecting  the  Hale  and 
I^orcross  mine,  for  instance,  with  the  Imperial. 

Q.  How  would  they  explore  all  that  part  of  the  lode  be- 
tween the  Hale  and  Korcross  and  the  Imperial  mine  in 
depth  from  the  surface  down,  operating  from  the  surface, 
if  they  have  not  natural  ventilation  ? 

A.  They  must  do  it  by  means  of  shafts. 

Q.  Is  it  not  economical,  judicious,  advisable  to  sink  a 
shaft  down  every  1,000  feet  along  the  lode?^ 
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A.  I  should  say  that,  if  it  were  determined  to  explore 
all  the  lode  between  the  Hale  and  ISTorcross  and  the  Impe- 
rial, it  would  be  necessary  to  sink  shafts  at  certain  inter- 
vals, and  probably  not  greater  than  1,000  feet  apart,  prob- 
ably less.  It  would  be  more  economical  to  have  them  at 
even  less  distances  apart. 

Q.  Would  not  the  same  principle  apply  in  the  explora- 
tion of  that  portion  between  the  Gould  and  Curry  mine 
and  the  Ophir  mine  ? 

A.  I  should  say  so,  decidedly. 

Q.  Would  it  not  also  apply  to  all  that  part  of  the  lode 
between  the  Ophir  mine  and  the  Sierra  N"evada  mine,  or 
the  Utah  mine?  Would  it  not  be  necessary,  in  order  to 
explore  the  Comstock  lode  judiciously  and  intelligently,  to 
sink  shafts  down  every  1,000  feet? 

A.  Oertainly,  it  would. 

Q.  Then,  would  it  not  be  judicious  to  sink  shafts  simi- 
larly between  the  Crown  Point  mine  and  the  south  end  of 
the  Overman? 

A.  I  don't  recollect  the  distances  there,  but  I  should  say 
generally,  for  a  thorough  exploration  of  the  Comstock  lode, 
operating  from  the  surface,  it  would  be  judicious  and  eco- 
nomical to  have  shalts  at  intervals  of  say  1,000  feet. 

Q.  That  is  about  the  general  idea,  as  an  intelligent  min- 
ing proposition  ? 

A.  I  should  say  so,  decidedly. 

Q.  Then,  if  those  shafts  are  down,  the  difficulty  would 
not  be  great  in  bringing  about  connections  between  them? 

A.  Certainly  not. 

Q.  Provided  that  tunnel  is  in  and  these  lateral  drifts  ex- 
'tended  along  the  lode,  will  it  not  be  much  easier  to  make 
those  shafts  than  it  will  be  under  the  present  system  of 
working,  by  letting  the  water  out  below? 

A.  It  would,  to  the  extent  of  having  the  drainage  per- 
formed by  the  tunnel  without  the  intervention  of  ma- 
chinery. 

Q.  Could  not  these  shafts  be  constructed  by  going  down 
from  the  surface,  and  going  up  from  below,  by  making 
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accurate  surveys,  and  connecting  them  in  that  manner,  by 
getting  two  points  of  attack  ? 

A.  I  would  not  like  to  answer  that  question. 

Q.  Do  you  see  any  difficulty  about  it  as  far  as  you  know? 

A.  I  wouldn't  like  to  express  an  opinion  upon  the  point. 
I  never  have  given  it  any  consideration.  I  should  myself 
rather  question  the  practicability  of  excavating  a  shaft  of 
a  given  shape  up  vertically  as  easily. 

Q.  I  did  not  say  as  easily,  but  I  want  to  know  whether 
it  can  be  done  ? 

A.  Oh,  I  think  it  can  be  done.  I  think  it  is  a  possi-. 
bility. 

Q.  I  now  want  to  get  at  your  opinion  with  regard  to  the 
facility  with  which  that  shaft  can  be  made — whether .  it 
would  be  as  easy  from  the  bottom  or  from  the  top  ? 

A.  I  should  say  not,  very  decidedly.  I  think  you  would 
have  difficulty  in  getting  hainers  to  operate  upon  a*  shaft 
of  that  kind. 

Q.  Are  not  all  mining  operations  on  the  lode  carried  on 
in  Buch  a  manner  that  they  first  sink  down  their  shaft  to  a 
given  level,  then  drift  off  to  the  vein,  and  then  mine  up- 
-wards  to  the  next  level  above  ? 

A.  Yes. 

Q.  Do  they  not  let  the-  ore  fall  down  to  the  level  upon 
which  they  are  working,  and  then  convey  it  to  the  shaft, 
and  hoist  it  up? 

A.  They  do. 

Q.  Then,  why  should  there  be  any  difficulty  in  going  up 
from  the  tunnel,  in  constructing  a  shaft  ? 

A.  I  think  there  would  be  a  great  difference  between 
the  two  operations  of  mining  out  a  certain  chamber  and 
carrying  up  a  rectangular  hole  of  say  1,000  feet. 

Q.  What  do  you  think  would  be  the  difficulty  in  the 
survey  ? 

A.  ITone  whatever  in  the  survey.  I  think"  they  can  be 
made  to  join  with  sufficient  accuracy  without  any  great 
difficulty.     It  would  be   the  objection  of  the  miners  to 
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working  in  such  a  place,  with  such  a  mass  of  earth  over- 
head. 

Q.  The  danger  of  caves  ? 

A.  I  think  they  would  fear  the  danger  of  the  rock  fall- 
ing upon  them. 

Q.  Isn't  there  the  same  danger  in  those  stopes? 

A.  I  think  not. 

Q.  The  rock  caves  in  sometimes? 

A.  WeM,  they  can  easily  get  out  of  the  way  there. 

Q.  Could  they  not  make  small  chambers  outside  of  that 
shaft,  say  two  feet  in,  to  stand  in? 

A.  They  certainly  could  do  that;  but  that  would  be  one 
of  the  difficulties. 

•  Q.  It  would  make  a  little  extra  expense.  Do  you  know 
that,  in  the  Harz  mountains,  they  constructed  a  shaft, 
which  they  started  at  half  a  dozen  dijQferent  levels,  and 
connected  within  half  an  inch  ? 

A.  I  can  understand  that,  if  they  all  went  down.  There 
would  be  no  surveying  difficulties. 

Q.  Then,  your  opin?on  is,  if  there  were  shafts  down 
every  1,000  feet,  it  would  greatly  facilitate  mining  opera- 
tions and  ventilation? 

A.  I  should  think  so,  certainly. 

Q.  Then,  did  you  say  that  tiiose  shafts  could  be  sunk 
much  easier  by  having  bore-holes  down,  first  connecting 
with  the  tunnel? 

A.  Undoubtedly.    You  get  rid  of  the  water. 

Q.  Then  that  would  relieve  the  miners  of  the  greatest 
expense  in  making  those  shafts,  because  they  wouldn't  re- 
quire machinery  for  pumping? 

A.  It  would  relieve  them  from  one  great  source  of  ex- 
pense, whether  the  greatest  or  not  I  cannot  say. 

Q*.  Then  the  tunnel  would  be  very  important  in  that  re- 
gard, in  order  to  thoroughl}^  explore  the  Comstock  lode 
and  bring  aFout  this  system  of  ventilation  ? 

A.  Jt  certainly  has  its  advantages  for  drainage,  just  to 
the  extent  of  what  the  drainage  would  cost. 

Q.  Yes ;  but  what  I  mean  to  say  is,  that  it  would  facili- 
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tate  the  construction  of  these  shafts  every  1,000  feet  to  a 

yery  large  extent  ? 

:;;.  A.  Oh,  undoubtedly. 

Q.  Then,  after  these  shafts  be  constructed,  there  would 
be  no  further  difficulty  in  bringing  about  ventilation  be- 
tween all  these  different  shafts,  and  making  a  thorough 
exploration  of  the  lode  down  to  the  tunnel  level  ? 

A.  I  think  you  would  get  a  pretty  thorough  system  .of 
artificial  ventilation  in  certain  parts,  wherever,  this  connec- 
tion is  direct;  but  wherever  you  run  off  from  this  by  your 
drifts,  you  must  make  use  of  artificial  ventilation,  whether 
;tbat  ventilation  be  operated  from  the  tunnel  level  or  from 
the  surface  above. 

,jf\  ,Q.  All  that  I  wish  to  get  at  in  the  questions  I  have  asked, 
General,  is  whether,  after  the  tunnel  is  in,  the  facilities 
would  not  be  immensely  s^reater  for  sinking  these  shafts, 
which  would  facilitate  the  ventilation  of  those  parts  of  the  . 
Comstock  lode  which  want  exploring  ? 

A.  If  they  are  to  be  explored,  certainly. 

Q.  That  is  all,  in  regard  to  that  subject.  Mr.  Sunder- 
lond  has  laid  great  stress  upon  the  fact  that  there  is  no 
water  in  the  Sierra  l!Tevada  mine  or  the  Chollar  mine  near 
the  surface.  You  stated  that  they  were  working  near  the 
surface,  and  he  asked  you,  and  also  the  other  commission- 
ers, whether  you  saw  any  water  there.  Now,  is  it  very 
likely  there  would  be  any  water  near  the  surface,  where 
they  have  got  shafts  down  from  500  or  600  feet  to  1,000 
feet  and  more  ? 

A.  Well,  I  think  there  is  no  water  here,  simply  because 
all  the  water  that  they  have  tapped  has  been  drawn  off 
already.  • 

Q.  Well,  would  not  the  water  find  its  way  in  the  Chol- 
lar mine  down  to  this  deep  shaft  ?  Would  there  be  any 
water  left  in  the  upper  part  of  that  mine  where  they  are 
working  ? 

A.  That  shaft,  in  my  opinion,  would  be  very  soon  filled 
up.  It  is  not  absolutely  impermeable  to  water,  but  I  think 
the  leakage  would  be  a  very  small  affair. 
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Q.  I  don't  exactly  understand  your  answer. 

A.  If  there  is  any  amount  of  water  in  the  Chollar  mine 
at  any  of  the  upper  levels,  it  would  be  running  into  that 
shaft,  and  would  soon  fill  up  the  shaft. 

Q.  Would  it  fill  it  up  if  there  were  mines  again  beyond 
that,  where  it  could  only  rise  to  a  certain  height,  and  then 
run  off  into  the  other  ? 
^  A.  But  that  is  not  the  case. 

Q.  General,  supposing  you  had  a  common  well  100  feet 
deep,  with  say  20  feet  of  water  in  it,  and  you  would  go  to 
work  and  sink  another  well  alongside,  20  feet  deep  from 
the  surface  Only,  would  you  consider  it  a  most  wonderful 
thing  if  there  were  no  water  in  that  20-foot  well?         '^^^^ 

A.  It  would  depend  entirely  upon  the  character  of  the 
ground. 

Q.  Well,  in  ordinary  rock,  such  rock  as  is  on  the  Com- 
stock  lode  ? 

A.  I  don't  think  the  water  comes  from  the  rock  at  all. 
It  would  depend  entirely  upon  where  the  water  comes  from 
into  this  deeper  well.  If  it  comes  from  the  bottom,  I 
should  say  the  lesser  well  would  not  contain  any  water. 

Q.  Supposing  it  were  any  ordinary  rock,  could  there  be 
any  water  in  a  well  20  feet  deep  alongside  another  100  feet 
deep? 

A.  If  it  were  to  fill  up  say  to  95  feet  in  the  deep  well, 
it  would  be  15  feet  deep  in  the  lesser  well. 

Q.  If  there  is  15  feet  of  water  in  the  deep  well,  and  you 
sink  another  well  only  20  feet  deep  from  the  surface  along- 
side of  it,  would  it  be  probable  that  you  would  find  water 
in  the  shallow  well? 

A.  I  must  know  something  more  about  it;  otherwise, 
there  ip  no  answer  to  the  question.  If  the  water  stands  at 
the  height  of  only  15  feet  in  your  well  100  feet  deep,  the 
source  of  that  water  is  more  than  85  feet  below  the  surface. 

Q.  Couldn't  any  portion  of  the  water  come  from  the  top 
down  ? 

A.  Undoubtedly;  but  it  would  fill  your  well  to  a  greater 
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height  than  15  feet.  There  is  no  reason  why  it  should  stop 
at  a  height  of  15  feet.  \ 

Q.  I  simply  wanted  to -illustrate  the  impossibility  of  hav- 
ing water  in  the  upper  working  of  the  Chollar  mine  when 
they  have  a  shaft  down  alongside  of  it  which  is  1,200  feet 
in  depth. 

A.  I  don't  th-ink  that  that  follows  at  all.  I  think  that  if 
they  made  further  explorations,  perhaps,  in  the  Chollar 
mine,  they  might  strike  reservoirs  of  water  that  never  yet 
have  been  pierced. 

Q.  "Wouldn't  it  run  off  into  that  deeper  part  ? 

A.  It  would  until  that  deeper  part  filled  up. 

Q.  Would  that  amount  to  any  evidence  about  the  non- 
existence of  water  in  those  parts  ?  When  you  were  asked 
whether  you  saw  any  water  in  the  upper  workings  of  that 
mine,  you  testified  you  did  not. 

A.  My  answer  was,  in  araswer  to  a  question  of  fact,  that 
there  was  no  water  there.  According  to  all  the  statements 
we  received  in  reference  to  the  Chollar  mine,  water  had 
been  met  with  at  the  different  levels  as  they  went  down. 
That  water  from  each  body  they  struck  had  been  exhausted 
as  they  went  down,  and  when  they  returned  to  these  up- 
per levels,  after  abandoning  the  lower  part,  they  worked  in 
a  dry  lode. 

Q.  You  are  now  answering  what  I  wanted  to  get  at. 
Would  it  be  probable',  then,  that  they  would  find  any  water, 
at  the  time  you  were  there,  in  those  upper  levels  ? 

A.  I  think  they  may  find  it  still. 

Q.  By  drifting  off? 

A.  Yes,  and  striking  new  bodies  of  water  that  have  never 
yet  been  tapped. 

Q.  Were  they  making  any  new  drifts  in  the  Chollar 
mine  at  that  point  when  you  were  there  ? 

A.  That  is  more  than  I  can  say.  I  do  not  think  that 
the}^  were  prospecting.    They  were  engaged  in  mining  ore. 

Q.  We  have  shown  here,  and  in  fact  the  reports  show  it, 
that  there  is  water,  and  sometimes  a  great  deal  of  water,  in 
the  deep  shafts.  Mr.  Sunderland  has  asked  the  question  re- 
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peatedly,  whether  you  saw  any  water  either  in  the  Sierra 
IsTevada  mine  or  the  Chollar  mine  ? 

A.  I  have  answered  in  reference  to  the  Sierra  Nevada 
mine  that  I  did  not  go  into  it,  and  in  reference  to  the  Chol- 
lar mine,  on  the  levels  in  which  they  were  working,  there 
was  none,  but  in  their  deep  shaft  there  was  water. 

Q.  What  I  want  to  arrive  at  is,  isn't  it  quite  natural 
that  there  should  be  no  water  standing  in  that  mine  when 
there  was  a  shaft  alongside  of  it  1,200  feet  deep? 

A.  The  water  won't  stand  there,  of  course.  It  will  run 
into  the  deep  shaft  so  long  as  that  shaft  has  the  capacity  to 
retain  it. 

Q.  Is  there  any  wonder  about  it  that  you  didn't  see  any 
water  in  that  mine  ? 

A.  I  don't  think  there  is*  any  wonder  ^bout  it. 

Q.  That  is  what  I  wanted  to  get  at.  Isn't  it  quite  nat- 
ural that  there  won't  be  any  water  there  when  there  is  a 
deeper  shaft  beside  it  ? 

A.  You  spoke  of  the  cause  of  the  non-existence  of  water 
there,  that  they  have  a  deep  shaft.  I  say  that  it  is  because 
the  water  has  been  drawn  off. 

Q,  Mr.  Sunderland  wants  to  show,  by  asking  you  a  ques- 
tion about  some  mines,  that  there  is  no  water  there,  but  I 
want  to  know  whether  there  could  be  any  water  there  when 
there  is  a  deeper  shaft  alongside  ? 

A.  I  think  there  may  be  water  still  on  that  level  of  those 
mines.  They  may  strike  it  yet  in  their  search,  if  they  con- 
tinue prospecting. 

Mr.  Kendall.  I  suppose,  General,  the  point  is  this : 
whether  or  not  these  deeper  shafts  do  not  have  a  tendency 
to  drain  the  more  shallow  workings  ? 

A.  They  possibly  may  have,  or  may  not 

Q.  Provided  the  rock  is  sufficiently  porous  to  allow  drain- 
age from  the  upper  levels  to  the  lower  ones  ? 

A.  I  don't  think  it  is.  The  water  doesn't  appear  to  exist 
in  that  way.  It  exists  in  pockets  or  reservoirs  surrounded 
by  clay,  which  is  impermeable  to  water.  The  moment 
the  miners  strike  this  clay,  the  water  breaks  out.     I  do 
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not  think  this  condition  of  things  exists  where  the  rock 
is  so  porous  as  to  allow  the  percolation  of  water  through  it. 

Mr.  SuTEO.  Mr.  Sunderland  asked  you,  General,  whether 
the  tunnel  would  be  of  any  benefit  to  the  Cbollar  mine, 
where  they  are  now  working,  and  he  asked  you  whether 
you  saw  any  water,  and  your  answer  to  that  was,  I  think, 
that  it  would  be  of  no  use  at  the  present  time  ? 

A.  I  should  say  it  would  be  of  no  use  for  drainage,  if 
there  were  no  water  in  the  mine.  It  appeared  to  be  a  very 
obvious  answer. 

Q.  Then  it  is  very  important  to  know  whether,  if  there 
be* any  water  there,  the  water  would  go  into  the  lower 
shaft? 

A.  It  certainly  would  run  into  the  lower  shaft  unless 
they  stopped  it  from  communication  with  that  shaft  and 
pumped  it  out. 

Q.  If  the  Chollar  mine  would  want  to  prospect  to  greater 
depth  than  what  their  prospecting  shaft  is  down  now,  would 
you  consider  that  the  tunnel  would  be  of  any  benefit  to  the 
Chollar  mine  for  drainage  ? 

A.  Certainly;  it  would  be  a  benefit  to  the  mine  as  well 
as  to  all  others. 

Q.  Mr.  Eequa  states,  in  his  report  about  that  mine,  that 
all  the  ore  which  is  in  sight  now  would  be  worked  out  in 
three  years.  Would  it  take  that  long  to  get  the  tunnel  in, 
or  nearly  that  long  ? 

A.  About  that. 

Q.  Then  all  the  working  of  that  mine  would  be  pros- 
pecting afterwards  ? 

A.  If  they  continue  to  work  it,  it  will  be  all  prospecting. 
'  Q.  Would  they  hdve  to  pay  anything  to  the  tunnel  com- 
pany, in  the  way  you  understand  it,  if  they  are  only  pros- 
pecting, and  not  taking  out  ore  ? 

A.  ]N"othing  at  all ;  unless  they  carried  out  their  debris 
for  them,  or  brf)ught  in  their  timbers. 

Q.  Well,  that  is  voluntary? 

A.  Undoubtedly  voluntary ;  they  are  not  compelled  to. 
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Q.  They  wouldn't  be  compelled  to  pay  a  single  dollar  to 
the  tunnel  company? 

A.  No,  sir. 

Q.  Then  it  would  be,  under  those  circumstances,  very 
advantageous  to  the  ChoUar  company  to  have  that  tunnel 
in?  # 

A.  I  should  certainly  think  so ;  for  the  purpose  of  drain- 
^age  alone  it  would  be  of  great  importance  to  it. 

Q.  It  is  shown  in  the  report  of  Mr.  Batterman  that  the 
Gould  and  Curry  shaft  has  been  sunk  294  feet  in  the  last 
year,  and  I  think  you  were  asked  how  long  it  would  take 
to  reach  down  to  the  tunnel  level  at  that  rate  of  progress  ? 

A.  I  do  not  recollect. 

Q.  I  want  to  ask  you,  General,  how  long  do  you  think 
it  took  to  get  down  to  that  level  before  they  started  on  that 
294  feet,  say  from  the  1,100-foot  level  ? 

A.  I  have  no  means  of  knowing  when  they  commenced 
at  all. 

Q.  It  took  a  number  of  years,  didn't  it  ? 

A.  I  have  no  idea  when  they  commenced  that  shaft. 

Q.  Took  quite  a  number  of  years  ? 

A.  Oh,  yes;  two  or  three  years,  I  suppose. 

Q.  They  don't  sink  all  the  time,  do  they? 

A.  I  don't  think  they  do ;  that  is  my  impression. 

Q.  Do  you  know,  General,  how  deep  the  shafts  were  in 
the  mines  of  the  Harz  mountains  at  the  time  the  Ernst 
August  tunnel,  which  has  a  length  of  14  miles,  was  com- 
menced ? 

A.  I  don't  remember ;  I  think  some  of  them  were  down 
2,000  feet  or  more. 

Q.  Well,  they  were  down  some  700  or  800  feet  below 
the  tunnel  level  before  they  commenced  the  construction 
of  that  tunnel.  Then,  General,  these  people  there  looked 
upon  the  advantages  which  a  tunnel  would  confer  as  be- 
ing entirely  below,  the  level  of  that  tunnel  ? 

A.  They  must  have  looked  upon  this  tunnel  as  a  new 
departure,  I  presume. 

Q.  In  other  words,  a  new  basis  of  operations  ? 
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A.  Undoubtedly;  tliey  so  stated  it. 

Q.  In  fact  they  constructed  that  tunnel  to  pump  the 
water  from  the  lower  depths  to  that  level,  and  bring  their 
ore  in  there,  and  they  constructed  a  canal  in  it. 

A.  Yes;  that  tunnel  has  a  canal,  and  all  their  water  is 
raised  to  that  level. 

Q.  Do  you  know  whether  the  shafts  in  the  Freiberg 
mines  were  much  deeper  than  the.  Rotheshoeneberger 
tunnel,  where  they  commenced  it? 

A.  'No,  sir.  I  am  not  at  all  familiar  with  them,  except 
in  general  terras. 

Q.  The  mines  were  carried  down  to  2,000  feet,  and  the 
tunnel  comes  in  at  about  1,100  feet  in  depth,  so  they  must 
have  been  down  some  900  feet  below  tlie  tunnel  level  ? 

A.  I  presume  they  were  below  the  tunnel,  although  I 
do  not  remember  now.  ^ 

Q.  Do  you  not  so  understand  it  that  in  England  and  in 
ether  countries,  where  mining  is  carried  on  on  a  pretty 
extensive  scale,  they  calculate  the  depth  of  their  shafts 
vrom  the  tunnel  level  down  ? 

A.  I  think  it  is  so. 

Q.  Then^  according  to  that,  we  have  not  fairly  touched 
the  Comstock  lode  yet.  We  are  going  to  establish  a  new 
basis  of  opers^tions  when  the  tunnel  goes  in.  We  are 
going  down,  and  we  are  going  to  count  down  from  that 
point? 

A.  I  think,  as  the  water  ^d  ore  would  all  be  raised  to 
that  height,  they  would  undoubtedly  count  the  depth 
from  the  tunnel  level. 

Q.  Then  what  is  above  the  tunnel  would  become  really 
to  be  counted  as  surface? 

A.  Well,  I  am  under  the  impression  that  they  will  pros- 
pect all  above  the  tunnel  before  they  will  go  below  it. 

Q.  Do  you  think  that  the  Comstock  lode  can  be  thor- 
oughly prospected  its  whole  length  of  four  or  ^ve  miles 
in  100  years  ? 

A.  Oh,  I  have  no  idea  at  all.  I  wouldn^t  be  willing  to 
give  an  opinion  as  to  that.  It  depends  entirely  upon  the 
29 
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energ}^  with  wliicli  it  is  prospected  and  the  money  that 
can  be  got  foB  the  purpose.  I  think  myself,  from  what  I 
saw  there,  that  there  are  certain  parts  of  the  Corastock 
lode,  between  the  Sierra  Nevada  on  the  north  and  the  Over- 
man on  the  south,  that  will  never  be  prospected  any  farther 
than  they  have  been  already. 

Q.  Do  you  know  that  the  Yeta  Madre  of  Guanajuato,  in 
Mexico,  has  been  abandoned,  during  the  last  three  hun- 
dred years,  a  dozen  times',  and  re-prospected  and  new 
bodies  of  ore  found  ? 

A.  I  knew  that  a  good  many  of  the  mines  in  Mexico 
have  been  abandoned  over  and  over  again.  They  have 
been  abandoned  generally,  as  I  understand  it,  on  account 
of  what  they  considered  insurmountable  difficulties.  ISTew 
machinery  has  been  put  in,  and  the  mines  have  been 
worked  again,  often  with  great  success,  until  the  power  of 
the  machinery  which  they  put  up  was  exhausted,  or  until 
they  had  reached  the  limit  of  that  power. 

Q.  Don't  you  think.  General,  that  it  will  require  hun- 
dreds of  miles,  or  even  thousands  of  miles,  of  drifts  on 
that  Comstock  lode  to  thoroughly  explore  it  from  one  end 
to  the  other  down  to  the  tunnel  level  ? 

A.  To  thoroughly  explore  the  whole  lode  from  the  sur- 
face to  the  tunnel  level  would  require,  yes,  thousands  of 
miles  of  drifts,  undoubtedly. 

Q.  They  have  probably  hundreds  of  miles  now? 

A.  I  presume  there  are  several  hundred  now. 

Q.  Several  years  ago  the  number  was  estimated  at  75 
miles.  Then  the  tunnel  would  open  up  an  entirely  new 
basis  of  operations  to  go  do^vn,  about  which  we  know 
nothing  yet — to  which  we  have  not  yet  penetrated? 

A.  If  operated  by  the  tunnel,  certainly  everything  would 
refer  to  that  level. 

Q.  Do  you  know  anything  about  those  great  tunnels  in 
Europe,  whether  the  government  took  any  part  in  them  ? 

A.  In  several  of  the  German  tunnels,  I  know  that  the 
government  took  part.     As  I  understand  it,  as  a  rule  the 


451 

German  mines  are,  to  a  certain  extent,  under  the  super- 
vision and  management  of  the  government. 

Q.  To  some  extent;  not  entirely.  The  mines  in  Freiberg 
are  owned  by  private  individuals  to  a  certain  extent? 

A.  Yes;  but  the  government  has  a  certain  amount  of 
supervision  or  control  over  them;  but  what  the  extent  of 
that  is  I  am  not  prepared  to  say. 

Q.  Are  you  aware.  General,  that,  in  Freiberg,  the  erec- 
tion of  the  reduction  works  has  been  helped  by  the  gov- 
ment? 

A.  I  do  not  know  specifically  about  the  reduction  works. 

Q.  Do  you  know  anything  about  the  Mont  Cenis  tunnel, 
which  is  simply  a  railroad  tunnel,  whether  government 
assistance  was  given  there? 

A.  Government  assistance  was  given  both  by  France 
and  Italy. 

Q.  Do  you  know  anything  about  the  Hoosac  tunnel,  in 
Massachusetts?     Did  they  receive  any  any  State  aid? 

A.  I  know  tl;ie  State  has  furnished  a  large  amount  of 
aid  to  the  tunnel,  and  at  the  present  time  it  has  full  con- 
trol. The  present  amount,  I  think,  is  somewhere  about 
four  and  five  millions  of  dollars. 

Q.  Isn't  the  whole  amount  which  the  State  of  Massa- 
chusetts has  advanced  about  $7,000,000  ? 

A.  I  don't  know  the  amount. 

Mr.  Sessions.  I  think  it  is  over  $7,000,000. 

Mr.  SuTRO.  What  is  the  object  of  the  tunnel? 

A.  It  is  to  establish  railroad  communication  through  the 
Hoosac  range.  It  is  a  railroad  running  from  Troy  to 
Boston. 

Q.  It  will  cheapen  transportation  ? 

A.  They  assume  that  it  will  save  the  grade  which  exists 
upon  what  is  called  the  Western  railroad — I  think  the 
railroad  from  Greenbush  to  Boston. 

Q.  It  has  been  stated,  that  the  construction  of  that  tun- 
nel will  reduce  the  freight  on  a  barrel  of  flour  two  cents. 
Do  you  know  anything  about  that  ? 
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A.  I  have  heard  such  statements.  I  cannot  vouch  for 
the  figures,  as  I  have  never  entered  into  the  calculations. 

Q.  "Would  you  consider  the  Hoosac  tunnel  as  of  as  much 
importance  to  Massachusetts  as  the  Sutro  tunnel  to  Ne- 
vada? 

A.  They  are  two  different  things  that  do  not  admit  of  a 
comparison  at  all. 

Q.  As  far  as  interests  are  involved? 

A.  If  that  is  an  answer  to  the  question,  I  take  more 
interest  in  the  Sutro  tunnel. 

Q.  Well,  is  not  the  question  of  wealth  that  is  to  he 
created  or  developed — the  question  of  the  developing  the 
mining  regions — of  immensely  greater  importance  in  thfe 
one  case  than  in  the  other?  < 

A.  I  think  it  depends  entirely  upon  the  view  one  takes 
of  the  matter.  An  opinion  upon  such  a  question  is  neces- 
sarily a  speculative  one. 

Q.  How  much  money.  General,  do  you  think  would  be 
taken  from  the  Comstock  lode.     Have  you  any  idea? 

A.  ]^5"ot  the  remotest. 

Q.  Could  you  guess  ? 

A.  Ko,  sir;  I  never  guess. 

Q.  Do  you  think  there  is  .money  enough  there  to  pay 
the  national  debt? 

A.  I  think  there  may  be  enough  to  pay  it  ten  times 
over,  or  you  may  not  find  a  dollar  below  the  level  they  are 
working  now. 

Q.  Bo  you  think  that  is  probable  ? 

A.  I  do  not.  / 

Q.  Don't  you  thinloit  is  probable  they  will  find  the  ore 
down  to  indefinite  depth  ? 

A.  I  think  so.  The  evidence,  so  far  as  it  goes,  is  en- 
tirely in  favor  of  that  view. 

Q.  You  have  stated  in  your  report  that,  if  no  water 
power, be  secured  at  the  mouth  of  the  tunnel  and  concen- 
trating works  erected,  the  commission  could  advise  the 
continuance  of  the  present  mode  of  working.     How  did 
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you  arrive  at  that  result?  "Was  it  on  the  basis  of  the 
reports  furnished  you  by  the  superintendents? 

A.  Undoubtedij' .     It  is  so  stated  in  the  report. 

Q.  Supposing  it  could  be  demonstrated  that  those  re- 
ports are  not  correct,  would  it  change  your  opinion? 

A.  It  might,  or  it  might  not.  I  should  have  to  make  a 
new  comparison,  and,  although  discrepencies  might  be  dis- 
covered, the  judgment  might  be  the  same.  But  I  can  un- 
derstand that  it  might  be  so  changed  that  my  opinion  would 
be  changed  entirely. 

Q.  Supposing  it  could  be  shown  clearly,  to  your  satis- 
faction, that  the 'cost  of  pumping  on  the  Comstock  lode 
would  amount  to  more  than  §1,000,000  per  annum,  would 
that  change  your  opinion?  You  estimate  the  cost  at 
1124,000. 

A.  In  certain  calculations  that  we  made,  we  assumed 
the  cost  at  the  present  mode  of  operations  to  be  a  little 
over  §1,750,000.  If  it  could  be  shown  that  the  cost  of 
pumping  was  over  $1,000,000,  it  would  change  that  result 
to  one  favorable  to  the  tunnel,  instead  of  unfavorable. 

Q.  Supposing  it  could  be  shown  to  cost  $2,000,000? 

A.  It  would  be  still  more. 

Q.  Supposing  there  were  still  other  items  brought  in, 
that  would  amount  to  several  millions  of  dollars,,  wouldn't 
that  change  it  very  much? 

A.  Certainly;  any  change  of  a  million  or  more  would 
change  it. 

Q.  Gould  you  tell  what  becomes  of  the $15,000,000  which 
are  extracted  from  the  Comstock  lode  per  annum,  while 
the  expenses  for  hoisting,  for  transportation,  for  pumping, 
and  for  hoisting  and  lowering  the  men,  is  only  given  at 
$1,000,000,  and  the  average  profit  is  only  $1,000,000,  which 
make  $2,000,000  ?  Can  you  tell  what  becomes  of  the  other 
$13,000,000? 

A.  Well,  there  are  a  great  many  other  items  of  the  cost 
of  mining — the  timbering,  the  reduetion  of  ores,  and  all 
those  things.  , 

Q.  Do  you  think  that  amounts  to  $13,000,000  a  year? 
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A.  I  haven't  an  idea. 

Q.  You  didn't  take  that  into  your  calculation? 

A.  Of  course  not.  That  was  no  part  of  the  duty  im- 
posed upon  the  commission.  ^ 

Q.  You  have  stated,  in  reply  to  a  question  by  Mr.  Sun- 
derland, that  labor  and  materials  are  much  dearer  with  us 
than  they  are  in  Germany?  Isn't  that  another  argument 
in  favor  of  introducing  self-acting  reduction  and  concen- 
trating machinery  at  the  mouth  of  the  tunnel  ? 

A.  Undoubtedly  it  is. 

Q.  You  say  that  the  water-rights  are  owned  by  the 
mines  and  private  parties? 

A.  Yes. 

Q.  After  the  tunnel  is  in,  and  the  mines  would  be 
worked  legitimately  and  for  the  benefit  of  stockholders, 
wouldn't  the  stockholders  insist  on  adopting  the  most 
economical  plan  ? 

A.  I  should  suppose  that  they  would  always. 

Q.  isTow,  supposing  the  present  owners  of  these  water 
rights  would  be  offered  the  same  power  at  the  mouth  of 
the  tunnel,  wouldn't  self-interest  make  them  accept,  ac- 
cording to  all  common  reasoning? 

A.  I  believe  th6y  will  act  according  to  their  own  in- 
terests. 

Q.  Are  not  men  actuated  generally  by  their  own  in- 
terests ? 

A.  Undoubtedly. 

Q.  Supposing  all  the  mills  on  Carson  river  would  be 
given  the  same  power  at  the  mouth  of  the  tunnel,  would 
we  not  still  have  a  very  large  amount  of  power  for  other 
purposes  ? 

A.  Yes,  most  unquestionably  so;  always  provided  that 
that  reservoir  is  possible. 

Q.  Wouldn't  that  surplus  power  at  the  tunnel,  after  giv- 
ing all  the  power  which  these  people  have,  be  sufficient  to 
answer  all  the  purposes  of  reduction  and  concentration  and 
condensing  air  for  the  ventilatiop  of  the  mines,  and  every- 
thing else,  to  work  the  Comstock  lode  ? 
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A.  Well,  I  think  that  the  water  that  can  bo  obtained 
from  the  Carson  river  and  the  drainage  of  the-  mines  will 
be  sufficient  for  all  purposes  connected  with  the  Comstock. 

Q.  At  the  point  which  you  examined  ther6,  on  the  Car- 
son river,  near  the  Franklin  mill,  would  vou  consider  there 
would  be  any  difficulty  in  makiug  a  dam  there? 

A.  I  don't  consider  there  is  any  difficulty  in  making  a 
dam  there. 

Q.  Couldn't  a  dam%e  constructed  there  that  would  with- 
stand any  pressure  created  by  the  water? 

A.  Most  unquestionably. 

Q.  Well,  do  you  see  that  there  is  any  serious  engineering 
difficulty  in  making  that  dam? 

A.  I  should  think  not. 

Q.  Don't  you,  oil  the  contrary,  consider  it  avery  simple 
and  feasible  undertaking? 

A.  The  committee  consider  it  a  rather  large  thing,  but 
not  a  difficult  one  at  all.  « 

Q.  What  do  you  think,  General,  would  be  the  cost  of 
the  dam?    Mr.  Day  states  it  at  $200,000. 

A.  It  would  be  utterly  impossible  to  say. 

Q.  Would  you  consider  that  an  under-estimate  ? 

A.  My  answer  must  be  a  mere  guess.  I  should  think  it 
was  an  under-estimate. 

Q.  How  much  more,  at  a  rough  guess,  should  you  think 
it  would  possibly  cost  ?  ^ 

A.  I  should  prefer  to  increase  it  one-half. 

Q.  You  think  it  would  cost  $300,000,  probably? 

A.  I  should  think  so.     That  is  a  mere  guess. 

Q.  It  has  been  stated  that  it  will  cost  25  cents  per  ton  a 
mile  to  carry  out  ore,  or  waste  rock,  to  the  mouth  of  the 
tunnel.  Is  that  compulsory  on  the  mines?  I^eed  they  take 
their  rock  out  that  way? 

A.  They  needn't  take  anything  out  that  way. 

Q.  It  is  optional  with  them? 

A.  Entirely,  as  I  understand  it. 

Q.  Would  you  not  consider  it  highly  judicious  for  the 


466 

tunnel  company  to  reduce  that  down  to  such  a  rate  as 
"^ould  be  acceptable,  if  it  be  considered  necessary. 

A.  I  should  think,  if  it  is  necessary,  in  order  that  they 
should  get  business,  they  would  reduce  it  down  to  any  fair 
paying  tariff. 

Q.  This  is  a  maximum  charge? 

A.  They  cannot  charge  any  more. 

Q.  But  they  can  charge  as  much  less  as  they  please? 

A.  Undoubtedly.  If  they  cannoit  get  25  cents,  and  can 
carry  it  at  a  profit  for  10,  then  they  would  come  down. 

Q.  Don't  you  think  the  tunnel  company  would  reduce 
these  prices,  so  as  to  make  it  advantageous  to  both  parties? 

A.  I  think  they  will  do  that  which  makes  it  most  advan- 
tageous to  themselves. 

Q.  Wouldn't  that  be  to  put  down  the  prices  to  so  low  a 
rate  as  to  bring  about  the  largest  transportation  through 
the  tunnel? 

A.  I  tjiink  they  will  put  down  the  rate  so  as  to  secure 
the  business  and  do  it  profitably,  but  not  one  cent  beyond. 

Q.  There  was  a  contract  between  the  tunnel  company 
and  the  mining  companies  ? 

A.  I  know  there  was  a  contract,  and  I  believe  that  the 
prices  were  named ;  in  other  words,  I  believe  that,  in  the 
act  granting  franchises  to  the  tunnel  company.  Congress 
adopted  the  tariff  which  was  given  in  the  original  contract 
between  the  mining  companies  and  the  tunnel  company. 

Q.  Congress  ratified  the  contract? 

A.  I  couldn't  say  that.     They  ratified  the  charges. 

Q.  Did  the  Union  Mill  and  Mining  Company  give  j'ou 
the  cost  of  milling? 

A.  We  didn't  ask  the  Union  Mill  and  Mining  Com- 
pany any  question  upon  the  subject  at  all,  and  therefore 
they  did  not.  We  obtained  their  rates  of  charges  from 
the  difierent  mining  companies. 

Q.  Wouldn't  the  Union  Mill  and  Mining  Company 
charge  all  they  could  get  ? 

A.  I  haven't  the  slightest  doubt  of  it. 

Q.  They  charge  $12  a  ton? 
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A.  I  believe  so,  generally. 

Q.  And  that  is' what  the  mines  had  to  pay? 

A.  It  is  what  the  mines  do  pay  for  milling  and  trans- 
portation. 

Q.  Are  you  acquainted  with  railroad  transportation  ? 

A.  Very  little.  I 

Q.  Have  you  a  general  idea  how  much  it  costs  per  ton 
per  mile? 

A.  That  depends  entirely  upon  where  it  is. 

Q.  In  a  pretty  level  country,  where  there  is  large  trans- 
portation ? 

A.  I  don't  remember  exactly  what  it  is. 

Q.  It  has  been  stated  here  at  a  cent  and  a  quarter  per 
mile.     Do  you  think  that  is  about  correct? 

A.  I  should  think  it  was  more  than  that.  My  impres- 
sion is  that  it  is  over  two;  though,  on  some  roads,  they  per- 
haps may  afford  to  carry  it  at  far  less. 

Q.  Well,  call  it  two  cents.  You  have  stated  the  average 
distance  at  5  miles  from  the  mines  to  the  mouth  of  the 
tunnel  ? 

A.  It  is  about  that. 

Q.  Would  it  be  possible,  then,  to  carry  ore  at  10  cents 
to  the  mouth  of  the  tunnel  for  the  whole  distance? 

A.  I  should  hardly  think  it  would. 

Q.  How  much  should  you  think  it  could  be  done  for? 

A.  My  impression,  when  looking  over  the  matter,  was, 
that  it  might  be  carried  for  perhaps  7  or  8  cents,  by  the 
tunnel,  a  mile. 

Q.  We  have  some  figures  here  by  Mr.  Carlyle,  which 
show  that  it  would  cost  7  cents  for  the  whole  distance. 
Did  you  examine  them? 

A.  There  were  a  good  many  figures  of  Mr.  Carlyle's 
which  I  did  not  adopt. 

Mr.  Sunderland.  Who  is  Mr.  Carlyle  ? 

Mr.  SutRO.  Mr.  Carlyle  is  an  engineer^a  man  of  great 
ability,  a  very  thorough  mechanic,  and  a  first-rate  man — 
who  made  a  report  upon  the  tunnel. 
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Mr.  Sunderland.  He  was  employed  to  make  your  re- 
port? 

Mr.  SuTRO.  He  made  a  report  lipon  the  cost  of  construc- 
tion of  the  tunnel. 

Mr.  Sunderland.  Employed  by  you? 

Mr.  SuTRO.  Yes,  he  was  our  engineer.  (To  Mr.  Wright.) 
"Well,  supposing  it  costs  7  or  8  cents  a  mile — did  you  say 
a  mile? 

Mr.  Wright.  Yes. 

Q.  That  would  be  about  40  cents  ? 

A.  Yes. 

Q.  Would  you  consider  that  it  would  cost  40  cents,  if 
you  carry  3,000  tons  a  day,  take  all  the  transportation  of 
the  rock  and  waste  ? 

A.  Well,  this  is  very  much  of  a  guess.  I  don't  attach 
much  value  to  the  amount,  of  course ;  bilt  I  should  think 
it  would. 

Q.  These  mining  companies  at  Virginia  City  sell  some 
of  their  water.     Do  you  know  how  much  they  get  for  it? 

A.  I  do  not.  I  haven't  the  slightest  idea  what  it  sells 
for. 

Q.  Do  you  think  it  is  $1,000  an  inch? 

A.  I  haven't  the  slighest  idea. 

Q.  You  didn't  look  into  it? 

A.  I  did  ask  the  question,  but  I  have  forgotten  the  an- 
swer entirely. 

Q.  If  a  supply  of  water  was  to  be  carried  down  in  pipes 
from  the  surface  to  supply  these  hydraulic  engines  at  the 
tunnel  level,  could  there  not  reservoirs  be  constructed,  as 
is  done  in  Germany,  within  a  number  of  miles  from  the 
mines,  in  the  mountains,  wherever  the  configuration  of 
the  country  allows  it,  for  the  purpose  of  accumulating 
water  in  winter  from  rain  and  melting  snow  ? 

A.  It  could  undoubtedly  be  done. 

Q.  Take  a  distance  of  6  dr  6  miles  around  Virginia  City, 
in  those  ravines,  could  there  not  dams  be  constructed  and 
large  lakes  of  water  formed? 

A.  Undoubtedly. 
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Q.  Have  they  systems  of  that  kind  in  iall  these  mining 
districts  of  Germany  on  the  most  extensive  scales — every 
drop  of  water  that  falls  being  collected  and  carried  down 
in  the  shafts  and  used  for  power  ?  ISTow,  supposing  that 
were  done  in  IsTevada,  would  it  not  create  a  very  large 
power  at  the  tunnel  level? 

A.  Well,  water  enough  could  be  collected  in  that  way, 
added  to  the  water  from  the  mines,  to  furnish  a  very  large 
power;  whether  it  would  be  economical  to  do  so  is  another 
question.  Speaking  of  the  mere  possibility  of  it,  it  can  be 
collected. 

Q.  What  would  be  the  principal  expense  about  it,  be- 
sides the  construction  of  dams  ? 

A.  The  expense  of  the  dams  is  all,  unless  the  land  would 
be  something. 

Q.  Would  the  land  cost  anything  ? 

A.  I  don't  know  what  it  costs.  I  think  it  would  cost,  if 
anybody  owns  it. 

Q.  Does  anybody  own  it  ? 

A.  That  is  more  than  I  know.  I  think  a  good  many 
would  like  to  own  it,  if  there  were  a  prospect  of  selling  to 
the  Sutro  Tunnel  Company. 

Q.  Mr.  Weissbach,  in  a  statement  read  here  yesterday, 
gave  a  power,  with  50  gallons  a  second  at  a  depth  of  2,000 
feet,  of  1,800  horse  power.  Would  you  think  there  would 
be  any  difficulty  in  collecting  water  to  that  extent  by  the 
construction  of  proper  reservoirs  over  there? 

A.  I  couldn't  answer  that  question.  It  depends  upoii 
the  rainfall  and  a  great  many  other  circumstances,  I  should 
suppose  so;  but  the  answer  is  worth  nothing. 

Q.  You  would  suppose  there  would  be  no  difficulty.  li 
has  been  stated  here  that  the  water  in  those  mines  decreased 
in  depth.  Do  you  not  ascribe  that,  to  a  large  extent,  to  the 
dry  seasons  v/hich  had  prevailed  for  some  years? 

A.  My  own  impression  is,  that  the  water  which  has  been 
met  with  in  the  mines  is  the  accumulation  of  long  years. 

A.  I  formed  that  impression  there,  and,  if  that  be  true,  a 
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dry  season  or  two  would  make  comparatively  little  differ- 
ence.   It  would  be  likely  to  decrease  it  somewhat. 

Q.  Does  not  the  water  which  we  find  in  wet  seasons  go 
down  to  a  great  depth  ? 

A.  In  some  places  it  does;  in  others  it  does  not.  A 
great  deal  of  it  runs  out  in  the  shape  of  springs  and  brooks 
and  rivers. 

Q.  "Would  there  be  more  water  after  a  rainy  season — 
a  good  deal — than  after  a  series  of  dry  seasons  ? 

A.  I  should  think  there  would  be  more. 

Q.  We  have  had  a  statement  here  about  bringing  water 
to  Virginia  City  in  pipes.  Are  you  aware  how  that  water 
is  to  be  brought  there  ? 

A.  It  is  to  be  brought  by  siphon  pipes  across  the 
Washoe  valle}^ 

Q.  Do  you  know  what  the  elevation  is  from  the  Washoe 
valley  across  those  mountains  ? 

A.  I  don't  remember. 

Q.  Would  you  think  1,700  feet  would  be  an  over-esti- 
mate of  the  height  ? 

A.  I  have  a  sort  of  impression  in  my  mind  that  -it  was 
about  1,300,  but  I  may  be  entirely  wrong. 

Q.  It  would  take  a  pretty  strong  pipe,  wouldn't  it? 

A.  Certainly. 

Q.  Supposing  mining  would  be  done  through  the  tun- 
nel, could  that  water  not  be  employed  very  usefully  by  con. 
ducting  it  down  to  the  tunnel  level,  and  providing  it  for 
machinery  for  pumping  and  hoisting  ? 

A.  Most  unquestionably. 

Q.  Could  they  get  sufficient  water  at  Virginia  City  for 
milling  or  concentrating  purposes  on  the  ore  of  the  Com- 
stock  lode? 

A.  I  cannot  give  any  very  definite  answer  to  the  ques- 
tion. If  they  can  find  a  sufficient  supply  of  water  at  a 
height  above  Virginia  City,  it  can  undoubtedly  be  led  there. 

Q.  How  much  water  do  you  think  would  be  required  to 
concentrate  the  ores  of  the  Oomstock  lode  properly? 

A,  I  haven't  an  idea. 
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Q.  Would  you  think  they  could  bring  Carson  river  up 
to  Virginia  City,  or  as  much  water  in  bulk  as  the  average 
Carson  river  would  'furnish  ? 

A.  Certainly;  with  a  sufficient  nunaber  of  pipes  they 
could. 

Q.  From  where  ? 

A.  They  have  got  to  find  it,  of  course.  They  could  tap 
Lake  Tahoe,  if  it  is  high  enough. 

Q.  Is  it  as  high  as  Virginia  City  ? 

A.  I  am  under  the  impression  that  it  is  represented  as  a 
little  higher.  They  would  have  to  get  over  some  higher 
places. 

Q.  How  much  do  you  think  it  would  cost  to  bring  water 
from  Lake  Tahoe  into  Virginia  City  equal  in  volume  to 
the  Carson  river  ? 

A.  I  haven't  an  idea.  It  would  take  a  great  d6al  of 
money. 

Q.  Do  you  think  it  feasible  ? 

A.  I  do  not,  in  the  sense  of  economy. 

Q.  You  might  as  well  try  to  bring  water  from  the  E-oclcy 
mountains  into  I^ew  York  city,  as  far  as  economy  is  con- 
cerned. What  size  pipes  did  they  propose  to  bring  that 
water  in  ;  did  you  hear  ? 

A.'  ISTo,  sir:  I  gave  very  little  attention  to  it. 

Q.  They  hadn't  done  anything  about  it  ? 

A.  IsTothing  at  all,  so  far  as  I  know. 

Q.  You  vi^ited  the  Lady  Bryan  mine,  on  the  Flowery 
lode? 

A.  I  did. 

Q.  Did  you  see  large  quantities  of  low-grade  ore  there  ? 

A.  No,  sir,  not  large  quantities.  It  was  a  very  large 
lode  at  the  surface;  the  ore  was  distributed  over  a  consid- 
erable width;  but  it  was  a  mine  that  had  been  opened  from 
the  surface.  All  the  ore  we  saw,  of  course,  was  what  was 
left  upon  the  exposed  surface. 

Q.  Supposing  that  a  connection  would  be  made  with  the 
tunnel,  could  that  ore  be  dropped  down  and  brought  to  the 
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inoutTi  of  the  tunnel,  and  reduced  there  more  profitably 
than  now? 

A.  That  I  could  not  say.  They  have  their  mill  imme- 
diately at  their  workings,  and  what  their  means  are  for 
obtaining  water  at  all  seasons  I  cannot  say. 

Q.  Would  they  have  water  there  for  concentrating  ores? 

A.  They  had  so  much  water  in  the  mine,  that  they  had 
stopped  working  the  lower  portions. 

Q,  They  couldn't  pump  it  out,  could  they? 

A.  They  couldn't  with  the  machinery  they  then  had. 
They  said  they  were  about  putting  in  powerful  machinery 
for  the  purpose  of  draining  the  mine,  but  when  we  were 
there  they  hadn't  yet  done  it. 

Q.  They  have  given  up  mining,  on  account  of  difficulties 
in  getting  down?  We  have  bought  their  machinery,  and 
itis  now  at  the  tunnel. 

A.  They  were  at  work  there  when  we  visited  the  mine. 

Mr.  Sunderland.  I  think  it  has  been  abandoned,  be- 
cause the  ore  wouldn't  pay. 

Mr.  SuTRO.  Under  the  expensive  system  they  are  work- 
ing with.  Did  you  say.  General,  that  you  saw  the  mine 
that  Dr.  Buncher  owned? 

Mr.  Wright.  We  passed  it. 
*  Q.  What  was  the  statement  about  it.     Was  there  much 
water  there? 

A.  It  was  stated  that  he  was  driven  off  by  the  water. 

Q.  If  it  were  connected  with  the  tunnel,  wouldn't  the 
water  be  drained  off? 

A.  Undoubtedly. 

Q.  And  allow  him  to  prospect  his  mine? 

A.  Certainly. 

Q.  You  have  spoken  of  the  superintendents  over  there 
as  very  exellent  gentlemen,  of  great  intelligence.  Are  they 
not  rather  selected  for  their  sharp  business  qualifications 
than  their  qualifications  as  miners?  Had  any  of  them 
graduated  at  a  mining  school? 

A.  The  first  part  of  the  question  I  cannot  answer.   None 
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of  them  pretended  that  they  had  had  any  education  at  a 
mining  school,  and  many  of  them  stated  that  they  had  not. 

Q.  Are  they  not  as  a  class  pretty  sharp  business  men? 

A.  I  should  think  they  were. 

Q.  Very  intelligent,  smart,  shrewd  people? 

A.  I  should  say  so. 

Q.  You  were  asked  whether  any  improvements  could  be 
made  in  the  present  mode  of  mining.  Would  you  not  con- 
sider it  an  improvem'ent  to  bring  about  more  thorough 
ventilation  than  they  have  now? 

A.  Yes,  I  certainly  should. 

Q.  If  the  tunnel  were  connected  by  a  great  number  of 
shafts  with  all  portions  of  the  mines,  would  that  not  bring 
about  more  perfect  ventilation  than  there  is  now? 

A.  I  have  no  doubt  it  would  somewhat. 

Q.  Wouldn't  that  improve  the  health  of  the  miners? 

A.  I  should  think  so. 

Q.  What  do  you  think  makes  these  minR-s  over  there 
all  in  favor  of  the  tunnel?  Don't  you  think  they  know 
something  about  mining — that  they  have  a  practical  knowl- 
edge of  mining? 

A.  I  think  they  have  a  practical  knowledge  of  the  use 
of  the  pick,  and  I  do  not  think  that  their  knowledge  goes 
much  beyond  that, 

Q.  You  do  not  think  they  are  men  of  intelligence  ? 

A.  I  wouldn't  say  that  they  are  not  men  of  intelligence. 
I  do  not  think  that  they  have  had  the  opportunities  of 
knowing.  I  don't  think  that  they  are  the  men  I  should  go 
to  for  special  information  on  mining.  As  mining  men,  I 
should  think  their  information  would  be  of  much  value. 

Q.  Don't  you  think  their  interests  should  be  consulted, 
as  far  as  their  health  and  their  condition  is  concerned? 

A. ,  I  should  think  it  ought  to  be  consulted  by  the  mining 
companies. 

Q.  Should  it  not,  in  mining  countries,  be  a  subject  of  leg- 
islation, to  compel  mine-owners  to  carry  out  certain  protec- 
tive measure  for  the  lives  and  health  of  the  miners  ? 

A.  Certainly;  it  is  in  this  country  and  many  others. 


464 

/ 

Q.  Isn't  the  opposition  to  this  tunnel  entirely  confined 
ro  the  managers  of  the  mines  over  there  ? 

A.  So  far  as  I  know,  the  active  opposition  to  it  is. 

Q.  Mr.  Kelley,  of  Pennsylvania,  in  a  speech  made  in 
the  House  of  Representatives,  said : 

"  Gentlemen  on  the  other  side  have  spoken  for  the  owners  of  the  mines.  I 
propose  to  speak  for  the  miners,  the  men  who  with  pick  and  shovel  extract 
the  ore,  and  forty-five  per  cent,  of  whom  die  of  miner's  consumption,  which 
seizes  them  and  penetrates  their  vitals  before  they  are  admonished  of  its  ap- 
proach, and  who  die  in  their  youth,  or  in  the  vigor  of  their  young  manhood, 
prostrated  by  the  heat  and  poisoned  by  the  atmosphere  of  these  mines.  These 
industrious  men  are  subscribing  to  stock  in  the  Sutro  Tunnel  Company  -,  they 
swarm  behind  Mr.  Sutro,  and  beg  Congress  to  vest  all  the  rights  in  him  that 
will  enable  him  to  redeem  them  from  the  terrible  doom  to  which  the  so-called 
miners'  friends  would  still  condemn  them. 

"  Sir,  I  brought  with  me  from  one  of  these  mines  a  bit  of  blackened  ore, 
blackened  by  the  smoke  of  a  fire  that  smothered  and  burned  forty-five  of 
these  men  in  the  mine.  Had  there  been  a  tunnel  such  as  Mr.  Sutro  is  con- 
structing, they  would  have  been  breathing  pure  air  while  at  work ;  and, 
though  the  lumber  of  the  mine  might  have  burned,  the  miners  could  have 
dropped  below  the  fire  and  escaped.  It  is  essential  to  the  lives  of  the  miners 
that  better  arrangements  in  the  mines  on  the  Pacific  CQast,  and  in  the  coal 
mines  of  my  own  Sfcite,  should  be  made,  and  our  Legislature  is  perfecting  a 
law  to  compel  their  construction.  This  is  not  a  local  question  ;  it  is  a  na- 
tional question.  The  State  of  Nevada  invested  Mr.  Sutro  with  authority 
and  arguments  with  which  to  present  it  to  the  country  as  a  national  ques- 
tion, and  to  assure  the  country  that,  in  applying  its  funds  to  promote  the 
completion  of  this  great  work,  it  was  promoting  the  interests  of  the  whole 
country." 

I  want  to  ask  you,  General  Wright,  whether  you  heard 
of  any  of  these  laboring  miners  over  there  being  interested 
'in  the  tunnel ;  whether  they  would  like  to  become  inter- 
ested in  it;  and  whether  they  would  like  to  see  the  work 
go  through  ?  ^ 

A.  Some  of  them,  certainly,  who  were  working  in  the 
tunnel,  as  I  understand  it,  were  paid  partly  in  stock. 

Q.  I  want  to  ask  you.  General,  whether  these  laboring 
men,  in  investing  in  the  tunnel,  look  upon  it  as  a  good 
investment  ? 

A.  That  I  cannot  answer. 

Q.  Did  you  find  any  of  those  men  who  had  invested  in 
the  tunnel  company? 

A.  I  did;  and  I  found  a  good  many  men  who  had  in- 
vested in  the  mines  also. 

Q.  Well,  they  were  speculating  in  the  mines? 
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■AlJ   Undoubtedly;  ■    f-.  ;m  ^ir  ji  ...  ^:r  -M!.-roK  hr.::  ■■■[>;?'  erT- 

-Mr.  Sunderland.  Burn}ft^ftf^^^iiM;^¥8\f  Jfii^^ 
^'_  A.  I  don't  know.     I  eannot  answer  that  questi6iiv>K''«-^«? 

Mr.  SuTRO,  Did  yoii /hear. abp  that  fire  in Jj^^^-i^l^ 
Hill  mines? • .,  ••■• .^.v-f  ^"  -'""•^^■?^q'^ 

JL,  1  did?  , 

QV  Do  you  think  there  would  have  been  a  greater  chance 
fbr  .€!8Qape<iiF  the  tunnel  had  been  ii^?;  ,    .  ;;•;    ..        .; 

Mr.  S UNDERL AND.  With;  ,^  (bpre!.iiQM ,  fe^na  ?  tbe  ,  tmpinel 
up  .tdithei  Unei?/ifip  sJt  aoqn  ^^f'ifhiio  bnaqob  bfuow  *I  ,A 

Mr.  Wright.  If  a  connection  were  made  with  jbhieritua* 
nel,  I  should  think  so — yes.;; -r^Kfi   :;[;,-;, ;f;q  Ui?  i;  •:    .o 

Mr.  SuTRo.  Would  you,  then,  consicjerr  tlji^t  tbese  ;i?ii- 
nersi  are  not  right  in  uTgingthje' construction, of  this  tunnel  ? 

A.,  Oh,  J,  tjiink  it  would  ;add.,  to  th^ijp  security ;  but jE 
think  the  same  security  can  be  attained  in  another  way^v..' 
- :i Q. :  Wouldn't  ii^jgive;  th§DC}4wo-  .cli^npea- of  ^sqape/either 
one  ^iP'ay  or  the  otherj   ,  .    '^  jju.  Y,j,ij  o'i':JiiV/     ,i>'>/'?i([ 

A.  I  think  it  would.  .>how  n^jo  ^rpM  mm 

.  :Q,  ¥ow, '  iJt^^ral^'  J'  want ,  to  ;  aslc  you  abput  /  fejciisting 

waste  rock  inisome  of  tlie  miuesi     Is  iit  not .  much  more^ 

expensive  to  hoist  4  Or  6  ;ton9-  ini  aEaigt^jthaipbiit  Iwo^ld 

be  tolipist  20Q,ton3?  .joiooa  -ignhft  ii  ilom  qooi[  o*  bolqmst 

A.  Undoubtedly,  in  proportion, ,;     soxf     -J  •' -f-M'i 
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Q.  You jlidn't  bving  into  your  accoui^tir of; .the. pQ^jM 
hoi^tingore  thj^.cQst, of  hoisting  waste;  rpcj^?,i  -c    ^A  ,i) 
.  yi>  I ;  did  not,  on-. ;  acpou?[il^  i<j>j^  th.e  indefinit^nes^,  ■  of  the^ 

amount.  Vi:].:i&\"\  >         "•';      •.  '■  \     ■'■     •.■.••;>q 

Q.  Woul4<  you  i  think  it  would  (post  a  gr^  deal  mpre/,to 
hoist  waste  rock,  wh^oh  would  actually  be. limited  in  quan-' 
tity,  than  it  wouldi  to  hoist:  o^e;  supposing  ypu,ta:fee>-(tbQi 
Qphir  mine,  where  theyhoisfc  12  tpns  a  day?    \  itof^  ^riq.-uf 

.A.  ft  wo uld, cost. more,  p,er  ton  than;  it.wiHf^^JJjai^o  25^0. 

tops  of  oi:^  in  a  day;  pertaiin,ly  n^toreper  ton.;,,  ^    .vnjn   >  c  • 

o( Q» ,; Wiould  ypu-  think  it,  s  ft.  Jfair  estimate'^,!  e^^ItKilt^g  •  A^t 

waste  rock?  ...luot 

..A^.  IijP€^u](Jn't.ans\ver,tl^at;questiQn,^^^       ,,1  p  i'd^^^Jl  .p 

Q.  Mr.  King  states  on  pag^  J53  pfAi9;l"QEiOffMtoi)io'iq  lel 
30 
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"The  Hale  and  Norcross  mine,  in  its  report  for  the  year  ending  Mftrch, 
1867,  furnishes  the  following  statement  of  costs  of  mining  29,401  tons  of  ore: 

Managerial  cD8«M;'..^.U<,^'4.;K^vvr^44^,.4.«.-).H,»4,....i...M .;..^-^^.4'»'!|0.31-7 

Hoisting  power...!.........., 2,38.7 

Mining  c6si..:.:..^JJLM:^i^.,.inm^^^^  -4,79.0 

Improvement  cost '. l. 65.9 

Relative  expense,  (weighing,  sampling,  and  contingent).......,.......        92.9 

yOKK[i^-'-'-:lL:j'i;::-;^n'.}S(.'  -r/!:;;  h'^'OV^    •■.;..  .,  y.i[L.:  !m   •         9,08.2" 

Could  you  form  mfid^a^tall,  General  ^  alio ut  what  it 
would  cost  to  hoist  waste  rock  ? 

A.  It  would  depend  entirely  upon  the  quantity  furnished 
p6r  day. 

Q.  Is  it  not  naturally  limited  ? 
-''A.  Certainly  it  is.  •         ■       .  iniiuV/ 

Q.  Wherethey  take  out  200  or  300'tOft^'bf  ore,  wouldn't 
the  quantity  of  waste  rock  only  be  5,  or  10,  or  20,  or  30 
tons  per  day? 

A.  Well,  it  would  depend  upon  the  number  of  men  em- 
ployed. "Where  they  strike  a  bonanza,  they  put  in  all  the 
men  they  can  work.  -bioov/  ti  'A\ 

Q.  Have  you  ever  heard  of  ore  being  hidden  in  a  mine 
by  the  managers  after  it  had  been  discovered? 
^  A.  I  cannot  say  but  I  have  heard  tliat  it  has  been  at- 
tempted to  keep  such  a  thing  secret.  I  really  don't  know 
whether  it  has  been  successful.  This  was  a  mere  rumor. 
I  have  no  information  upon  which  to  substantiate  it 

Q.  As  far  as  you  know,  Is  not  the  general  opinion  ovet 
there,  that  th^se  minds  are  managed  for- stock-jobbing  pur- 
poses, in  the  interest  of  rings  ? 

''A."  I  think  th^y  are  managed  for  stock-jobbing  purposes. 
I  don't  think  they  are  managed  entirely,  perhaps,  in  the 
interests  of  a  ring.  I  Would  like  to  say,  further,  that  -the 
impression  I  got  there  Was,  that  persons  did  not  purchase 
stock  in  the  mines  for  purposes  of  investment  at  all,  but 
for  purposes  of  speculation,  and  it  mattered  very  little  tio 
them  whether  the  ore  was  found  or  only  reported  to- be 
found.  ■-■'^'  '''^'^  ' 

Q.  Hasn't  a  law  been  spoken  of  to  be  passed  fdl^ttie  liet- 
ter  protection  of  stockholdersip'"-'    " '"'^    '^'' 
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.  A.  I  don't  know.  <r^''-^  ■  ''-^^^  -""^  ''--  -'''    v' 

Q.  I  will  read  an  extract  here' frooi  tlte'Safi  (Pi*aridsc6 
Chronicle,  of  February  16,  1872.  It  is  headed  "Mining 
Management,"  and  is  as  follows: 

"A  bill  has  passed  the  Assembly,  and  will  soon  come  up  in  the  Senate, 
which  is  intended  to  correct  some  of  the  abuses  known  to  exist  in  the  man- 
agement of  mining  corporations.  This  bill  provides  that  one-half  (in  inter- 
est) of  the  stockholders  of  a  mining  company  shall  have  power  to  call  a 
general  meeting  at  any  time,  at  which  two-thirds  of  all  the  stock  may  remove 
the  trustees  and  elect  new  ones  in  their  stead.  It  also  provides  that  one- 
third  of  the  stockholders  may  call  for  a  statement  of  the  affairs  of  the  com- 
pany— a  concession  of  but  little  practical  value — as  any  stockholder  has  now 
the  right  to  demand  an  examination  of  the  books  whenever  he  pleases.  The 
bill,  as  it  now  stands,  is  entirely  too  limited  in  its  scope  to  meet  the  exigen- 
cies of  the  case.  If  one-third  of  the  stockholders  could  call  a  meeting,  and  a 
majority  elect  new  trustees,  it  would  be  more  in  accordance  with  practical 
business  ideas.  Let  us  take  an  illustration  from  the  events  of  the  day.  Cer- 
tain persons  have,  within  the  past  few  days,  purchased  a  majority  of  the: 
shares  of  the  Savage  Mining  Company,  which  is  incorporated  in  this  State, 
and  will  come  under  the  operation  of  the  proposed  law,  should  it  be  passed. 
This  transaction  involved  the  purchase  of  over  8,000  shares  of  stock,  a*  a 
price  said  to  exceed  $200  per  share.  At  these  figures,  $1,600,000  is  the  least 
sum  that  could  have  been  invested.  The  purchasers  of  this  interest  will  be 
unable  to  obtain  control  of  the  property  until  July  next,  when  the  annual 
election  takes  place,  and,  in  the  meantime,  they  are  entirely  in  the  power  of 
the  present  trustees,  who  are  understcfod  to  represent  an  adverse  faction ; 
and  who,  if  they  choose,  may  close  the  mine  and  levy  heavy  assessments,  or 
do  anything  else  they  please  to  depreciate  the  value  of  the  property,  to  all  of 
which  the  owners  of  a  majority  of  the  stock  are  bound  to  submit,  because  they 
have  no  remedy.  It  may  be  said  that  respectable  trustees  would  not  do  such 
things,  but  'the  experience  of  the  past  is  the  philosophy  of  the  future,-*  and 
two  years  ago,  in  this  very  mine,  when  the  same  interest  as  now  had,  con- 
trol, and  their  representatives  were  about  to  retire  from  the  management,  one 
of  their  last  acts  was  to  make  a  contract,  with  mills  belonging  to  their  own 
friends,  to  crush  all  ore  extracted  for  the  next  two  years ;  and  it  was  only 
under  threat  of  legal  proceedings  by  the  in-coming  trustees  that  the  contract 
was  rescinded.  The  circumstances  we  hav6  related  afford  a  very  strong  argu- 
ment in  favor  of  allowing  a  majority  of  the  stockholders  to  change  the  trus- 
tees. There  are  additional  safeguards  which,  in  the  opinion  of  many  persons 
interested  in  this  description  of  property,  could  be  advantageotisly  added  to 
the  bill.  It  might  very  .properly  be  provided  that  the  eligibility  of  a  person 
for  trustee  should  depend  upon  his  ownership  of  a  certain  proportion  of  the 
shares  of  the  oompaoy,  which  should  stand  in  his  own  name  and  actually 
belong  to  him.  Another  terrible  abu|e  should  also  be. guarded  against  by 
stringent  and  practical  criminal  provisions.  It  should  bo  made  a  State  prison 
offence  for  any  trustee  to  be  concerned  in  using  the  funds  of  the -company  for 
any  other  than  the  company's  uses ;  and  the  same  punishment  should  also 
apply  to  the  officers  who  were  concerned  in  conspiracieta  to  depress  the  value 
of  the  stock;  by  means  of  fraudulent  puits  or  other  well-known  devices. 

"It  would  not  be  difficult  to  frame  a  law  which  would  afford  the  fullest 
protection  to  stockholders;  and  as  mining  miist  always  be  among  the  leading 
industries  of  this  State,  and  as  the  meana  for  carrying  on  the  Dusiness  can 
most  conveniently  be  provided  through  joint  stock  orgainizations,  in  which 
the  people  at  large  may  safely  invest,  it  becomes  the  duty  of  the  Legislature 
to  make  such  provisions  as  shall  insure  protection  from  the  dishonesty  pf 
those  to  whom  the  management  of  other  people's  property  is  intrusted."   ' 
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General,  did  you  hear  complaint  about  the  management 
pf  mines,  sq (i^r  ^  tJa,e ,  interests  of/  the  stockholders  are 
Qoncerned?  »[,..,),{  ^f  tl  ''J 

A.  That  I  cannot  say.  ,,        ,  ,  .^^ 

Q.  You  simply  heard  that  the  miqea  were  used  for 
stock-jobbing  pi^rpps^si?, 

A.  Entirely  u^'d  by  the  owners  of  the  mines,  by  out- 
siders, and  the  miners  themselves;  in  fact,  by  all  classes  of 
the  community. 

Q.  Did  you  hear  of  immense  fights  taking  place,  and 
inamense  excitement  in  the  election  of  trustees? 
x^  lAk  Jiidid  noti. 

Q.  Did  you  *ever  hear  of ,  enormous  prices  being  paidi 
for  shares,  in  order  to  get  control  of  a  mine? 
,  ^.  I  did  not.   ,! 

Q.  Do  those  trustees  get  any  salary  ? 

;A.  I  do  not;  know. 

Q;  It  is  generallj/  known  that  they  do  hot.  If  the  tu^-l 
nel  be  constructed,  would  it  injure  the  railroad  there? 

A.  If  the  tuQttel  were  constructed  and  used,  I  think,  as 
we  stated  in  our  report,  that  it  would  be  the  financial 
ruin  of  the  road. 

Q.  It  would  be  a  conflicting  interest,  then? 
.  A.  Yes, 'sir, ,,  ^i        ,  , 

Q.^'fe  it'  not  a'  li^ual  result  of  conflict  of  Interests  in  mai^yj 
ing  improvements,  and  introducing  new  systems,  that  ap^ 
position  is  created?  '^' 

A.  I  suppose  soi 

Q,  If  a  railroad ,  is  started,  do  not  all  the  stage-coach 
drivers  in  the  coafitfy  oppose  it,  whom  it  would  throw  out 

of  employmentt<J;:[ao(:^.Jl    .    ;'     ■      f  i -.rnKr.  '.•  i..,;tm  !••  •  'r-;-rt^ 

^  A:.^;!  presume 'S^.  'I  presume  the  Cotnpanies  rtmnin^ 
the  excellent  wagon  roads  out  there  opposed  the  construc- 
tion of  the  railroad.  It  has  worked  their  financial  ruin. 
They,  are  now :  Qomparatively  worthless. 

Q.  In  the  d^!posi'ti6n  ^gMnst  the  first  railroads  all  sorts 
of.argumeiits  were  used,  some  ofthem  of  the  most  uurea- 
sonlable  c)iia.racter? 
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A.  Shown  to^be  so.  .  ;.    '     ,  / 

.  Q.  They. didn't  appear  to  be  unreasonable.liitiiJjie  time? 

A.  I  suppose  they  didn't  appear  so.        .oldiaaoa 
j    Q.  Didn't:  they  state  that  the  species  of  horses  would 
become  extinct,  and  that  oats  and  i barley  would  become 
unsaleable  articles?  to  oair* 

A.  I  don't  remember.  ,  There  were  aj  (great  many  rej)re- 
sentatioris  of  that  general  character.      (>,  .    ' 

Mr,  StTNKEiRLAND.  General  Wright,  ybu  were:  asked  why 
,tbe  miiaers :i<j>n,  the  Comstock  were  in  favor  of  the  Sutro 
tunnel?        .;< 
,  A.  I  was.  ■'•. 
1. 1  iQ. .  Wihat '  was  your  answeri ; ; ;  . ;  ;  i  jiv/  1  o 

A.  I  think  it  was,  I  didn't  know.  >  .' 

Q.  /JDon't  you  know  that  there  is  a  great  deal  of  the  stock 
of  the  company  distributed  amongst  particular;  miners  ?{^rlr 

A.  I  do  not  know  it.  I  know  that  certain  oi,  iit  b'ave 
feeen  taken  by  the  miners,  -;  •   -  n  r  .  . ,  . 

O'uMr.  SuTEO.  Haven't  they  paid  for  ;g^ll  they  got  ? 

A.  I  don't  know.  . /)^^!•)>i]•;   •) 

Q.  Have  you  ever  he^rd  of  amanireceivingl.afsliar^Jhe 
didn't  pay  for?  ,.(o!  ir-n  r.[,  J  r-inh  lnJ)  tr  f)'iov'  ■-■■.'i 

.?> vA*  I  know/nothing,  about  it.  at  all,  either  one  ;Way'  or>n- 
other.  ./i;i;.  ■:.    -   '.^:   ./-.  ',]■,;■      ■    !  :...  .   -■  •;• 

Mr.  Sunderland.  Do  you  indorse  that  extract  froim  the 
speech  of:  William;  Kelley  that  -Jias  been  ^j^Ad,  by  Mr. 

Sutro?     /      Y-;  ,'  ,      ;  ,,  ::m    ii   ^i-.j    :-5<.-[r:.  I 

A.  I  don't  indorse  afty. man's  speecb^.l]  I -wouldn't  make 
ftiay  answer  to  it  as  a  general  question.  ^';  If  anything  were 
desil'edupon  the  general  points,  I  could r give  it;  but  I 
wouldn't  express  an  opinion  in  reference.toithe  whole  of  it. 

Q.  He  spoke  very  feeUftgly  of  th-e  unfortunate  death  of 
number  of  miners  by  the  fire.  I  will  g^t  you  to  state 
"Whether  the  safety,  so  far  as  it  oan  be,  has  not  been  provid- 
ed for  the  miners  by  the  superintendents  of  the  mines? 

A.  I  have  no  doubt  that  greater  safety  could  be  provided. 
I  thfi^k'-thierft  is  iro^onable  siafety  provided  noiw' in;  those 
mines  where  they  are  connected.   The  mines  that  are  work- 
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iug  up  their  own  shaft,  and  have  no  connection  with  any 
other,  imiink  ought  to  be  forced  to  make  a  connection  as 
soon  as  possible.  ^ij^js  i  *ii.;i       ■.-]  t.<i^<i^\un  i  ./' 

!    Q.  If  the  connection  is  iSlade  from  the'  tuiihel'tip\^ard 
.  by  bore-holes,  would  that  afford  any  exit  for  a  miner  in 
case  of  fire? 

A.  A  simple  bore-hole  of  course  would  not,  but  I  under- 
stood Mr.  Sutro  to  use  this  bore-hole  as  a  preliminary. 

Q.  The  bore-hole  is  for  the  purpose  of  ventilation. 

A.  I  think -not.  I  did  not  so  understand  the  question, 
and  my  answer  had  reference  simply  to  drainage.  A  sin- 
gle bore-hole,  say  of  4  inches,  would  carry  off  a  very  large 
amount  of  water  when  running  under  head,  but  it  would 
afford  very  little  in  the  way  of  ventilation. 

Q.  Do  you  know  how  many  shafts  were  connected  where 
the  fire  took  place; in  Gold  Hill? 

A.  I  do  not. 

Q.  Didn't  you  understand  that  the  counter  shaft  of  the 
Yellow  Jacket,  the  Kentuck,  and  the  Crown  Point  were 
connected? 

A.  I  understood  that  they  are  connected;  but  whether 
they  were  at  that  time  I  do  not  know. 

Q.  Didn't  yon  understand  that  the  men  who  were  lost 
were  at  work  in  each  one  of  those  mines? 

A.  idid  not. 

Q.  The  larger  number  were  lost  in  the  Crown  Point? 

A.  My  impression,  from  talking  with  two  of  the  super- 
intendents, was,  that  it  was  the  Yellow  Jacket. 

Q.  The  fire  took  place  in  the  Yellow  Jacket,  but  the 
greater  number  was  lost  in  the  Crown  Point.  If  these 
shafts  are  abandoned  upon  the  construction  of  the  tunnel, 
what  escape  would  there  be,  then,  in  case  of  fire? 

A.  That  would  depend  entirely  upon  what  part  of  the 
lode  they  were  working.  If  it  be  below  the  tunnel  level, 
it  would  not  need  a  connection  with  the  surface;  they 
would  escape  by  meaas  of  the  tunnel. 

Q;  BidW^t  this  fire  occur  above  where  the  men  wei*€f'at 
ii  aeiiiai 
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work?    The  loss  of  life  was  below  where  the  men  were  at 
work  ? 

A.  That  I  don't  know. 

Q.  Suppose,  upon  the  completion  of  the  tunnel,  the 
shafts  should  be  abandoned  and  a  fire  occur  on  a  level 
above  where  the  men  were  at  work^  what  escape  would 
they  have?  .,  y.fj  ^.   r,   .^.> 

A.  They  would,  have  the  escape  by  the  connection  of 
the  portion  of  the  level  on  which  they  are  working  with 
the  tunnel  level.  They  could  go  down  to  the  tunnel  level. 
There  must  be  a  connection  between  the  point  at  which 
they  are  working  and  the  tunnel,  if  the  mines  be  operated 
by  the  tunnel. 

Q.  I  understand  you  to  say  that  some  of  these  mines 
there  now  will  be  below  the  tunnel  lev^Lbefore  this  tunnel 
is  completed.  Id*  gBy; 

A,  Undoubtedly.  >.!;:;;  I: 

Q.  Suppose  this  fire  should  occur  below  the  tuhnel  level 
and  above  where  the  men  are  at  work,  what  escape  will 
there  be  for  the  men  at  all  in  case  the  shafts  are  aban- 
doned? 

A.  They  would  have  to  work  by  means  of  shafts  still 

Q.,  To  what  point?:  r/7  .jffio'-X  irmnO  ^jiU  buH  i^'AoHi,  wcA 

A.  Up.  to  the  tunpel  ley  el  ;an^,  their  mofdeof  escape*  to 
the  tunnel  level  would  be  the  same  as  their  mode  of  escape 
from  the  present  mines  to  the  surface.  It  would  be  exactly 
the  same  thing. 

Q.  Do  you  consider  that  the  construction  of  the  tunnel 
will  cause  the  sinking  of  a  greater  number  of  shafts  than 
now  exist  upon  the  Comstock?  In  other  words,  do  you 
suppose  that  in  barren  ground  shafts  would  be  sunk? 

A.  I  don't  know  anything  about  it.  Shafts  would  be 
sunk  where  there  is  any  prospect  of  getting  a  return,  I 
take  it. 

Q.  Are  not  shafts  sunk  now  where  there  is  a  prospect 
of  getting  a  return  ? 
-A.  They  so  think. 

Q.  Then,  do  you  think  that  the  construction  of  the  tun-- 
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n el  would  add  anything  to  the  safety  of  thS'iiiftiers  iti'-febse 
of  fire?  ;"^-'"' 

A.  I  don't  see  how  it  would  below  ihe  tunnel  level.  If 
operations;  were  continued  .above,  feind  the 'shafts  kept  open 
to  the  surface,  and'  continudd  down,  to  connect  with  the 
tunnel,  it  would  affoi4*addi^o6al  bh'a'ne'es  fob:  escaj^e;-'^'**'^' 

Q.  If  a  fire  occurs  in  a  mine,  above  where  the  majority 
©f  the  men  are  At  wbrk,  th^-  gas  thdt  is  venerated  by  Ihe 
>fii*G<goe8-dov(Ti,  and  extinguishes  lifer^^^"^  "io  noinoq  oil:^ 

'Ai  It  may;  or  it  niay  go  up.^'^'-    •/•'^^     .'       '         :  t      - 

Q.  It  goe^  every  way,  I  gue^^'dotf^it? 

•-  A.  Ko,  sir.     If  there  Wei*e  •  a  draught  down'  one  'shaft, 

and  through  the  connection,  and  up  another,  and  the  fii^b 

were  to  take  place  neai^  tlie  u{)-di*aiught.shaft^  the  gaa  woiild 

4ill  a;3cend^  or  nearly  alL-^'-''^^^-  v/oli^dfxS.iliw  ;/.*;»  •/ijiL 

Q.  Well,  was  there  a  connection  between  the  Gro^h 
Point,  the  Kentuck,  and  the  Yellow  Jacket  atihe  time  of 
ithefii^e^thefe?^  >-'-^<'  '«^'"->o  iA<j(ni:  -rili  riii:i  '^^:<m]  i 
llriiL'^'Whfit  I*d<y  n^t  ktioW.»l«  mm  odi  {nddir  & 

Q.  Were  you  not  so' ltif(«inb^d  ?^-Ha^  f(k  mi  so  stated 
in  your  report?  . .         ' 

A*  '^o,  sir;  1  think  riol^' I- think  we  'stated'that  the  Yel- 
'low  Jacket  and  the  Crown  Point  were  connected.  I  dbn't 
iMiib  we  ^ted  it^  was  eonneated  witih'  the  Kentuck; 

wii.li  cijiiiiir  "Jo  ladmuff  t9:tea'i  -iji-iiiaf. 

■     '  vjdio  ill     UiiJ'"-'    <  '  (sdi  ao({ 
bfuoY/  hiinda  biiuov^  ao'n&d  in 
o(J  i>biow  8;)l/iii8     .iiiiiiocfij  ^awi;J"^iii5  wonji 


Jooqaoiq  fi  er  9*i9d.i  oieifw  woo  ihijjy  miL. 

rAnidi  o?  T-rfT  .A 
^dilio  noi^oxjiien  iJ-l  ^[nhi:^  uoir  ol 


,    ,,  ,  .  Hearing,  Friday,  Mabch  I5TH4 

"M^j:  Gfehl'Fofetf^i'  kf^parya  in  ffe^pb'ri'^^  'to^  tli^  limitation 
•of  the  stib-c6intnittee,  ^iven  at  Mr.  Sunderland's  requests 

'  Mr;  ISFegley  said  that;  iii  his  judgment,  he,  ^s  chairman 
~of  thb  Suh-commi^tee,  had  no  right  to'admfnister  oaths  to 
witnesses.  If  Gen.  F'oster  appeared  as  an  officer  of  the 
OoT^rnm'^ht;  to '  maike  fu*rth er '-  stateinents  iii '  regard  to  the 
report  of  the  cotnmissioners,  the  coih'tnittee  would  hear 
thfem  as  before,  in  the  nature  of  ^n  official  report,  and  with- 
out being  unddr-bath.^^'^'  ^^^'^  ^-^^^^^^  ''^  ^'''''^'  ''^^  ^^'^^'^^ 
■^- 'ilr.-Stitro  said,  if  General  Foster  wststb  l^e  exahliried  as  one 
^f  Ml^.  Sunderland's  witnesses,  he  should  insist  on  his  be- 
%8w6rn.'  ^='^^  ^"  -)^^-<^V^'^^  ''^  io.-l;  o/lt  .ifofi  ^ai//.J| 
^'^ '  Mr.  Sunderlab  d  replied;  that  he  was  willing  General  f'ofet^t 
Ihbnict  be  counted  ay  One  of  the  witnesses  he  was  entitled 
W  liriug,  and  that  it  was  immaterial  to  him  whether  his 
testittioiiy  was  utife  bath  briidt/'-^  •it^biv>-ui  ,iiv/v|^  uynnb 
' ■  'After  consultation,  the  sub^cohiAii^tee  aetermih^il^  to'  at- 
iow  General  Foster  to  make  any  explanatory  statement  he 
desirMv  iii  5i*egard  to  his  former  testiihi'oiiyj  oi*'iti  regidrd  to 
the  report  of  the  commission,  without  being  swOrri;'  Mr. 
Sutro  to  have  twice  the  length  of 'time  for  cr'oss-examina- 
tiony  ^ccnpM  by" 'Mi^.  Sunderland  in  his  direct-examina- 
tion.        -■'■■''^"  -■'■  ■■-•-:;■-;■-■•  ' '  '■''  "  ' ::     -^ 

G^aeraJ-[Fb»te»iWa|  then-eiamided  by  Mr.  Sunderland  as 
follows':  ^'i>^o<lo'iq  u\  Mmo  e&y'otiiiom1>^Ai<)0  Imu  fiuA 

Q.  You  have  spoken  in  your  report  bif  W  |p'rO]5ositiori  to 
<i6n^tructa  large  daiii  in  the  Oarsoh  tiV6r -^  ^t  or  near  the 
Frahklin  dam,  for  the  pilrpose  of  usitig  the  Whole  power 
t!>f  lhe^Gafson-i^\^fei';  at^  the  ttio\i*h  '6f  th^'tttnhdli;'  Ptea^6 
istalte  your  present'  c^tibTuyibti  ;•  'in '  irefe^eiice  {6  thkt' '  whole 
j^roject,  in  ybiar  own  words,  and  an  the  shortest  'mahnei' 
t)Ossiblk^^'-'^'^«'  'i^l  *^^'**  oiduo   itjS  jiiod**.  od  tluov/ ^i.'jiJ// 

Witness.  Do  you  mean  the  testimony  I  gave  beifer€f'tli& 
committee,  or  do  you  reftlr- to^he  prihfeiii'eporii  ? 
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Mr.  Sunderland.  I  refer  to  that  portion  of  the  commis- 
sioners' report  relating  to  the  dam;  and  also  to  that  por- 
tion of  your  testimony  relating  to  the  same  ? 

A.  I  have  looked  over  the  report  a  second  time,  and  find 
it  is  perfectly  correct;  but  at  the  same  time  one  or  two  ex- 
planations may  be  necessary.  In  the  course  of  my  ex^ 
amination  I  think  it  was  mentioned  that  the  available  fall 
consequent  uppn  this  dam,  which  would  be  155  feet — 
there  being  another  100  feet  fall  to  the  point  of  the  river 
opposite  the  tunnel — would  be  altogether  about  250  feet. 
The  only  view  in  which  such  a  statement  might  be  misun- 
derstood is^  that  which  supposes  the  dam,  or  the  reservoir 
above  the  dam,  to  be  filled  with  water,  and  that  the  water 
is  to  be  drawn  off  from  the  top  of  the  dam.  And  it  does 
not  take  into  consideration,  also,  the  fall  of  the  water  in 
flowing  from  the  dam  to  the  mouth  of  the  tunnel.  If, 
however,  in  the  dry  season,  from  evaporation  or  from 
filtration,  which  is  very  great,  and  into  which  subject  I 
have  looked  closely,  the  water  in  the  reservoir  should  b^ 
drawn  down,  in  order  to  make  it  available  as  a  reservoir, 
you  must  provide  for  taking  out  the  water  at  the  bottom 
of  the  dam,  instead  of  the  top,,  which  would  leave  100  feet 
fall  in  carrying  it  through  an  open  canal  to  a  point  opposite 
the  tunnel. 

Q.  From  what  point  to  what  point? 

A.  From  the  foot  of  the  dam,  near  the  Franklin  dam,  to 
the  point  on  the  hill  side  opposite  the  tunnel. 

Q.  Then,  what  would  be  the  fall  obtained  by  building 
the  dam  and  constructing  the  canal,  as  proposed  by  Gen- 
eral Day  in  his  report  ? 

A.  The  actual  available  fall,  if  l^he  water  is  carried  from 
the  foot  of  the  dam  to  the  mouth  of  the  tunnel,  or  near  the 
mouth  of  the  tunnel,  would  be  about  90  feet.  Now,  in  re- 
gard to  the  reservoir,  the  dam  proposed  would  make  the 
reservoir  cover  about  1,400  acres:  the  evaporation  from 
which  would  be  about  257  cubic  feet  per  second  ir^tbe 
summer.  ;  ,      ,,■(.■■'  '..;  :  ,    .   :  :-r'' 

Q.  What  would  the  filtration  be  ? 
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A.  I  mean  the  evaporation  and  filtration  together ;  the 
evaporation  alone  for  a  year  would  be  about  45  vertical 
inches  in  that  climate.  I  make  that  statement  as  the  result 
of  the  observations  and  reports  of  French  engineers,  Eng- 
lish engineers,  and  American  engineers,  which  I  have  con- 
sulted. 

Q,  How  will  that  compare  with  the  volume  of  water 
which  flowed  in  the  Carson  river  at  the.  time  you  were 
there?  -!   .,   : 

A.  I  judge  of  the  water  which  flowed  in  the  Carson  at 
the  time  I  was  there,  as  it  passed  through  Eock  Point  flume, 
at  an  area  of  about  25  square  feet;  which,  with  a  velocity 
of  4  miles  per  hour,  would  give  150  cubic  feet  per  second^ 
or  a  little  more  than  half  the  amount  of  evaporation  and 
filtration  in  this  reservoir. 

;Q.  The  evaporation  would  be  greatest  during  the  season 
when  the  water  is  the  lowest  ? 

A.  In  the  summer;  yes,  sir. 

Q.  Kow,  General,  state  how  much  less  power  would  be 
given,  according  to  this  plan  proposed  by  General  Day,  of 
building  one,  dam  with  a  flume  attached,  than  is  now  ob- 
tained in  the  Carson  river  by  a  succession  of  dams  and 
mills  ? 

A.  By  the  succession  of  dams  now  you  obtain  all  the 
water  that  flows  with,  I  think,  165  feet  fall. 
/ijQ,  In  addition  to  the  100  feet? 

A.  In  addition  to  the  100  feet.    ; 

Q.  After  having  examined  this  subject,  what,  is  your 
opinion  as  to  the  practicability  or  possibility  of  getting  suf- 
ficient water  at  the  mouth  of  the  tunnel  to  furnish  the  power 
necessary  to  reduce  the  ore  from  the  Comstock  lode,  to  sup- 
ply the  power  for  compressing  the  air,  and  for  the  raising 
machinery  that  will  be  required ?r,7 5- »iO'f  :  'll'^nif? 

A.  I  think  it  will  require  the  additional  aidythat  I  referred 
tQ  in  my  first  examination,  of  dams  up  near  the  source  of 
the  streams  that  feed  the  Carson,  to  provide  reservoirs 
liigber  upAcelseiithere  would  not  be  sufficient  water. 
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Q.  That  same  increase  of  power  during  the  dry  season 
ean'be  obtained  now  in  the  same  manner  ?  ;    ' 

A.  Yes,  sir.  'i^  ni  j^oimil 

Q.-  With 'the  advantage  of  160  feet  and  more  additi^nAl 
fall?'      .-■;  ?  ■■  '  ■'•-  : 

A.  Yes,  sir. 

Q.  Do  you  wish  to  adid  any  Other  explanation  to  that,  or 
does  that  explain  your  whole  view  of  the  matter? 

A.  I  do  not  know  of  anything  further  I  desire  to  add, 
unless  you  ask  me' direct  questions.  *•  ^;'  •  * 

Q.  I  understood  you  to  say  that  if  this  water  power  is  not 
siifficient  to  reduce  and  concentrate  all  the  ores  of  Corn- 
stock  at  the  mouth  <)f  Ijhe  tunnel,  then  the  tunnel  project 
would  be  a  failure?  '"     '■      -   ' 

A.  Then  the  project  would  not'b^- recommended  by  tho 
ebmmissiorir  No^^sif;  th'ey  would  consider  it  a  failure.   As 
tbey  stated  in  their  report,  they  considered  that  an  essential 
part  of  the  plan. 
^'  By  'Mr.  iN^MLETi  •     •  -  ^ '  ^ 

Q.  In  making  your  calculations  of  the  amount  of  water 
evaporated  from  tbe  surface  Of  the  proposed  reservoir,  you 
say  it  "would  be  greater  than,  by  the  use  of  the  small  dams 
now  in  existence  ?  '  •  -  -  -J  f 

Al  Yes,  sir. 

Q.  If  the  area  of  theseadditional  dams  or  series  of  daifis 
now  constructed  were  equal  to  that  of  a  larger  resSrvoir, 
would  the  evaporation  be  the'^anie?  t 

A,  Certainly*'  ''Mf>^'     'ji'   ^-' 

Q.;  Coneequ6ntly  you  would  have  to  take  into  account 
the  area  of  the  preseM  daiiis,  in  order  to  find  the  difference 
between  the  Evaporation  from  the  single  reservoir  and  that 
from  the  Series  bf  datiis  «owrconstrilct6d? 

A.  The  smaller  reservoirs  constructed  by  the  dams  now^ 
in  rfee  a*re  confibed'  to  the  channel  of  the  stream,  which  is 
■rery  deep  and  rtarrow.'-'^he  water  is  confined  within  the 
river  banks,  while  the  re&ervoir  contemplated  by  this  pro- 
posed dam  would  cover  a  large  area,  extending  o^&t  a  tract 
of  1,400  acres.    The  evaporation  would  be  much  greater 
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in  this  case.  In.  France  tUey,  fpund,  after  constructing  a 
new  canal,,  that  the  whple.bodjf  of  water  in  the  cana-l  would 
be  emptied  out  in  a  very  few  days.  After;,  a, year  Jiad 
elapsed,  they  found  the  whole  body  would  be  i  emptied  in 
considerably]  less  tinie;  ai)cl  fj-fter  12  years,  that,  it  wo^ld, 
be  emptied  in  a  few  months:  showing  the  great  aijaount  of 
filtration  that  was  taking  .place.  ,  The  chari^cter  of  .the 
ppeks  along.the  b^njkjs, of,  these  streams  is  favorable  to  fil- 
tration, and  the  soil  is  favorable -to  filtratiotp^;  so  that  I 
hardly  thin^c  it?,woAild  be  .possible  to  constract  so  large  a 
reservoir  without  finding  the  difficulti^Sj ,,fr,9^,  ^h|ration 
and  evaporation  insi^rn^our^tabl^j^ffiv  ^,.  ■r^^j,  y^^d  r^.,/^  tj 
By  Mr.  Sutro.  ^,„.^  ,,^  9>{fij'ioI>iiri  Jon  oh  I  .1 

Q.  What  is  the  depth  of  Jhat  gorge,  through  which  the 
Garson,  makes  its  way-f— what,  is  ^  the  angle  of  tl^e  walls  ? 

A.  It  is  different  at  different  cross-sections,  ,    ^VSThere  it 
flowS;  through-  the .  ;qE^yintaina„  ,^1^€^  r:^r#a  ,ar^  J^ry.  precip- 

,:  <  Q.  What  ,)s  the  angle,,  ^ (jour  jiidgii^en^  ?, , , .  ^^  .  j.^ 

A.  It  would  be  necessary  to  measure  it  to  answer  ypu^ 

question  accurately., f        .m, ,,,..:     .  ,<  ?;;        ., 

Q. :  Have  ygu  ever;  see^i;^  a  mountaii;  as ,  stqep  as  45  de- 

grees,?;,...f  -i^^  lo'.'l  061  'to  Ul'uhd  uih  M70fh;.'..'<f  tjIivu  '\n  ybod 

A.  |I  havers^een  plentyrof  mountains  as:steep.  as,  that.  -^ 

7  ,Q.,  Do  you,, think  tliere  are  many  mount^ips ajlpngjide  of 

the  Cairspi^  as,^^ep  as  45, degrees ?^.;^  O^i;  ^ttio^hm  d^^o , 

A.  You  know  there  are,  of  course.  ■/   .,.       a      : 

• .  Q.  Are  th^re  ,any  steeper  than,  .45  degrees  ?       ,    •  p 
;  j^Kf^ou.  knpw.  tlneo^^  ^^Cy  pfcpursq:  X^nsw^ryes., 
Q.  How  much  steeper  ? 
"*  A.  I  cannc^l}  ^9#pc^^  ypifp^^i^^stip^  wi,t]fxpu1j  ]^9\7iiig  ,t)ie 

m^asureraentt  ^.  ^j.  ,rf)hiw  lu  :to^;>  0<'8  -i  1\  ^  ■■?  •'^l;  *:     -iihhd 
) ,  Q.vHave  yoji  e^rer-jippl^fid  at|  MouiM;  Pavidson  ? 

..A*  .Ihp,v^..,._.-y-5..  .,:.:[  .,,!^    ,...,      .     .    .,,         .^  (_  ,. 
Q.  Do  you  not  think  Mount  Davi(^son.is,^8,§te9P  as  any^ 
of  the;  mountaiins  along  j^e  Carspf^  river  .?f,  ,,.{|  ^jf// 

A.  Ido  npt J$aoyv5.ttie,)G^;^eot^^o 
tion  as-th^t;  .,.,:.  ,,i  .,.,,  j,  ,.\,.,.  .^j^  ■v!.>r-;-,;>JT    Jo-;;  ii-.:.T;: 
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Q.  I  want  to  ascertain  the  angle  of  the  sides  of  the  gorge 
through  which  the  Carson  runs,  and  you  can  only  arrive 
at  it  by  comparison. 

A.  You  know  very  well  that  the  sides  of  Mount  David- 
son are  not  as  steep  as  some  of  the  mountains  bordering  on 
the  Carson. 

Q.  How  much  steeper  are  they? 

A.  I  do  not  know  how  to  answer  your  question.  In  some 
places  the  sides  are  vertical. 

Q.  For  how  long  a  distance  are  they  vertical? 

A.  I  cannot  answer.  ;» 

Q.  Are  they  for  as  much  as  100  feet? 

A.  I  do  not  undertake  to  say. 

Q.  Are  they  ^s'much  as  200*feet ? 

A.  I  cannot  answer  such  a  question ;  it  is  very  easy  to 
have  a  survey  made. 

Q.  InTow,  Greneral,  I  want  to  ask  you  whether — with  moun- 
tains rising  out  of  the  river  on  each  side,  if  you  should  dam 
the  river — would  the  greatest  body  of  water  be  at  the  top 
or  bottom? 

A.  That  is  a  very  indefinite  question. 

Q.  Suppose  the  dam  to  be  200  feet  high,  would  the  larger 
body  of  water  be  above  the  height  of  150  feet  or  below? 

A.  Your  question  is  bo  vague,  I  cannot  understand  it 

Q.  I  mean,  which  is  the  larger  area,  taking  the  narrow 
gorge  and  going  150  feet  in  height,  and  then  taking  the 
axea  50  feet  above  ? 

A.  That  is  a  mathematical  question,  for  which  yon  must 
give  me  some  of  the  dimensions  to  enable  me  to  work  it 
out. 

Q.  Say  the  river  at  the  bottom  is  80  feet  in  width,  at  a 
height  of  250  feet  it  is  800  feet  in  width,  at  a  height  of  300 
feet  it  is  1,500  feet  in  width  I  want  to  know  whether  or  not 
there  is  any  more  water  from  the  line  of  250  feet  up  than 
there  is  below  that  line? 

A.  With  the  dimensions  you  have  given,  the  area  below 
the  800  feet  line  is  about  107,500  feet ;  the  area  above  is 
57,500  feet.     Therefore  the  area  above  is  smaller,  and  the 
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body  of  Water  would  be  greater,  because  tbe  cross-sections, 
multiplied  by  the  length,  would  give  you  the  solidity ;  the 
area  below  would  be  nearly  twice  the  area  above. 

Q.  Is  there  any  difficulty  in  making  a  dam  300  feet  high, 
and  in  making  the  outlet  50  feet  below  the  top? 
'^^A,  I  think  there  would  be  very  great  difficulty  in  mak- 
ing that  dam  300  feet  high. 

Q.  Will  you  explain  the  difficulty? 

A.  The  difficulty  is  in  the  pressure  of  the  body  of  water, 
the  character  of  the  material,  and  the  height. 

Q.  Do  you  mean  to  say,  as  an  engineer  that  you  cannot 
construct  a  dam  300  feet  high  in  a  rocky  gorge  so  narrow 
as  the  one  in  question  ? 

A.  I  did  not  say  I  could  not  construct  such  a  dam ;  I 
said  there  would  be  great  difficulty  in  doing  it.  I  answer 
your  question,  that  it  is  not  impossible,  but  it  would  be  very 
difficult.  -  -   -^  '''-^■'- 

Q.  Do  you  say  that  it  wottid'nbt'be  practicable  to  blast 
out  rocks  from  the  sides  of  the  mountain,  and  let  them 
down  into  the  gorge,  so  as  to  make  a  dam  of  sufficient 
strength? 

A.  It  would,  of  course,  be  possible  to  make  a  dam  of 
sufficient  strength. 

Q.  The  diffisrence  in  the  construction  of  such  a  dam  and 
a  smaller  one  is  simply  a  question  of  additional  cost,  is  it 
not?  ^ 

A.  It  is  a  question  of  cost  and  of  time. 

Q.  Do  you  see  any  difficulty  in  blasting  down  material 
sufficient  to  fill  up  that  river  200  or  800  feet  in  length  ? 

A.  You  would  have  to  fill  it  up  a  greater  distance  than 
200  or  300  feet,  if  yau  propose  to  make  the  dam  300  feet 
high.  ".v^n.! 

Q.  Say  500  feet,  then ;  would  that,  in  your  judgment,  be 
a  proper  thickness  at  the  bottom  ?  I  should  like  to  ob- 
tain your  opinion  on  that  subject,  for  we  will  make  that 
dam  some  day.  /j^^uoii,  orai.; 

;;,^,Aj  The  width  should  bb  515  feet 
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Q.  iN'ow,  General,  let  ine  ask  you  wliether  you  see  m^ 
difficulty  iv).  making  a  gate,^0  feet  below  tbe(  top  of  the 
dam,  so  as  to  allow  the  water  to  escape  at  that  point  ?    ; 

A.  .Theire;i^j4if%ulj[^>jpf  (AQUvsq;  it.?f.og^^  he  pmctiqable 
and  possible, I,. I  ,.|j  .,..,fr^f(  !.yvr  ')r:  ■•  i^i;o  ''}[\\v(vrArAiim  Ui'.r; 

Q,  I,t- wpT;i,ld  he  a  simple  operatioUj  in  fact?  iCi-itl  .♦, 

A.  No,  not  a  simple  operation,  but  perfectly  practicable; 

Q.  Supposing  that  to  be  done,  would  that  make  255  feet 
fall  atthp  mo.uth  of  the  tunnjCl,  the  out  let  being  made  50 
feet  below  the  top,  iOf, the  fd^pi?  ;fi!i-)  oiLt 

.A.,  No.  .     ,j,",..  .  ,.  ',■  ,(T.O 

Jj^  Hpw  much  less  ."vyill  be  secured  ■?  i 

A.  You  will  get  a  fall  of  48  feet  at  the?  mouth  of  the  tua- 
nel.  ..^:,       ^  ,,.,  -.,!   ;,i!        •  •■■•■'   ■    ■   '  •■    <   .  ' 

Q.  How  dp  you  figure  that  p]ut-— will  you  explain  it  ? — sup- 
posing ;  the  dam  to,  be  ^00 ,  feet  high,"  which  I  intended  to 
give  as  the  height,  instead  of  300  feet?  T : ; 

A.  You  can  suppose  anything,  but  I  would  not  <lke Ho 
base  a  calculation  upon  so  wild  a  supposition  as  that. : 

Q.  Do  you  consider  it  wild  to  make  a  dam  200  feet  high  ? 

A.  I  do  not  believe  it  would  be  possible  to  construct  a 
dam  ,200  feet  highj  wjhkh  would- standi  aind  hold  the  water 
in  that  gorge.  It  would  be,  of  course,  practicable  to  build 
the  d^m,  but  I  do,  not  believe  it  would  bo  possible  to  hold 
the  w^jje.r  w'lt^  ^  isurx  ,o^;^bov&  X50  .fei^t  high. 

Q.  What  would  prevent  you  from  retaining  the  water; 
supposing  the  dam  to  be  If ned  with  planks? 

A..;  The,  wa4:^er  would  go  through  the -banks  like  a  sieve, 
you  WQV^ld  have  to  line;t}ie;hanksi  almost v  the  entire  length 
of  the  i^eservpirr     ..:.,    ,  ,  .:    ■;  ,;;;  ,;  i    ■,-^:\  i'i     n  r 

Q..  Po  yoi;  ^iOft know  that. theTeis.arSor*t of  alkal^^ 
there,  which  forms  a  lining  which  is  impervious  to  water? 
^  A.  No ;  I  know  that  rock  is'  full  of  seams,  atid  that  you 
could  :not  prfCvent  the  water  from  filtering  through  with  a 
dam  of  ith^i  height  J^oup'ropo^©.' :  In^tfe'e'  Ii(!mi3villfe  and 
Portland  canal,  with  the  same  general  character  of  ro6ksj 
the  water  not  only  filtei^s 'through' thieroek^,  bill;  burst' out 
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miter  aills^  widi  ahead  of  only  nine  foet;  and  you  proposed 
ahead  of  200  feet.     » 

Q.  You  have  just  said  that  it  is  practicable  to  construct 
a;  daiaa  200  feet  high  of  sufficient  strength;  the  question, 
then,  is  pn e  of  leakage  ?  , |  . .   , 

A.  Yes,  it  is  one  of  leakage.  \, .  ,  j^.  j^^ 

Q.  Could  not  the  dam  be  lined  with  two  or  three  thick- 
nesses of  planks,  so  as  to  make  it  perfectly  water-tight? 

A.  Yes,  you  can  make  a  dam  water-tight ;  but  I  do  npt 
intend  to  say  that  you  can  make  a  junction  between  the 
4^)11  and  the  rocks  water-tight.  I  do  not  believe  you  will 
,^11^1  ijb' pogsifbleito  make  the  junction  wat:er-tight  with  a  dapa 
200  feet  high,  as  you  propose.  •  ;  ,t^  ^-j.  ■ 

Q.  Suppose  you  puddle  it  with  clay  at  the  junction,  and 
plank  the  sides? 

A.  That  would  not  make  any  difference;  you  cannot 
puddle  with  clay  down  into  the  rock,  and  it  would  still 
leave  tlie  junction  with  the  rock  not  water-tight;  and  I  do 
-uot  s^e  how  it  could  be  made  W:ater- tight. 

Q.  That  is  contrary  to  my  experience.  I  have  seen  them 
built  as  tight  as  a  tub  ? 

A.  I  have  seen,  within  a  few  months,  the  miter  sills .qf  a 
ship  cai^al  forced  out  with  ahead  of  9  feet  of  water. 

Q.  I^ow,  to  return  to  my  question :  suppose  the  dam  to 
be  200  feet  high,  could  you  make  the  pji^tlet  50  feet  below 
the  top — can  that  be  done?,  (n-xfj  rnoTt  vjj\ 

A.  I  do  not  like  to  answer  mf  such  questions,  I  con- 
sider the  ^vippositio  a  altogether  too  wild,  and  I  do  not  care 
to  make  figures  upon  it. :  When  you  will  give  me  a  basis 
that  is  practicable,  I  am  ready  to  make  figures  upon  it. 

Q.  What  is  wild  in  my  supposition? 

A.  The  height.  ::; 

i ;  .Q.  You  do  not  mean  to  say  that  ;yx:^n, jcould  not  build  a 
^dam  200  feet  high?  ;    .        i ,.,     -  .     ; 

A.  I  (J.O  not:  'Bch^an ; to  say  that  yojU  eannot  pile  rock  200 
feet  high.  I  do  say  it  would  be  very  difficult,  if  not  impossi- 
■ble,  to  mak0  such  a  dam  th^^t  would  hold  we^tej"^ 

Q.  .Ot)ul<i  you  s?.y  that,.  .yrheA  thedam  /ia  jtejibejcQa- 
31 
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structed  in  a  rocky  gorge,  with  the  sides  at  an  angle  of  45 
degrees  ? 

A.  Yes. 

Q.  ITow,  then^  suppose  the  dam  to  be  200  feet  high,  and 
the  outlet  50  feet  below  the  top,  how  much  fall  could  you 
get  at  the  tunnel? 

A.  About  100  feet  to  the  mouth  of  the  tunnel. 

Q.  Would  not  the  fall  be  200  feet  at  the  mouth  of  the 
flume? 

A,  It  would  make  about  190  feet  fall  to  the  river. 

Q.  How  do  you  make  that  out;  is  there  not  from  the 
mouth  of  the  tunnel  to  the  river  154  feet,  and  100  feet 
above,  making  254  feet  in  all? 

A.  If  you  draw  the  water  off  at  that  height,  and  let  it 
run  at  that  declivity,  you  would  get  about  240  feet  fall ;  but 
you  do  not  suppose  you  could  keep  the  reservoir  full  at 
that  height. 

Q.  I  will  come  to  that  in  a  moment.  How  much  fall  is 
necessary  in  5  miles  to  carry  the  water  from  the  dam  to  the 
mouth  of  the  tunnel  ?  . 

A.  About  twelve  inches  to  the  mile. 

Q.  Is  that  necessary? 

A.  I  do  not  say  it  is  absolutely  necessary;  it  is  a  proper 
allowance. 

Q.  Have  you  ever  seen  flumes  absolutely  level,  and  the 
water  still  running  from  them  ? 

A.  Water  will  seek  its  level  of  course. 

Q.  At  what  rate  would  water  flow  in  a  flume  10  feet 
deep,  if  carried  at  a  perfect  level? 

A.  It  would  not  flow  at  all. 

Q.  I  mean,  of  course,  with  an.  outlet  at  the  end  of  the 
flume  ? 

A.  With  one  end  full  at  the  dam,  and  the  other  end  open 
ten  feet  deep,  the  water  would  flow,  of  course.  The  rate 
of  flow  would' depend  altogether  upon  the  head  of  the 
Teservoir.  ' 

Q.  Say  it  has  no  head  at  all^  but  is  kept  full  at  one  end 
at  the  dam  and  is  10  feet  deep  arid  50. feet  in.  width  ?   . 
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A.  The  formulas  will  give  you  the  velocity  with  which 
it  will  flow  out.  I  think  it  would  he  about  18  feet  a  second 
in  the  middle  of  a  section  10  feet  square  in  the  dam. 

Q.  How  much  would  that  be  an  hour  ? 

A.  About  12  miles  an  hour. 

Q.  That  is  a  pretty  rapid  flow,  is  it  not? 

A.  That  depends  upon  what  you  consider  rapid;  some 
people  would  consider  it  very  slow. 

Q.  Then,  with  the  flume  at  a  perfect  level,  you  would 
get  264  feet  fall? 

A.  InTo;  my  calculation  was  240  feet. 

Q.  You  understand  that  I  am  now  speaking  of  having 
the  flume  perfectly  level  ? 

A.  I  do  not  undertake  to  say  with  this  level  flume  the 
water  delivered  would  fl:ow  at  that  velocity.  You  could 
not  deliver  a  full  flume  of  water  without  a  head  of  at  least 
6  feet.  Without  that  of  course  the  flume  would  not  be 
full. 

Q.  Do  you  mean  that  it  would  not  carry  the  water  through 
at  all? 

A.  It  would  carry  it  through,  but  not  at  this  velocity. 

Q.  Then  at  what  velocity  ? 

A.  I  am  not  prepared  to  state  that;  I  have  not  a  formula 
here  to  calculate  the  friction. 

Q.  Kow,  your  difficulty  is  about  evaporation.  How  much 
do  you  say  it  would  amount  to  ? 

A.  In  England  the  averse  of  this  year's  rain  fall  is 
33  Y^/^  inches;  evaporation,  36  jYo  inches. 

Q.  I  am  not  now  speaking  of  England,  but  of  Nevada? 

A.  I  am  giving  you  the  basis  of  my  calculations.  Dur- 
ing the  winter  months  the  rain  fall  was  14  y'^^^  inches;  the 
evaporation,  12^^jj^jj  inches;  in  the  summer  the  rain  fall  was 
19yVo"  inches,  and  evaporation  36/^'^  inches.  To  sum  up 
these  obseryations  in  England :  in  localities  similar  to  those 
of  the  Carson,  lN"evada— that  is,  in  dry  localities — the  evap- 
oration during  the  year  was  44  jYo  inches.  At  Deep  creek, 
in  the  Alleghany  Mountains,  at  the  summit  of  the  Chesa- 
peake and  Ohio  canal,  the  evaporation  for  104  days  was 
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14  ^*q\  inclies.  At  Salem,  Massachusetts,  the  evaporation  for 
the  year  was  56  inches.  I  think  it  would  be  safe  to  say- 
that  the  evaporation  in  E'evada  would  be  at  least  equal  to 
that  of  Deep  creek,  which  was  44  jY^  inches. 

Q.  Suppose  the  evaporation  to  be  44  ,^0  inches,  and  sup- 
pose we  have  a  dam  200  feet  high,  how  much  would  that 
leave  us  at  the  end  of  the  season  ? 

A.  That  would  depend  of  course  upon  how  much  water 
you  would  draw  off. 

Q.  Suppose  there  should  be  no  water  drawn  off,  but  it 
should  remain  a  lake  200  feet  deep,  and  the  evaporation 
ishould  be  44  inches,  how  deep  would  it  leave  that  lake? 

A.  Just  44  inches  less.  I  suppose  a  little  over  196  feet 
altogether;  that  is,  supposing  there  was  no  filtration  or 
leakage. 

Q.  You  say  that  is  a  fair  statement  of  the  evaporation  ? 

A.  Yes.  I  can  give  you  the  French  reports,  too,  if  you 
want  them,  which  give  a  little  more. 

Q.  We  admit  that  there  will  be  that  much  evapot-ation. 
]^ow,  I  want  to  ask  you  whether  you  know  anything  about 
the  rain  fall  during  the  winter  or  rainy  season? 

A.  Yes.  I  know  from  the  report  of  General  Day  which 
is  here. 

Q.  JS'ow,  suppose  there  were  dams  made  up  in  the  moun- 
ftains,  would  not  the  evaporation  be  a  great  deal  more  at  a 
higher  elevation? 

'  A.  Evaporation  depends  more  upon  temperature  than 
altitude. 

Q.  Does  it  not  depend  upon  elevation  to  a  very  large 
extent? 

A.  E'o ;  the  evaporation  is  greater  at  the  sea  shore  than 
in  the  mountains.  It  is  greater,  for  instance,  at  Salem 
than  at  Deep  creek,  in  the  Alleghany  mountains. 

Q.  Do  you  know  anything  about  the  temperature  of  the 
Sierra  Nevada  mountains  in  the  summer  time?  '" 

A.  I  do  not  know  that  I  do. 

Q.  Do  you  not  know  that  in  the  gorges,  where  these 
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dams  would,  be  constructed,  the  heat  is  greater  than  it  is 
on  the  plains  ? 

A.  I  suppose  you  ought  to  know  that. 

Q.  Did  T  understand  you  to  say  that  evaporation  is  more 
rapid  in  higher  altitudes  than  in  lower? 

A.  1^0 ;  what  you  are  thinking  of,  I  presume,  is  the 
point  at  which  water  will  boil,  which  is  at  a  much  less  de- 
gree of  temperature  in  the  mountains.  Evaporation  de- 
pends uj)on  pressure  to  some  extent,  but  upon  temperature 
more  than  anything  else.  ; .   ,^.r 

Q.  Yon  stated  that  you,  ob^tain  the  same  fall  by  the 
smaller  dams  which  they  have..f)ow«  ,  ITow,  if  ;you^dp  not 
get  the  full  amount  of  fall,  do  you  not  make  it  up  in  the 
quantity  of  water  ? 

A.  In  case  the  large  dam  is  built,  as  the  reservoir  is 
drawn  off,  yo\x  must  take  the  water  from  tl\e  botftoi;ti  of  the 
dam,  and  you  lose  all  the  fall  above. 

Q.  Can  you  economize  all  this  water  unless  you  make 
dams  somewhere  ? 

A.  I  presume  it  will  be  necessary  to  economize  the 
water  by  constructing  dams  somewhere;  but  the  better 
way  would  be,  as  I  said  in  my  first  examiji^^iop;^  tp  make 
them  up  in  the  ravines,  beyond  the  dams  already  in  exist- 
ence. You  will  then  save  all  the  water  power,  and  save 
also  the  water,  by  constructing  the  reservoir  back  in  the 
mountains. 

Q.  I  want  to  ask  you  one  more  qviestion,  now,  in  regard 
to  this  matter  of  infiltration,  which  you  have  laid  great 
stress  upon :  whether  you  have  never  seen  along  those 
plains  pools  of  water  formed  b}'  the  winter  rains  which 
have  remained  all  summer,  the  bottom  being  water-tight? 
A.  My  observation  of  the  soil  of  that  country  is,  that  it 
sucks  up  water  with  the  greatest  avidity.  You  know  that 
the  sink  of  the  Carson  is  not  very  far  from  this  point, 
(proposed  location  of  dam,)  where  the  whole  river  disap- 
pears, and  that  the  Humboldt  disappears  in  the  same  way. 
I  observed  that  it  was  a  thirsty  soil,  and  that  it  drinks  up 
water  with  the  greatest  avidity. 
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Q.  Do  you  mean  to  say  that  the  sink  of  the  Carson,  the 
sink  of  the  Humboldt,  and  the  sink  of  the  Truckee,  are  to 
be  accounted  for  by  the  doctrine  of  infiltration  ? 

A.  I  have  not  made  a  statement  of  that  kind.  I  said 
that  the  sink  of  the  Humboldt  and  the  sink  of  the  Carson 
in  that  vicinity  showed  that  to  be  a  thirsty  soil. 

Q.  Dou  say  that  these  rivers  sank  by  filtering  into  the 
earth? 

A.  They  filter  into  the  earth  or  evaporate  into  the  air. 

By  Mr.  Sunderland  : 

Q.  If  the  water  is  taken  from  the  top,  or  near  the  top  of 
the  dam,  is  there  any  advantage  in  the  dam  as  a  reservo^? 

A.  'No,  none  whatever. 

Q.  If  the  water  should  be  taken  out  near  the  top  of  the 
d^m,  would  not  the  evaporation  and  percolation  be  so  great, 
that  with  the  flow  of  the  Carson  river  in  the  dry  season 
there  would  be  no  water  for  use  at  all  ? 

A.  The  evaporation  and  filtration  in  a  reservoir  of  that 
size  would  be  nearly  twice  the  whole  body  of  water  which 
flows  in  the  Carson  in  the  dry  season,  according  to  the  ob- 
servations which  I  have  given  you,  and  which,  I  think, 
establish  the  fact. 


Hearing  Monday,  March  18th. 

I.  L.  Requa  called  and  examined. 

By  Mr.  Sunderland: 

Q.  How  long  have  you  been  upon  the  coast  of  Califor- 
nia ? 

A.  About  22  years  upon  the  coast. 

Q.  How  long  have  you  been  engaged  in  mining? 

A.  About  17  years  in  raining  and  milling. 

Q.  ,Wliat  portion  of  that  time  have  you  been  engaged  in 
milling  actually? 

A.  Abo-ut  six  years. 

Q.  How  long  have  you  been  upon  the  Comstock  ? 

A.  Eleven  years  next  June. 

Q.  What  has  been  your  business  since  you  have  been 
upon  the  Comstock,? 

A.  Mining  and  milling. 

Q.  In  what  capacity  ? 

A.  In  mining  and  milling— in  running  a  mill.  I  have 
always  owned  an  interest  in  it-^running  it  for  myself  and 
parties  owning  it  with  me. 

Q.  Then  you  superintended  it? 

A.  Yes,  sir. 

Q.  Whea  not  engaged  in  milling,  what  were  you  en- 
gaged in  ?        ,;  ,  '/ '' 

A.  Mining  and  superintending. 

Q.  Are  you  acquainted  with  the  mills  on  Carson  river? 

A.  I  am,  sir. 

Q.  I  will  get  you  to  give  .the  names  of  those  mills,  to- 
gether with  4:h€!ir  capacity — the  capacity  of  each,  and  their 
value?  ,^ 

A,  I  will  sfart  first  with  the^exican,  150  tons  capacity, 
value  $260,000;  the  Morgan,  100  tons  capacity,  value 
$150,000;  Prunswick,  200  tons,  value  $300,000;  the  Mer- 
rimack, 45  tons,  value  $100,000 ;  the  Vivian,  35  tons,  value 
$75,p60.j^  ^lie^;Santiago,    70  tons,  $140,000;  Euveka,  just 
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completed,  200  tons,  cost  $350,000;  Franklin,  30  tons, 
$75,000;  Woodworth,  80  tons,  $150,000;  Birdsall,  120  tons, 
valued  at  $240,000;  R'ock  Point,  80  tons,  value  $100,000: 
making  a  total  of  1,110  tons  pe,r  d^y,  and  a  total  valuation 
of  $1,980,000.  '  ..'ix.^>  i)   . 

,^J3y  the  Chairman: 

Q.  May  I  ask  what  the  vahiation  is  taken  from  ? 

A.  It  is  taken  from  the  owners  of  the  mills,  the  prices 
paid  for  them,  and, the  amount  pf  their  cost — the  value  set 
upon  them  by  the  men  who  own  them. 
.OpjrMr.  Sunderland: 

Q.  I  will  get  you  to  state  now  whether  these  mills  oc- 
cupy all,  or,  if  not  all,  what  proportion  of  the  available 
mill-sites  and  power  upon  that  river? 

A.  I  think  nearly  all.  I  believe  they  calculate  that 
there  are  about  two  sites  more  that  could  be  made  availa- 
ble! 

Q.  Do  you  remember  the  fall  in  each  or  either  of  those 
mill-sites  not  now  occupied? 

A.  I  think  they  estimate  one  at  about  20  feet,  which 
could  be  increasea  some;  th6  other  about  fifteen. 

Q.  How  does  the  capacity  of  the  mills  upon  the  Carson 
river  compare,  in  its  re^uctiod  of  ore,  with  the  Com- 
stock?  •:t>un..ol„: 

A.  The  mills  on  the  Carson  river  will  work  all  the  ore 
that tli^'  Comstocfe  is  proctucing  to-day  within  300  tons. 

Q.  Compared  with  the  value  or  cost  of  the  mills,  what 
would  be  the  expense  of  rem  dying,  the  mills  froih  their 
present  tocation  to  a  point  on  the  Carson  river  opposite 
the  mouth  of  the  Sutro  tunnel? 

A.  (Let  ine  see  ijf  If  understand  yoii  correctly.  Your 
question  is,  what  will  be  the  expense  of  removing  the  mills. 

Q.  Taking  into  consideration  the  damage  and  injury 
done  to  any  or  every  part  of  the  mill  in  tearing  it  down 
and  rernoving  it.  '   "''^''^ 

A.  I  might  almost  as  well  build  them  up  anew.  As  a 
rule,  they  are  so  built.  Old  quartz  mills  are  not  valued 
very  higiily,  except  for  the  old  iron  contained  in  them; 
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tliat  is^i  as  far  as  rdmoviiig  them  and  putting  them  up  anew; 
The  riilo  is  to  use  new  material.  Those  who  do  not  do  so, 
generally  regret  it. 

inQ.:  How  many  mills .^have  you  known  to  be  removed 
from  one  point  to  another  in  that  district? 

A.  Well,  I  do  not  recollect  now  of  any  that  were  re- 
m"bved  frOm  one  point  to  another  in  that  district.  I  know 
of  one  or  two  that  were  taken  down  and  refitted  and  taken 
to  White  Pine.  I  have  no  recollection  of  any,  at  present, 
foxing  removed  in  that  district.  General  Williams  moved 
one  from  American  Flat  down  to  Spring  Valley,  I  believe, 
liheard  the  General  myself  say  that  it  cost  more  than  it 
would  to  build  a  new  mill,  and  he  has  no  mill  now. 

Q.  Accovcling  to  the  survey  and  report  of  General  Day, 
what  would  be  the  fall  from  the  proposed  dam  of  the  Car- 
sOiQ.  river^  at  or  near  the  Franklin  dam,  to  a  point  opposite 
the  Sutro  tunnel,  if  the  dam  is  used  for  a  reservoir?  - 

A.  General  Day  gives  that  here  in  his  report,  jffe  says 
the  point  selected  is  the  Franklin  dam. 

Q.  The  fall  of  the  river  from  this  point  to  the  point  op- 
posite the  Sutro  tunnel  is  100  feet? 
*  A.  I  never  surveyed  it. 

Q.  How  high  is  the  bank  there  ? 
ui  Witness.  The  bank  where  ?  , .  .o 

.-'•Mr.  Sunderland.    At  a  point  opposite  the  SuIrO  tUlfiLiieL 

A.  My  recollection  is  the  banks  are  not  high'.      ip^'Usoh 

Q.  Ten  feet  ?'iovxi^H.,  ;:yjai  --   %        '.f  -J  ' 

A.  Might  be  15  or  20.  It  runsdfi^i'^ery'flaU'  ■  •!' iievei? 
measured  them.  :  ^^'^'^^^^^  v/ni!  um' 

Q.  Then,  what  would  the  whole  be,  supposing  it  is  10  or 
15  feet? 

A.  General  Day  says  here  that  the  fall  of  the  river  is 
100  feet.    I  think  that  alnswers  the  question. 

Q.  The  height  of  the  bank  then  would  be  deducted  from 
th^  100  feet,  would  it  not? 

.;&  That  I  could  riot  say^:  I  did  not  make  the  su^vey-^'l- 
should  infer  it  would — the  river  bauk  or  river  bed,  which- 
ever he  measured.     If  you  measure  the  bed,  you  get  a  fall 
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of  100;  if  jou  measure  at  the  surface,  1  presume  his  cal- 
culation was  the  same.  I  do  not  think  there  is  very  much 
difference. 

Q.  What  would  be  the  proportion  of  power  at  a  point 
opposite  the  tunnel,  where  thia  water  could  be  taken  from 
the  reservoir,  as  proposed,  to  the  power  now  utilized  in  the 
Carson  river  ? 

A.  There  would  be  55  feet  less  than  the  present  fall,  ac-* 
cording  to  General  Day.     I  think  that  is  it. 

Q.  How  much  of  a  fall  is  there  below  Rock  Point  to  the 
point  below  the  fall  ? 

A.  That  I  could  not  say.  There  is  155  feet  to  the  Frank- 
lin dam,  and  100  feet  from  there  down. 

Q.  That  is  255  feet? 

A.  Yes,  sir. 

Witness.  Do  you  include  the  Rock  Point  mill  in  that 
question?  ■- 

Counsel.  That  is  the  one  I  am  talking  about  now — 
about  the  mills  on  the  Carson  river,  as  they  exist  at  presenti 

Witness,  (resuming.)  One  hundred  and  fifty-five  feet 
from  the  Mexican  dam  to  the  Franklin  dam  and  fall  of  tho 
river.  From  the  Franklin  dam  to  a  point  opposite  the 
tunnel  is  100  feet.  -i  u^^lii  v/v^Jl   .>  • 

/  Q.  Below  the  Rock  Point  mill,  is  thei^e  arty  stich  fall'  in 
the  river  as  could  be  utilized  for  power?  Is  there  suffi. 
cient  fall  to  run  any  mill  of  any  description  ? 

A.  Well,  tfeere  might  be  a  possibility  of  getting  in  one 
mill  with  a  very  small  fall. 

Q.  About  how  much  ? 

A.  That  is  an  opinion  that  is  called  for,  because  I  never 
surveyed  that.     I  had  no  figures  for  it.  "  i 

Q.  Does  the  current  flow  rapidly  below  where  the  race 
comes  into  the  river  from  Rock  Point  mill? 
,  A.  1^0,  sir;  goes  very  sluggishly. 

Q.  ISFow,  you  have  given  the  present  capacity  of  the 
mills  on  the  Carson  river  at  about  1,100  tons  per  day. 
Taking  this  present  fall  utilized — the  power  utilized  upon 
the  river  now — and  comparing  it  with  the  90  feet,  or  what*^ 
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ever  the  fall  is  of  the  Franklin  dam,  down  to  a  point  op- 
posite the  tunnel,  how  will  the  power  at  the  mouth  of  the 
tunnel  compare  with  the  present  power  as  utilized  on  the 
Carson  river? 

A.  Be  about  one-third  less. 

Q.  Do  you  know  anything  about  the  quantity  of  water 
required  for  concentrating? 

A.  ^o,  only  what  I  have  seen  operated  there  in  Vir- 
ginia City. 

Q.  What  kind  of  concentration  do  you  refer  to? 

Mr.  Sunderland.  That  is  a  little  more  than  I  can  tell 
you,  because  I  am  not  sufficiently  acquainted  with  the  ma- 
chinery for  concentration. 

Q.  What  kind  of  concentration  have  you  seen  used 
there? 

A.  There  was  an  effort  made  there  at  one  time  by  Mr. 
Uzney  to  concentrate  the  ore  in  a  coarser  state,  not  in 
pulp — broken  up  in  small  pieces  from  the  size  of  a  pea  to  a 
walnut.  That  was  a  failure, because  there  was  not  water 
enough  in  the  whole  of  that  section  of  country  to  concen- 
trate ten  tons  a  day  with.  Aside  from  that,  the  concentra- 
tion was  a  failure,  because  it  did  not  work  as  he  antici- 
pated. 

Q.  Do  you  know  what  he  called  that — ^the  machinery  he 
used? 

A.  'No,  sir;  I  talked  with  him  about  it,  and  he  said  it 
was  still  used  in  Germany. 

Q.  Deducting  any  quantity  of  water  that  might  be  nec- 
essary for  concentrating  and  compressing  air  at  the  mouth 
of  the  tunnel  in  the  Gomstock,  what  amount  of  power 
would  be  left  for  milling  at  the  point  opposite  the  mouth 
of  the  tunnel  ? 

A.  That  would  all  depend  upon  the  amount  of  air  that 
you  compressed.  You  could  not  arrive  at  that  at  all  with- 
out definitely  stating  the  amount  of  air  that  would  be  nec- 
essary. Vbtr^OTh'iL.  td 

Q.  Well,  it  would  require  power  to  compress  air,  and 
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also  to  concentrate,  over  and  above  the  water  used  for  the 
reduction  of  the  ore  to  a  pulp,  would  it  not? 

A.  I  suppose  so. 

Q.  Then,  I  will  get  you  to  state  whether  or  not  there 
would  be  power,  taking  the  water  as  proposed  in  this  res- 
ervoir, and  taking  it  to  a  point  opposite  the  tunnel,  to 
reduce  the  ore  of  the  Comstock,  if  the  mines  would  yield 
as  they  do  now. 

A.  Ko,  sir;  there  would  not. 

Q.  Do  you  know  anything  about  the  cost  of  milling  upon 
the  Carson  river  at  present,  and  after  the  ore  is  delivered 
at  the  mill? 

A.  They  claim  to  do  it  there  for  $4  50  per  ton. 
;  Q.  You  are  a  mill  man;  you  have  been  engaged  in  that 
business  how  long? 

A.  Some  six  years  ? 

Q.  I  will  get  you  to  state  whether  that  is  an  unreason- 
able estimate  upon  the  cost  of  milling? 

A.  ISTot  in  the  manner  they  are  milling — I  should  say 
not.     I  should  think  that  is  a  very  fair  estimate. 

Q.  What  prices  were  paid  for  milling  ore  when  you  first 
went  upon  the  Gomstock  ? 

A.  I  milled  ore  that  I  got  $25  per  ton  for  milling. 

Q.  What  are  the  prices  now  paid  ? 

A.  Twelve  dollars  is  the  highest. 

Q.  What  19  the  lowest  ? 

A.  They  mill  it  as  low  down  as  $8. 

Q.  Does  the  difference  depend  upon  the  quality  of  the 
ore  ? 

.  A,  Well,  nothing  material  in  quality.  If  it  was  very  rich, 
they  could  not  mill  so  much  of  it.  It  would  be  worth  a 
little  more  money  to  mill  it — the  class  of  ore  they  are  mill- 
ing there  now.     The  best  of  them  are  milling  at  $12. 

Q.  If  this  dam,  as  proposed,  should  be  erected  155  feet, 
what  milling  property  or  mill  property  on  the  river  would 
be  destroyed? 

A.  It  would  destroy • 


Q.  State  whether  it  would  not  destroy  all  of  it,  as  a  mat- 
ter of  fact? 

A.  As  a  matter  of  fact,  if  the  dam  were  erected,  it  would 
destroy  the  whole  of  it. 

Q.  What  injury  would  the  erection  of  that  dam  be  to  the 
railroad? 

Witness.  Do^  you  mean  if  the  ores  were  taken  oat  of  the 
mouth  of  the  tunnel? 

Q.  I  first  want  to  ask  you  if  it  would  not  overflow  a 
number  of  millfe  on  the  'railroad  ? 

A.  Yes,  sir;  it  would. 

Q.  Would  it  be  possible  to  raise  that  road  so  as  to  take 
it  above  the  overflow,  <Jonsidering  the  steepness  of  the  hills 
there,  and  would  it  not  be  an  absolute  destruction  of  a 
number  of  the  mills  on  the  railroad? 

A.  It  would  be  possible  to  raise  it  up,' but  it  would  be 
quite  impracticable. 

Q.  Taking  into  consideration  the  expense  the  tunnel 
was  constructed  at,  and  the  ores  transported  through  the 
tunnel,  would  the  business  upon  the  railroad  pay  for  opera- 
ting it  ? 

A.  That  is  a  rule  of  supposition  I  do  not  like  to  work  by. 

Q.  What  business  has  the  railroad  now? 

A.  The  railroad  has  all  the  business  connected  with  the 
transportation  of  ores  and  the  mill  wood  to  Virginia  City, 
and  a  great  deal  of  other  business — timber,  lumber,  coal  : 
about  all  the  transportation  that  is  done  in  connection  with 
mines  and  mills,  and  a  great  deal  of  outside  freight,  and 
soon  will  carry  everything  that  conies  from  Heno,  on  the 
-Hhe  of  the  Central  Pacific. 

Q.  That  is  the  general  freight  you  refer  to  ? 

A.  Yes,  sir. 

'Q.  Suppose,  now,  that  the  business  bf  Ore  hauling  to 
Virginia  City  should  be  removed  to  the  mouth'of  the  tun- 
nel, what  business  would  there  be  for  that  railroad  to 
transact? 

A.  ]^one. 

Q.  About  how  much  has  that  road  cost  ? 
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A.  Well,  the  probable  cost  of  it  was  about  $1,800,000; 
that  is,  the  Carson  branch.  I  do  not  know  what  the  other 
section  will  cost. 

Q.  What  is  the  distance  from  Virginia  City  to  Carson, 
the  road  that  you  speak  of  that  cost  about  $1,800,000? 

A.  About  23  miles  distant  between  the  two  points,  but 
running  up  around  the  mountains. 

Q.  I  am  speaking  about  the  length  of  the  road  ? 

A.  About  23  miles. 

Q.  What  is  the  distance  of  the  road  from  Reno  to  Car- 
son City — to  complete  the  road  from  Reno  to  Virginia 
City? 

A.  About  30  miles,  I  believe,  or  30. 

Q.  Is  there  any  other  property  that  would  be  destro'yed 
by  this  immense  reservoir  ? 

A.  Well,  my  opinion  is,  that  if  the  reservoir  were  built, 
and  could  be  made  tight  to  hold  that  amount  of  water,  it 
must  destroy  Carson  City  as  a  place  of  residence.  Fever 
and  ague  would  drive  the  people  away.  People  cannot 
live  upon  the  river  now  in  the  summer  season. 

Q.  What  is  the  general  health  on  the  Carson  river? 

A.  'Not  very  good.  They  have  the  fever  and  ague  down 
there  very  badly. 

Q.  Do  you  know  of  any  families  that  have  been  obliged 
to  leave  there  at  a  particular  season  of  the  year,  and  if  so, 
when  and  who  ? 

A.  Some  of  the  superintendents  take  their  families  away 
in  the  summer  season,  in  consequence  of  its  being  so  un- 
healthy. 

Q.  Do  you  know  anything  about  the  suspension  of  work 
at  Franklin  mill,  because  of  sickness,  last  fall? 

A.  I  do  not  know  of  work  being  suspended,  but  they 
kept  changing  men  constantly.  One  gang  got  sick  and 
they  would  have  to  go  oiF,  and  then  they  would  get  an- 
pther,  and  so  it  would  be.  It  was  the  same  way  with  Eu- 
reka. They  employed  a  large  number  of  hands  there  in 
the  completion  of  the  mill,  but  they  were  bothered  a  great 
deal  by  the  men  getting  sick. 
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Q.  I)o  you  know  anything  about  the  effect  of  irrigation 
on  the  health  of  the  people  and  on  the  ground  irrigated? 

A.  E"o  sir ;  I  do  not  know  anything  about  it. 

Q.  Do  you  know  anything  about  the  healthfuhiess  of 
the  climate  in  the  neighborhood  of  the  sink  of  the  Carson 
or'  Humboldt  ? 

A.  JSTo,  sir. 

Q.  Of  the  present  mode  of  working  ores,  about  what  is 
the  percentage  saved  ? 

A.  Of  the  present  mode  of  working  ores,  that  is,  before 
the  slime  and  tailings  are  entirely  passed  off,  the  estimate 
is  90  per  cent. — 92, 1  think.  I  would  like  to  explain  that  a 
little,  for  those  gentlemen  w^io  do  not  understand  it.  First, 
the  ore  is  taken  to  the  mill.  It  is  crushed  in  the  form  of 
pulp,  and  put  in  a  pan  and  worked.  The  product  of  that 
is  the  greatest.  Then  it  is  passed  from  the  mill  in  a  series 
of  reservoirs,  falling  one  below  the  other,  until  from  the 
last  reservoir  the  water  as  a  rule  runs  off  nearly  clear — clear 
enough  to  drinfe  witK  us. 

-  Q.  Could  you  illustrate  it  any  better  if  you  had  Mr. 
King's  drawings? 

A.  I*J"o,  sir;  I  think  I  can  explain  it"  so  the  gentlemen 
,  can  understand  it.  The  reservoirs  are  large.  They  are 
dug  out  of  the  earth.  After  they  fill,  the  water  is  turned 
into  another  series  of  reservoirs,  and  these  are  cleaned  out. 
The  material  is  wheeled  out,  taken  upon  the  dry  ground, 
and  exposed  to  the  sun.  They  are  allowed  to  "  slack,"  as 
they  term  it.  It  is  dried,  carried  to  the  slime  mills,  and 
worked  under  ^peculiar process— one  new  to  that  section, 
so  far  as  I  have  heard  or  read  of.  It  passes  from  that  into 
other  reservoirs,  and  is  preserved  precisely  in  the  same 
manner  as  it  was  in  the  beginning.  Those  reservoirs  in 
turn  are  cleaned  out  the  same  as  the  first,  and  then  are 
worked  over  and  over  again,  until  the  slime  mill  considers 
it  not  valuable  enough  for  them  to  work  it  again,  and  it  is 
left  to  run  down  on  the  Carson  river,  where  there  is  another 
very  large  mill.  There  it  is  concentrated  in  a  reservoir,  and 
Bold  at  the  rate  of  fifty  cents  per  ton.    Those  parties  work  it. 


496 

They  work  slimes  there  that  assay  $8  a  ton,  and  make  mo- 
ney out  of  it.  They  wqrk  it,  and  it  is  then  caught  again 
by  the  parties  who  sell  it  to  them,  stacked  up,  and  held  in 
reserve  for  a  future  working.  That  is  as  worked  to-day. 
The  estimates  \are,,apd: I  think  they  are  very  correct,- 90 
per  cent,  of  all  the  precious  met  il  that  is  contained  in  the 
ore  is  extracted.  In  making  up  the  annual  reports  of  tlaese 
various  mines,  th^ey  state  how  much  is  taken  from  the  ore; 
that  is,  the  first  working;  and  as  a  rule  it  will  go  as  high 
as  72  the  first  working. 

Q.   What  report  is  that  you  have? 

A.  Tljis  is  my  report  of  last  year. 

Q.  What  return  did  you  get? 

A.  I  do  not  find  it  there.  I  will  try  and  get  it.  I  do 
not  think  it  is  in  this  report. , 

Q.  That  is  the  system  of  working  to-day  on  the  Comstock 
lode? 

A.  Yes,  sir. 

Q.  I  understand  Professor  Newcomb,  in  his  examination, 
to  say  that  there  was  great  loss  of  these  slimes  and  tailings 
generally,  and  that  there  was  danger  of  their  .all  flowing 
down  the  canons,  -as  they  were  piled  up  in  the  reservoirs. 
I  wall  ask  you  now  if  the  winter  just  past  has  not  been  as 
pevere,  if  not  more  so,  as  any  you  have  seen  since  you  have 
been  here?  /  ..^ 

A.  JSTo,  sir;  it  has  been  as  severe  as  any  within  the  last 
ten  years,  but  the  winter  ten  years  ago  was  much  more 
•severe. 

Q.  Were  any  of  the  tailings  or, slimes  lost  by  the  freshets 
during  last  winter? 

A.  IsTot  that  I  know  of. 

Q.  Is  there  any  possibility  of  a  loss,  the  way  that  people 
Are  prepared  from  one  end  of  the  canons  to  the  other  upon 
the  Carson  river,  in  cases  of  floods  ? 

A.  There  is  no  probability — scarcely  a  possibility.  They 
have  provided  for  those  things  in  the  Iqssous  taught  them 
by  the  experience  of  the  past. 

Q.  Then,  if  any  one  .reservoir  ishpuld  break  away,  the 


497 

tailings  and  slimes  would  be  caught  at  some  place  below 
them  on  the  Carson  river? 

A.  There  is  no  doubt  of  that,  I  think. 

Q.  I  understand  you  to  say  that  the  slimes  were  dried  be- 
fore working  ? 

A.  Yes,  sir. 

Q.  l^ow,  I  will  get  you  to  state  if  they  have  been  worked 
successfully  in  any  other  way  in  that  country  ? 

A.  They  never  have. 

Q.  Do  you  know  anything  about  any  experiments  that 
have  been  made  to  work  them  without  drying  them  ? 

A.  Yes,  sir;  I  have  made  some  myself  and  I  know  of 
others  who  have  made  them,  and  they  proved  failures  in 
every  case. 

Q.  I  forgot,  in  reference  to  that  dam,  to  ask  you,  if  the 
water  was  taken  out  at  the  top  of  the  dam,  so  as  to  give  the 
fall  in  the  river  we  now  have,  whether,  from  percolation 
and  loss  of  water  by  all  other  means — evaporation,  &c. — 
there  would  be  any,  and,  if  any,  how  much,  water  to  flow 
in  the  ditch  or  flume  from  the  dam  to  a  point  opposite  the 
tunnel  ? 

A.  I  think  General  Foster's  answer  to  that  was  a  very 
correct  one — his  figures.  That  is  an  estimate  I  have  not 
made,  but  my  experience  teaches  me  that  a  dam  of  that 
height,  overflowing  that  amount  of  ground  in  that  section 
of  country,  would  be  almost  useless. 

Q.  You  made  a  report,  I  believe,  to  the  Sutro  tunnel 
commissioners,  did  you  not? 

A.  I  did. 

Q.  I  will  get  you  to  state  now  whether  all  the  facts  set 
forth  in  that  report  are  true? 

A.  They  are,  or  my  name  would  never  have  been  signed 
to  them. 

Q.  Both  with  regard  to  the  hoisting  of  ore  and  pump- 
ing? 

A.  I  say  nothing  about  pumping. 

Q.  You  did  not  have  any  pumping  ? 

A.  No,  sir. 
32 
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Q.  I  will  get  you  to  state  whether,  since  you  have  been 
upon  the  Comstock,  there  has  been  any,  andj  if  so,  what, 
reduction  in  the  cost  of  mining? 

A.  There  has  been  no  reduction  in  labor.  The  reduc- 
tion has  been  in  timber  and  transpontation  of  freight  from 
California  and  the  better  mode  of  mining — more  system- 
atic. 

Q.  I  believe  your  president,  in  his  last  report,  states  that 
the  cost  of  mining  and  milling,  for  the  year  ending  1871, 
was  about  $1  50  less  than  it  was  for  the  previous  year.  Is 
that  correct  ? 

A.  I  think  that  is  correct. 

Q.  I  will  ask  you  if,  nothwithstanding  the  mines  are 
being  worked  deeper  every  year,  the  cost  of  mining  has 
not  decreased  from  the  very  commencement  until  the  pres- 
ent time  ? 

A.  N'o  doubt  of  that. 

Q.  What  effect  has  the  building  of  the  Virginia  and 
Truckee  railroad  had  upon  the  cost  of  supplies  and  the 
transportation  of  ore  from  the  mines  to  the  mills  ? 

A.  It  has  reduced  the  cost  of  supplies  at  least  one-third. 
In  the  ^transportation  of  ores,  the  reduction  has  not  been 
so  great.  Had  not  the  railroad  been  completed,  it  would 
have  been  very  much  more.  They  were  combining  to  put 
the  price  up. 

Q.  During  the  time  that  the  railroad  has  reduced  the 
cost  of  supplies,  has  not  the  timber  and  wood  every  year 
become  more  inaccessible  in  the  mountains? 

A.  Yes,  sir. 

Q.  Then,  do  you  attribute  the  reduced  price  of  supplies 
solely  to  the  building  of  the  railroad? 

A.  I  see  no  other  source  to  attribute  it  to. 

Q.  Could  the  tunnel,  if  completed,  be  of  any  advantage 
to  your  mine,  in  any  way  at  all — in  the  way  of  ventilation, 
drainage,  or  transportation  of  ore? 

A.  In  my  report  to  the  commissioner  I  say  it  could 
not.     My  opinion  has  not  changed  upon  that  subject. 
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By  the  Chairman  : 

Q.  I  believe  you  have  not  stated  what  mine  this  is  ? 

A.  The  Chollar  Potosi. 

Q.  Then,  if  completed,  it  would  be  an  absolute  tax  of 
$2  per  ton  upon  all  ores  taken  out,  without  any  compen- 
sation whatever? 

A.  With  the  understanding  of  the  royalty  attached  to 
it. 

By  Mr.  Sunderland  : 

Q.  Is  therefor  not  a  large  amount  of  low-grade  ore  in 
the  Chollar-Potosi  mine  ? 

A.  There  are  hundreds  of  thousands  of  tons,  as  I  have 
stated  before,  of  low  grades  of  ore. 

Q.  "What  proportion  of  that  could,  by  possibility,  be 
worked  with  profit  without  paying  this  royalty  of  |2  per 
ton? 

A.  It  is  difficult  to  answer  that.  It  will  be  altogether 
owing  to  how  long  before  the  royalty  would  attach.  If  it 
is  a  matter  of  three  or  four  years,  the  mine  will  be  pretty 
well  exhausted;  that  is,  so  far  as  we  have  any  knowledge 
of  ores  existing. 

Q.  What,  in  your  opinion,  would  be  the  effect  upon  the 
working  of  the  low-grade  ores,  or,  in  fact,  the  whole  of  the 
Comstock,  if  the  tunnel  were  completed,  and  the  mine  had 
to  pay  this  royalty  ? 

A.  That  is  very  similar.  If  the  royalty  attaches  in  three 
or  four  years,  the  present  indications  are  that  the  ore  would 
be  pretty  thoroughly  exhausted.  The  remaining  ore  would 
be  so  low  in  value,  that  it  could  not  afford  to  pay  the  $2 
royalty. 

Q.  Would  a  great  portion  of  the  work  upon  the  Com- 
stock cease? 

A.  That  would  be  the  effect,  I  think. 

Q,  You  are  pretty  well  acquainted  with  the  depths  of  the 
shafts  upon  the  Comstock,  are  you  not? 

A.  Yes,  sir. 

Q.  How  long  will  it  be  before  a  majorit}^  of  them  are 
down  to  the  tunne^  level  ? 
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A.  !N"ot  to  exceed  six  months  at  the  rate  they  are  sink- 
ing. 

Q.  Do  you  know  the  depth  of  the  Yellow  Jacket? 

A.  I  have  received  a  dispatch  from  the  superintendent 
to-day,  stating  that  they  were  d(5wn  to  the  level  of  the 
Sutro  tunnel. 

Q.  Who  is  the  superintendent  of  that  mine? 

A.  G.  T.  Taylor. 

Q.  You  rely  upon  the  facts  stated  in  that  telegram? 

A.  Most  undoubtedly.  If  there  is  a  man  of  veracity  liv- 
ing, he  is  one. 

Q.  After  the  shafts  have  reached  the  level  of  the  tunnel, 
of  what  advantage  possibly  could  the  tunnel  be  to  the 
mines,  either  for  ventilation,  drainage,  or  otherwise? 

A.  I  can  see  no  advantage  to  accrue  to  the  mine  on  the 
completion  of  the  tunnel. 

Q.  You  know  something  about  the  litigation  that  we 
have  had  out  there  ? 

A.  Yes,  sir. 

Q.  I  will  ask  you  whether  the  most  of  it  has  not  arisen 
from  disputes  as  to  whether  there  was  one  or  more  ledges? 

A.  That  has  been  the  cause  of  most  of  the  litigation  on 
the  lode.  -i. 

Q.  Suppose  the  tunnel  were  to  run  in,  and  find  a  bed  of 
ore  not  yet  found  by  any  mine  ? 

A.  That  is  the  rule  of  supposition,  upon  which  I  do  not 
like  to  work. 

Q."  I  will  ask  you  whether  every  body  of  ore  discovered 
upon  the  Comstock  in  going  down  has  not  been  found  far- 
ther east  than  any  body  above  it? 

A.  Yes,  sir;  that  is  a  fact.  That  is  owing  to  the  confor- 
mafion  of  the  western  country,  which  carries  it  to  the  east- 
ward. 

Q.  Then  there  is  a  liability,  is  there  not,  for  the  same 
disputes  to  arise  that  formerly  arose  in  finding  one  body 
of  ore  farther  east  than  another,  and  the  parties  finding 
the  body  of  ore  to  the  east  claiming  that  there  were  two 
ledges  ? 
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A.  Possibility,  but  not  much  probability;  because  the 
Comstock  points  are  too  jvell  defined  to  admit  of  that  kind 
of  litigation  to-day. 

Q.  Did  you  ever  know  a  Mr.  Carlile? 

A.  I  never  had  much  of  an  acquaintance  with  Mr.  Car- 
lile; I  know  him  by  sight. 

Q.  He  has  been  mentioned  here  as  a  very  eminent  engi- 
neer. 

A.  He  is  a  good  figurer,  but  rather  impracticable.  He 
has  been  found  such. 

Q.  In  what  capacity  was  he  employed  upon  the  Com- 
stock, and  by  whom  ? 

A.  He  was  at  one  time  in  the  employ  of  the  Gould  and 
Curry  company,  when  Mr.  Strong  was  superintendent. 

Q.  Do  you  know  anything  about  his  putting  up  an  en- 
gine on  the  ground? 

A.  He  is  credited  with  having  put  one  up  on  the  ground 
in  the  Gould  and  Curry. 

Q.  Do  you  know  anything  about  his  drawing  a  plan  for 
a  wheel  that  was  to  be  put  under  the  ground,  attached  to 
this  engine? 

A.  Yes,  sir. 

Q.  What  was  the  wheel — a  fly-wheel  or  a  cog-wheel  ? 

A.  A  friction- wheel,  I  think. 

Q.  What  was  the  size  of  the  shaft  down  which  the  wheel 
was  to  be  lowered  ? 

A.  Th5  apartments  were  about  4J  feet  by  6. 

Q.  What  was  the  size  of  the  wheel  ? 

A.  My  recollection  is  15  or  16  feet  in  diameter. 

Q.  Did  he  get  the  wheel  down? 

A.  No,  sir;  I  think  not. 

Q.  Do  you  know  anything  about  his  setting  up  an  en- 
gine at  the  Gould  and  Curry  mill? 

A.  I  know  he  set  up  one  at  the  mill. 

Q.  What  kind  of  a  job  did  he  make  of  it? 

A.  The  engine  was  entirely  too  light  to  do  the  duty  it 
was  called  on  to  do. 

Q.  Did  it  retain  its  place  ? 
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A.  There  was  a  great  deal  of  extra  fastening  and  bolting, 
and  they  mahaged  to  work  it  for  a  season. 

Q.  Have  you  ever  known,  since  your  connection  with 
the  Comstock,  any  want  of  capital  for  the  purpose  of  work- 
ing the  mine  or  building  or  running  the  mill? 

A.  I  never  have.  They  have  always  obtained  all  the 
capital  required,  as  far  as  I  know. 

Q.  You  never  had  to  call  for  money  but  what  you  got  it  ? 

A.  'No,  sir. 

Q.  Do  you  remember  the  name  of  a  Frenchman  men- 
tioned by  Professor  !N"ewcomb  as  having  built  a  mill  in 
Virginia  City? 

A.  No,  sir. 

Q.  Do  you  recollect  the  name  i 

A.  I  could  not  speak  the  name.  The  Professor  gives  it, 
but  I  have  no  recollection  of  a  man  by  that  name. 

Q.  You  have  known  all  mills  built  tbere  ? 

A.  IN'early  so. 

Q.  Do  you  know  whether  any  sucb  man  ever  built  a  mill 
there? 

A.  I  have  no  recollection ;  I  never  heard  of  a  man  of  that 
name  building  a  mill  or  having  anything  to  do  with  a  mill. 

Q.  Would  not  you  be  likely  to  know  if  he  ever  built  a 
mill  there  ? 

A.  Yes,  it  would  be  very  likely  I  should. 

Q.  Have  not  you  known  all  the  mill  men  there? 

A.  There  never  were  any  there  that  were  th^e  for  any 
length  of  time  that  I  have  not  known. 

Q.  Dr.  Newcomb  says  that  he  requested  the  superintend- 
ents upon  the  Comstock  to  make  the  strongest  arguments 
they  could  against  the  tunnel.  Was  any  such  request  ever 
made  of  you  by  any  one  of  the  commission  ? 

A.  Neither  of  the  commissioners  ever  made  that  remark 
to  me. 

Q.  What  did  tbey  ask  you  to  do  ? 

A.  They  did  not  ask  me  to  do  anything.  They  presented 
this  circular,  as  you  see  it  here.  You  will  notice  there  are 
a  series  of  questions.     That  is,  so  far  as  the  answers  to  them 
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are  concerned,  they  simply  sent  them  through  the  post  office, 
requesting  an  answer. 

Q.  Have  you  tliought  sufficiently  of  that,  dam  to  give  an 
opinion  of  its  practicability  ? 

A.  In  what  sense? 

Q.  Whether  it  would  he  an  economical  expendUure  of 
money,  as  compared  with  the  present  mode  of  utilizing  the 
waters  of  the  Carson  river. 

A.  I  can  see  nothing  to  he  gained  by  the  dam,  as  the 
river  affords  about  as  much  power  to-day  as  could  be  well 
obtained  from  the  dam,  provided  the  dam  works  success- 
fully. 

Q.  And  the  successful  working  of  it  is  not  problematical, 
in  my  mind. 

A.  •  I  think  it  could  not  he  made  a  success,  in  consequence 
of  percolation,  filtration,  and  evaporation. 

Q.  That  is  just  what  I  was  going  to  ask  you  about. 
What  is  the  conformation  of  the  other  side  of  the  Carson 
river  ? 

A.  The  formation  of  that  whole  country  is  shattered 
and  seatny.  There  is  a  pressure  upon  the  dam,  if  it  could 
he  filled,  that  would  be  so  great,  that  it  would  assist  very 
materially  in  forcing  the  water  out. 

Q.  Do  you  know  anything  ahout  the  hed  of  the  river — 
w^hat  it  is  composed  of? 

A.  I  saw  Avhere  they  had  built  a  dam  at  the  Eureka  mill 
last  summer;  on  either  side  of  the  river  they  got  bed  rock, 
but  in  the  center  they  went  down  to  a  great  depth  and  did 
not  get  it.  They  went  into  gravel,  and  finally  put  the  dam 
down  there  and  completed  it  in  that  way. 

Q.  Do  you  remember  how  deep  they  went? 

A.  I  did  not  see  the  exact  depth— they  had  commenced 
to  fill  it  up;  but  they  told  me  20  feet  below  the  bed  of  the 
river  they  found  no  bed  rock;  that  is,  they  told  me  they 
did  not. 

Q.  State  what  percentage  was  saved  and  returned  to  the 
mine,  if  you  remember  it? 
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A.  It  was  about  72  per  cent,  for  the  year  ending  May- 
Si  last,  the  company's  year. 

Cross-examined  by  Mr.  Sutro. 

Q.  YoQ  are  superintendent  of  the  Chollar  Potosi? 

A.  Yes,  sir. 

Q.  How  long  have  you  been  in  that  position? 

A.  Five  years  next  July. 

Q.  You  say  you  have  had  a  large  experience  in  mining? 

A.  Yes,  sir. 

Q.  That  you  have  been  in  California  ? 

A.  Yes,  sir. 

Q.  Twenty-two  years? 

A.  Yes,  sir;  on  the  Pacific  coast  about  that  time. 

Q.  And  been  mining  a  great  number  of  years — I'forget 
how  many  you  stated  ? 

A.  I  have  been  engaged  mainly  in  the  nulling  and  min- 
ing business  on  the  coast. 

Q.  Are  you  a  mining  engineer? 

A.  IsTo,  sir;  I  make  no  claim  of  that  character. 

Q.  Have  you  ever  visited  any  mines  of  Europe  ? 
'  A.  1^0,  sir;  I  never  was  in  Europe. 

Q.  Have  you  ever  read  any  books  on  mining  ? 

A.  I  have  read  a  few,  not  many. 

Q.  Have  you  ever  studied  geology? 

A.  'No,  sir;  not  as  a  study. 

Q.  Have  you  ever  studied  mineralogy? 

A.  IsTot  specially. 

Q.  Are  you  acquainted  with  chemistry. 

A.  No,  sir. 

Q.  Then  your  experience  of  mining  is  confined 

A.  To  experience  alone. 

Q.  In  California  and  in  Nevada  ? 

A.  Yes,  sir. 

Q.   What  quartz  mines  have  you  b'een  engaged  on  in 
California? 

A.  No  quartz;  what  we  call  surface:  hill-diggings,  drift- 
diggings. 
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Q.  Then  your  experience  in  quartz  and  lode  mining  is 
confined  to  the  Comstock  lode? 

A.  Yes,  sir. 

Q.  Did  you  ever  visit  any  other? 

A.  I  have  visited  them ;  yes. 

Q.  Name  them,  if  you  please. 

A.  The  lode  in  Sierra ville.  I  forget  the  name;  but  that 
of  the  Sierraville  mine.  I  have  been  once  in  Grass  Valley, 
but  I  did  not  go  there  for  the  purpose  of  viewing  the  mines 
critically;  I  looked  them  over,  however. 

Q.  How  much  time  did  you  spend  in  Grass  Valley. 

A.  !N"ot  to  exceed  two  days. 

(^.  You  just  went  there  for  a  visit? 

A.  Yes,  sir. 

Q.  Then,  if  I  understand  you  aright,  your  whole  expe- 
rience in  lode  mining  has  been  on  the  Comstock  lode  ? 

A.  That  is  correct. 

Q.  You  have  spoken  of  the  mills  on  Carson  river,  and 
have  stated  that  their  cost  is  one  million  eight  hundred 
and  ninety  thousand  dollars,  ($1,890,000.)  How  do  you 
arrive  at  that  figure? 

A.  I  arrive  at  it  by  the  prices  paid.  Some  of  the  mills 
changed  hands  recently  by  the  cost  of  the  construction  of 
the  Eureka  mill,  which  is  about  completed.  The  mills  on 
the  Carson  river  are  to  be  valued  very  much  higher  than 
they  were  a  year  ago,  in  consequence  of  the  accumulated 
amount  of  ore  that  is  said  to  exist  in  Crown  Point  and 
Belcher. 
.  Q.  Do  you  know  how  much  they  are  taxed  for  ? 

A.  I  do  not. 

Q.  Have  you  any  idea  that  they  are  taxed  at  any  such 
figures  as  that  ? 

A.  I  have  no  idea  what  the  taxes  are. 

Q.  Are  you  interested  in  any  of  those  mills  on  the  river? 

A.  ]^o,  sir;  not  one. 

Q.  You  say  those  mills  have  a  capacity  of  1,100  tons? 

A.  Yes,  sir. 

Q.  Can  they  work  that  in  the  dry  season? 
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A.  I  con  Id  not  say  they  could. 

Q.  How  much  did  they  work? 

A.  Last  summer  they  hung  up  entirely  in  the  dry  season. 

(}  Th'-^y  could  scarcely  work  anything  at  all,  could 
they? 

A.  1^0,  sir.  I  know  some  of  them  that  were  entirely 
hung  up. 

Q.  Are  they  not  very  much  troubled  by  high  water  in 
winter  time  ? 

A.  They  have  not  been  very  much  this  last  winter. 

Q.  Some  of  the  dams  have  been  carried  away  this  win- 
ter, I  believe  ? 

A.  l^ot  any.  There  was  a  small  break  in  the  Mexiican 
dam ;  which  was  repaired,  however,  at  a  high  stage  of  water. 
It  is  running  now. 

Q.I^one  other? 

A.  ISTone  other,  that  I  recollect  of.  There  was  a  little 
damage  done  to  the  Brunswick,  but  that  amounted  to 
nothing, 

Q.  Is  that  all? 

A.  That  is  all  I  recollect. 

Q.  I  will  road  from  an  article  in  the  '^  Teriutorial  En- 
terprise," dated  Sunday,  March  10,  1872. 

Witness.  That  is  since  I  left  there. 

"  Resumed  Operations.— The  Vivian  mill,  Carson  river,  started  up  day  be- 
fore yesterday.  The  mill  has  been  shut  down  since  the  flood  in  tlie  river  last 
winter.  The  dam  and  buLkhead  have  been  repaired,  and  the  mill  will  now 
run  regularly,  and,  unless  there  be  another  flood  this  spring, -will  most  prob- 
ably not  again  be  shut  down  until  it  shall  become  necessary  to  stop  Tor  a 
general  overhauling,  on  account  of  the  wearing  out  of  the  machinery.  It  is 
not  likely  that  there  will  be  any  stoppages  occurrmg  this  season  on  account 
of  low  water." 

Witness.  I  will  state,  in  connection  with  that,  the  dam- 
age was  merely  nominal.  They  could  get  no  ore  at  the 
mill  at  all,  in  consequence  of  the  road  being  carried  away, 
anti  they  made  no  effort  whatever  to  repair  the  small 
amouht  of  damage  that  occurred  there. 

Q.  It  must  have  been  shut  up. 

A.  Shut  up  because  they  could  not  get  any  ore  to  work. 
'  Q.  Why? 
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A.  Because  tliey  had  other  mills  that  they  could  work 
ore  in  to  equally  as  good  an  advantage,  of  greater  capacity. 

Q.  How  did  3^ou  come  to  have  this  statement  here  of 
the  cost  of  these  different  mills?  Did  you  prepare  that  on 
purpose  ? 

A.  t  have  prepared  that  since  I  came  here. 

Q.  How  did  you  get  those  figures  .here? 

A.  From  my  own  knowledge. 

Q.  It  is  not  taken  from  any  official  figures? 

A.  'No,  sir;  not  at  all.  I  know  all  about  the  Mexican 
mill  and  the  parties  owning  it — the  cost  of  fitting  it,  and  the 
cost  of  repairs.  The  Morgan  mill  the  same  way,  and  also 
the  Franklin  mill. 

Q.  Who  assisted  you  in  making  up  these  fignres? 

A.  ISTo  one;  I  made  them  up  myself  from  the  knowledge 
I  had  obtained  during  my  residence  in  that  country. 

Q.  Did  you  not  consult  Mr.  Sunderland? 

A.  Mr.  Sunderland  did  not  have  anything  to  say  about  it. 

Q.  Did  you  not  show  it  to  him? 

A.  It  is  likely  I  did. 

Q.  Did  you  not  consult  Mr.  Batterman  about  it? 

A.  I  think  not  of  any  moment.  I  may  have  talked  over 
it  since  here;  but  every  figure  there,  I  think,  is  of  my  own 
making. 

Q.  You  have  stated  that  it  would  be  as  cheap  to  build 
new  mills  as  to  remove  the  old  ones. 

A.  That  is  my  experience  in  that  country. 

Q.  Does  not  that  remark  apply  to  worn-out  mills? 

A.  "Well,  the  fact  is,  that  with  any  mill  that  has  been  run 
for  any  length  of  time,  if  you  attempt  to  remove  it  and  to 
replace  the  machinery  necessarj^  to  fit  it  up,  it  will  cost 
about  as  much  as  to  buy  new  machinery  out  and  out. 

Q.  Is  there  atiy  difficulty  in  moving  a  steam-engine  and 
putting  it  up  again  ? 

A.  Not  any  special  difficulty.  • 

.Q.^  Where  is  the  great  difficulty  about  the  pans,  stamps, 
and  batteries? 
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A.  The  pans,  stamps,  and  batteries  would  be  decayed 
more  or  less. 

Q.  What  about  the  stamps? 

A.  The  iron,  by  use,  usuallj^  becomes  crystalized,  and  the 
pans,  by  standing,  rust  rapidly,  and  it  becomes  difljcult  to 
move  them  and  set  them  up  in  a  new  place;  so  that,  with 
taking  them  down  and  the  labor  and  expense  of  removal 
I  should  think  it  would  be  better  on  the  whole  to  build  new 
mills  in  preference  to  undergoing  the  process  of  removal. 
If  I  built  a  new  mill,  when  I  got  it  done  T  would  have  a 
good  one;  one  I  could  depend  on  to  run  steadily.  If  I 
take  an  old  mill  and  tear  it  down  and  put  it  up  anew,  there 
are  a  great  many  parts  in  it  that  are  liable  to  give  out. 

Q.  I  infer  from  that  remark  that  these  mills  wear  out 
pretty  rapidly? 

A.  Yes,  sir. 

Q.  How  often  do  you  have  to  replace  the  stamps  and  the 
pans? 

A.  The  pans  in  the  manner  they  use  them  now  ?  I  know 
pans  that  ar6  working — that  have  been,  through  repairs 
that  have  been  put  upon  them,  working  for  the  last  five  or 
six  years. 

Q.  How  often  do  the  shoes  in  those  pans  wear  out,  or  the 
bottom  and  shoes  both? 

A.  That  depends  upon  the  iron  they  are  made  of. 

Q.  Suppose  you  take  the  best  chilled  iron  ? 

A.  A  good  mill  man  never  uses  that.  He  takes  soft  iron, 
and  this  is  calculated  to  wear  out  a  set  of  shoes  every  three 
weeks.     The  dies  will  wear  longer. 

Q.  I  believe  that  is  one  of  the  experiences  you  have 
made  out  there — that  of  using  soft  iron? 

A.  That  is  an  experiment  th^t  has  proved  of  value. 

Q.  Can  you  explain  why? 

A.  For  the  reason  that  two  hard  substances  do  not  grind 
as  well  as  soft  ones.  You  may  take  two  pieces  of  marble 
and  rub  them  together  in  this  manner,  (illustrating  ^ib 
meaning  by  moving  his  hands  one  upon  the  other;)  the 
friction  is  so  slight,  that  the  wear  is  very  limited.     You 
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take  two  pieces  of  soft  metal  and  rub  them  together  in  the 
same  waj,  and  the  particles  uiidernealth — whatever  cornea 
in  contai;t  with  the  iron — reduces  it  much  more  rapidly 
than  it  does  between  hard  surfaces. 

Q.  Is  there  any  other  reason? 

A.  That  is  the  principal  reason.  The  other  reasons  may 
-be,  that  tlie  iron,  in  reducing  in  that  way,  may  assist  in 
amalgamation,  wearing  it  more  rapidly.  But  the  principal 
reason,  in  consequence  of  the  grinding,  is,  that  the  soft 
surfaces  reduce  tbe  pulp  much  finer  and  more  rapidly,  giv- 
ing much  better  results  in  amalgamation. 

Q.  You  say  that  the  shoes  and  dies  wear  out  about  every 
three  weeks? 

A.  The  shoes.  The  dies  wear  longer.'  The  dies  being 
stationary  and  the  shoes  being  in  motion,  the  parts  in 
motion  wear  more  rapidly  than  that  which  is  stationary. 

Q.  How  long  do  the  shoes  attached  to  the  stamps  last? 

A.  That  depends  a  great  deal  upon  the  depth  of  the  cast- 
ing. Some  of  them  are  cast  eight  or  nine  inches  thick, 
others  only  five  inches. 

Q.  Do  you  speak  of  the  ordinary  revolving  st^rmp  ? 

A.  Yes,  sir;  some  do  not  have  as  great  depth  to  their 
shoes.  I  have  seen  them  ten  inches  deep.  I  have  used 
thcfh  myself  of  that  depth. 

Q.  From  where  they  fasten  on  the  stamp  ? 

A.  Yes,  sir;  I  have  seen  other  works  that  only  cast  them 
five  or  six  inches  in  height,  but  of  course  the  wearing  out 
depends  upon  the  depth. 

Q.  Did  you  state  how  long  they  lasted,  taking  the  aver- 
age between  five  and  ten  inches? 

A.  I  have  run  shoes  and  dies  as  long  as  sixty  days,  that 
is,  the  shoes  without  the  dies ;  the  dies  are  much  less,  as 
you  know.  I  have  run  a  set  of  shoes  ninety  days,  but 
they  were  of  very  superior  chilled  iron. 

Q.  How  deep? 

A.  I  think  ten  inches. 

Q.  How  long  does  a  die  usually  last? 

A.  That  depends  a  great  deal  upon  the  depth.     Some  of 
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them  are  deeper  than  others;  but,  take  the  average  of  them, 
I  suppose  they  last  four  weeks,  or  perhaps  ^ve. 

Q.  How  long  does  a  screen  last  ? 

A.  That  is  one  of  those  things  that  is  liable  to  an  acci- 
dent. 

Q.  But  take  the  kind  of  screen  you  use.  You  use  sheet- 
iron  screens,  do  you  not,  altogether? 

A.  "No,  sir;  we  use  wire  screens. 

Q.  How  long  does  one  last,  according  to  your  experience  ? 

A.  There  can.  be  no  rule.  I  have  seen  a  new  screen — 
a  wire  screen — put  in  and  burst  in  two  hours,  and  a  com- 
mon wire  screen  on  the  same  mill  would  run  from  two  to 
three  weeks.     There  is  no  rule  to  guide  it. 

Q.  Do  you  not  look  upon  it  as  something  extraordinary 
if  a  screen  lasts  a  month? 

A.  If  a  punch  or  wire  screen  lasts  a  month  it  is  a  long 
time. 

Q.  But  I  presume  they  do  make  them  last  that  time.  Is 
it  not  your  experience  in  keeping  up  those  mills,  that 
the  wearing  out  of  these  different  parts,  including  the 
amalgamating  machinery,  involves  one  invariable  heavy 
expense? 

A.  Yes,  sir. 

Q.  Do  you  use  chemicals  in  amalgamation? 

A.  Some. 

Q.  Do  they  not  corrode  your  pans  very  rapidly? 

A.  To  a  certain  extent. 

Q.  Do  you  not  think  a  mill  pretty  generally  wears  out 
every  two  years  on  an  average  ? 

A.  ITo,  sir;  I  would  not  say  two  years;  that  would  be 
rather  a  short  time. 

Q.  I  mean  putting  aside  the  consideration  of  repairs — 
the' expense  of  keeping  it  in  good  condition. 

Witness.  You  mean  to  take  a  mill,  build  it  new,  and 
that  at  the  end  of  two  years  it  will  be  pretty  well  worn 
out? 

Mr.  SuTRO.  Yes,  sir. 

Witness.  I  would  differ  with  you  a  little  there.    I  have 
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had  them  to  last  longer  than  two  years.  As  you  say,  the 
expense  of  repairs,  &c.,  is  considerable.  You  are  liable  to 
break  a  new  stamp  before  you  have  run  a. month,  and  then 
I  have  known  them  to  run  twelve  months  without  break- 
ing. 

Q.  You  cannot  run  a  mill  without  making  repairs? 

A.  If  anything  giv'es  out,  you  must  repair  it;  and  a  mill 
kept  in  that  condition  and  run  systematically,  with  the 
necessary  repairs,  would  run,  I  should  think,  about  four 
years,  without  any  very  extended  expenditures  for  repairs. 

Q.  What  is  there  about  a  mill  besides  this  amalgamating 
machinery,  pans,  and  settlers,  that  is  expensive? 

A.  The  pans,  settlers,  and  agitators,  rock-breakers, 
power,  belting,  and  w^ear  and  tear. 

Q.  What  else  is  there  that  will  wear  out  ? 

A.  All  of  these,  when  you  enumerated  them  specially. 

Q.  Take  the  machinery  and  leave  out  the  simple  parts 
which  are  connected  with  it,  such  as  belting  and  all  that— 
take  the  machinery,  take  the  batteries  and  pans,  and  every- 
thing connected  with  them,  the  settlers — and  what  else  is 
there  about  a  mill  that  will  wear  out,  including  your  rock- 
breakers? 

A.  The  steam  engine  also,  if  yOu  have  that? 

Q.  We  are  speaking  of  water  mills.  What  is  there  that 
will  wear  out? 

A.  You  have  enumerated  about  all  that  constitutes  a 
quartz  mill.  Most  of  these  will  wear  out.  The  principal 
parts,  such  as  batteries,  pans,  and  settlers,  will  wear  out 
very  rapidly. 

Q.  What  would  the  buildings  amount  to  ? 

A.  The  buildings,  as  a  rule,  are  not  of  any  great  value. 

Q.  You  do  not  mean  to  say  that  it  would  be  a  very  great 
loss  to  niove  these  mills  if  parties  knew  that  in  three  years 
they  would  have  to  remove  them,  if  they  let  them,  run 
down,  only  keeping  up  such  repairs  as  are  absolutely  nec- 
essary?   Would  you  consider  it  to  be  much  of  a  loss? 

Witness.  You  mean  that  really  no  repairs  whatever  are 


612 

to  be  made?    You  mean  to  let  it  run  until  it  runs  out,  and 
then  get  a  new  one? 

Q.  There  would  not  be  much  loss  resulting  therefrom, 
would  there? 

(No  response.) 

Q.  ]^ow,  in  making  this  estimate  of  $1,980,000,  you  have 
stated  that  you  lately,  since  the  discovery  of  those  great 
bodies  of  ore  in  the  Belcher  mine  and  the  Crown  Point 
mine,  learned  that  the  value  has  risen  to  about  that  sum? 

A.  N"ot  to  that  sum.  By  no  means.  They  had  a  specific 
value  before. 

Q.  They  had  a  specific  value,  but  it  is  not  up  to  these 
figures?  , 

A.  Yes,  sir;  the  value  depreciated  in  consequence  of 
the  very  strong  probability  that  there  would  not  be  suffici- 
ent work  for  them. 

Q.  Then  in  this  estimate  you  have  included  the  value  of 
the  water  power  ? 

A.  Of  course.  I  consider  that  a  part  of  the  mill,  if  you 
were  going  to  make  an  oficr  for  a  mill ;  for  instance,  the 
Mexican  mill,  the  Morgan  mill,  and  the  Brunswick  mill, 
which  were  recently  purchased  by  the  parties  now  owning 
them — they  have  paid  a  certain  amount  for  repairs  which 
makes  them  come  up  to  every  dollar  for  which  they  are 
set  down.  I  made  that  estimate  as  to  the  entire  value  of 
the  mill  and  water  power. 

Q.  What  portion  of  the  $1,980,000  would  you  consider 
the  value  of  either  mill-site   or  water  power  to  be? 

A.  The  power  and  the  mill-site — well,  it  would  be  very 
difficult  to  seggregate  them.  The  mill  would  be  worth 
nothing  where  it  stands  without  the  water  power,  and  the 
water  power  would  be  valueless  without  the  mill. 

Q.  But,  in  the  figures  which  you  have  given,  $1,980,000, 
what  portion  would  you  calculate  to  be  the  value  of  the 
water  power? 

A.  I  made  no  calculation,  because  I  did  not  deem  it  nec- 
essary. 

Q.  Just  look  over  them  and  tell  me. 
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A.  1^0,  I  will  not.  I  gave  j^ou  these  figures,  and,  as  I 
stated,  tliej  are  the  amount  for  which  these  mills  have 
changed  hands,  and  the  amount  of  money  that  has  been 
expended  upon  them;  the  figures  I  gave  making  the  gross 
amount.  As  to  the  cost  of  the  Eureka  mill,  I  know  what 
it  will  be  when  completed.     That  is  why  I  gave  it. 

Q.  The  others  are  estimated  in  the  same  manner.  The 
intrinsic  value  of  the  mills  and  mill-sites? 

A.  Precisely.  ..;  I 

Q.  If  I  understand  you  correcitly,  a  large  portion  of  the ' 
amount  is  the  value  of  the  power  itself? 

A.  I  state  now,  as  I  stated  before,  that  the  mill  is  value- 
less without  the  water  power,  and  the  water  power  is  value- 
less without  the  milL 

Q.  In  giving  the^e  figures  as  you  have  given  them,  I 
want  to  know  whether  the  largest  portion  of  this  sum  does 
not  consist  of  the  value  of  the  water  power  itself? 

A.  ISTo,  sir;  I  think  not  The  Eureka  mill  alone  will 
cost — building  and  dam,  and  all  the  machinery  connected 
with  it,  without  the  water  power  in  any  shape  or  form- 
not  less  than  $350,000.  With  regard  to  the  Mexican  mill, 
the  first  amount  paid  for  it  by  its  present  owners,  to- 
gether with  the  sum  laid  out  upon  it  since  that  time,  will 
run  up  to  $250,000.  Hence  the  water  power  is  not  taken 
into  consideration.  The  Morgan  mill  the  same  way,  and 
also  the  Brunswick  mill.  They  paid  so  much  money  for 
the  mills. 

Q.  Would  they  sell  for  any  such  sum? 

A.  Well,  sir,  you  could  not  buy  them  of  the  parties  who 
own  them  for  one  dollar  less. 

Q.  Can  you  now  sell  these  mills  for  the  amounts  you 
have  given  here?  ri+ 

A.  There  is  no  one  that  wants  them  except  the  parties 
who  now  own  them.  I  would  have  no  use  for  a  mill  unless 
I  had  something  to  do  with  it. 

Q.  They  belong  to  the  Union  Mill  and  Mining  Company, 
do  they  not? 

A.  No,  sir;    the  Morgan  mill   and  the  Mexican  and 
33 
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Brunswick  mill  belong  to  the  Nevada  Mill  and  Mining 
Company. 

Q.  What  is  that? 

A.  That  is  a  company  that  has  been  recently  organized 
there. 

Q.  Who  are. the  owners? 

A.  I  do  not  know  exactly  who  the  owners  are. 

Q.  Does  not  Mr.  Hayward  own  a  very  large  interest — 
Hayward,  of  Hayward  &  Jones,  (I  presume  Mr.  Jones  is 
interested  with  him  ?) 

A.  There  are  three  of  the  largest  mills  on  that  list  that 
do  not  belong  to  the  Union  Mill  and  Mining  Company. 

Q.  In  selling  a  mill would  you  in  selling  those  mills 

count  the  water  power  and  the  mill  together?     Do  they 
ever  sell  the  water  power  by  itself,  or  the  mill  by  itself? 

A.  I  never  heard  of  such  a  thing.  They  usually  go  to- 
gether. It  is  like  selling  a  steam-mill  and  taking  the  en- 
gine out  to  separate  the  two.  The  mill  is  not  complete 
without  power  to  drive  it. 

Q.  What  los^  would  it  be  to  the  owners  of  those  mills  if 
the  site  was  furnished  them  at  the  mouth  of  the  tunnel,  and 
power  for  the  same  capacity,  so  they  may  put  up  either  the 
new  mills  there  or  remove  the  old  mills?  ^ 

A.  That  I  could  not  say,  because  I  do  not  know  anything 
about  that.  That  is  supposing  things  that  I  cannot  arrive 
at  satisfactorily  to  myself  at»  all,  and  hence  could  not  an- 
swer a  question  of  that  character. 

Q.  You  say  those  mills  would  be  of  little  value  to  any- 
body else  but  the  owners  of  the  mills  there? 

A.  Yes,  sir;  they  would  be  of  little  value  lest  some  one 
purchased  them  who  had  a  sufficient  amount  of  ore  to  run 
them  with. 

Q.  Do  you  mean  to  say  by  that,  that  the  men  who  own 
those  mills  still  manage  to  get  ore  sufficient  to  supply 
them? 

A.  There  were  times  when  they  could  not  get  it. 

Q.  How  many  companies  are  there  that  own  the  major- 
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ity  of  those  mills  along  the  river?  There  is  the  !N"evada 
company  you  speak  of,  and  wjiat  other  company  ? 

A.  There  is  the  Nevada,  the  Union  Mill  and  Mining 
Company,  the  Birdsall — the  Woodworth  mill  is  owned  by 
Flood  &  O'Brien. 

Q.  How  many  mills  does  the  Nevada  company  own  ? 

A.  Three. 

Q.  How  many  does  the  Union  Mill  and  Mining  Com- 
pany own  ? 

A.  They  own  altogether  five  mills. 

Q.  How  many  mills  are  there  besides  that? 

A.  The  Vivian — owned  by  outside  parties  mostly — the 
Woodworth,  and  the  Birdsall — three. 

Q.  Do  you  know  who  compose  the  Union  Mill  and 
Mining  Company  ? 

A.  I  do  not  exactly  know.  I  know  who  did — a  portion 
of  the  parties  who  did  compose  it. 

Q.  Do  you  not  know  who  compose  it  now  principally? 

A.  No,  I  cannot  say  that  I  do. 

Q.  Do  you  know  that  Mr.  Sharon  is  a  large  owner? 

A.  Yes,  sir. 

Q,  Mr.  Ralston  ? 

A.  Yes,  sir ;  he  is  reputed  to  be. 

Q.  Is  not  Mr.  Mills  president  of  the  Bank  of  California? 

A.  Yes,  sir. 

Q.  Are  not  they  the  owners  oi  the  'whole  prbperty? 

A.  I  think  there  is  lo  interest  outside  of  that. 

Q.  They  are  about  the  principal  owners  then  ? 

A.  So  understood. 

Q.  Then  the  main  owners  are  the  president  of  the  Bank 
of  California,  the  cashier  of  the  Bank  of  California,  and 
Mr.  Sharon,  their  agent  at  Virginia  City?  ' 

A.  Yes,  sir;  that  is  my  understanding. 

Q.  And  they  are  able  to  gather  all  the  ore  they  want  to 
supply  those  mills? 

A.  There  have  been  times  when  they  could  not  get  all 
the  ore  they  wanted  by  a  good  deal.  The  mines  were  not 
producing  much  at  one  time.     The  mines  they  owned  a 
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controlling  interest  in,  did  not  produce  much.     That  oc- 
curred more  times  than  once. 

Q.  What  do  you  mean  by  stating  that  the  fall  of  the  tun- 
nel would  be  one-third  less  than  it  is  now — the  fall  from 
this  dam  to  the  tunnel  would  be  one-third  less  than  what 
the  fall  is  now? 

A.  I  took  Surveyor  General  Day's  statement  for  that. 
He  says  that  it  is  155  feet  from  the  Mexican  dam  to  the 
Franklin,  and  100  feet  from  the  dam  that  he  surveys  to  a 
point  opposite  the  mouth  of  the  tunnel.  I  deduct  50  feet, 
because  there  are  150  feet  in  one  case  and  100  in  the  other. 

Q.  Suppose  the  dam  to  be  constructed  over  150  feet  in 
height - 

A.  I  say  that  it  is  a  supposititious  rule,that  I  don't  like 
to  work  by.  I  cannot  answer  a  question  of  that  kind  with 
satisfaction  to  myself.     . 

Mr.  SuTRO.  I  have  not  finished  my  question  yet. 

Witness.  I  supposed, you  had.     You  halted. 

Q.  I  was  supposing  a  dam  to  be  constructed  150  feet  in 
heiorht,  and  the  water  carried  to  the  mouth  of  the  tunnel: 
we  would  get  at  the  mouth  of  the  tunnel  a  250-feet  fall. 
Would  you  not  consider  that  more  power  than  you  could 
get  from  all  the  mills  now? 

A.  As  I  said  before,  that  is  supposing  a  thing  that  I  can- 
not give  an  intelligent  answer  to.  Anything  connected 
with  facts,  that  I  know  of,  I  am  very  ready  to  answer,  so  far 
as  my  knowledge  extends;  but  working  by  the  rule  of  sup- 
position I  never  do.  jj. 

Q.  This  is  the  proposition  we  have  here. 

A.  I  could  not  tell  what  the  result  of  that  would  be.  I 
never  heard  of  a  dam  beiuo;  built  155  feet  high.  I  never 
heard  of  such  a  thing. 

Q.  Are  there  any  difficulties  in  the  way  of  building  one 
that  high  in  a  rocky  gorge? 

A.  Yes,  sir.  I  have  built  dams  myself — ^two  across  the 
north  middle  fork  of  the  American  river,  and  we  had  a 
great  deal  of  difficulty  in  raising  one  20  feet  high.  We 
had  a  rocky  bottom  to  go  upon.     We  had  all  the  water 
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turned  out,  aiirl  we  went  to  work  and  put  in  a  dam — such 
as  wc  supposed,  if  I  may  so  term  it,  would  be  fire  proof,  or 
in  other  words  water  proof. 

Q.  How  could  you  turn  the  water  when  you  have  got 
rocky  sides,  like  in  the  Carson  river,  which  ris^s  in  some 
places  one' thousand  feet  high  ? 

"Witness.  At  what  point? 

Mr.  SuTRO.  Taking  any  point. 

A.  There  is  no  such  poinf. 

Q.  Is  there  any  point  between  the  Mexican  mill  and  th« 
Franklin  mill  to  turn  that  river  off? 

A.  Yes,  sir,  easily. 

Q.  Will  you  name  the  point? 

A.  The  flumes  that  carry  the  water  from  the  present 
dams  on  to  the  mills.  It  takes  all  the  water  that  runs  in 
the  river  and  more  besides,  so  that  the  bed  of  the  river 
below  the  dam  is  as  dry  as  that. 

Q.  Supposing  the  waiter  to  be  taken  out  at  that  point  at 
the  Franklin  mill,  taken  out  on  a  level  with  that  present 
mill — the  present  dam  :  you  would  get  100  feet  of  fall  at 
the  mouth  of  the  tunnel.  Supposing  the  water  to  be  taken 
out' in  the  flume  at  the  Franklin  dam,  it  would  give  us  100 
feet  fall  at  the  mouth  of  the  tunnel,  at  a  point  opposite 
the  mouth  of  the  tunnel,  50  feet  below  the  mouth.  Would 
not  that  give  an  immense  amount  of  power  there  ? 

A.  I  thi^k  it  would  not  give  as  much  power  as  the  way 
it  is  at  present. 

Q.  How  much  power  do  they  get  from  the  Franklin  dam 
now? 

A.*^!  do  not  recollect  of  more  than  2  mills — 3  n'liils;  the 
Wood  worth,  the  Birdsall,  and  the  Rocky  Poi^it.  They  have 
got  a  power  equal  to  about  280  tons  per  day. 

Q.  You  do  not  consider  the  dam  feasible  at  all — any 
kind  of  dam  ? 

A.  Oh,  yes,  I  do. 

Q.  How  high  a  dam  could  be  made  there? 

A.  I  do  not  know.  You  could  make  ^  dam  there  almost 
anywhere. 
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Q.  I  tlionght  you  just  stated  you  could  not  make  it? 

A.  I  did  not  say  you  could  not  make  it. 

Q.  Could  you  make  a  dam  100  feet  high  ? 

A.  I  presume  you  could  build  a  dam  100  feet  high. 

Q.  I  suppose  you  could  build  it  300  feet  high? 

A.  In  fact,  I  know  of  no  limit  to  the  height,  with  the  ex- 
ception of  the  money  to  be  required,  to  build  a  dam  of 
almost  any  height.  I  might  build  one  as  high  as  the 
Pyramids  of  Egypt.  » 

Q.  You  are  not  an  engineer,  are  you? 

A.  isTo,  sir. 

Q.  You  could  not  give  us  any  figures  of  the  thickness  of 
a  dam, required  with  a  given  pressure  of  water? 

A.  !N"o,  sir;  I  could  build  a  dam  for  myself,  but  could 
not  as  an  engineer.  I  could  build  one  myself,  without 
consulting  any  engineer. 

Q.  By  Member.  How  high  is  the  Mexican  dam? 

A.  I  do  not  know  the  height  of  that.  Ten  or  fifteen 
feet — ^not  to  exceed  fifteen  feet. 

Q.  What  is  the  distance  down  to  the  mouth  of  the  tun- 
nel from  the  Franklin  dam  ? 

A. 'Five  miles  and  a  half. 

Mr.  SuTRO.  Kow,  suppose  we  can  construct  a  dam  over 
100  feet  high.  Let  us  suppose  that  case.  Take  out  the 
water  at  the  bottom  of  that  dam — that  is,  at  the  present  bed 
of  the  river  at  the  Franklin  mill — we  would  get  a  pressure 
then  of  100  feet.  We  would  then  get  the  reservoir  100  feet 
high,  would  we  not  ? 
^  A.  To  satisfy  you,  I  shall  make  an  answer,  but  I  \Yould 
like  to  ba,ve  it  understood  that  it  is  not  a  direct  answer,  be- 
cause this  rule  of  supposition  I  never  work  upon,  and 
hence  I  do  not  like  to  answer  a  supposititious  case.  If  you 
and  I  were  in  common  conversation  together,  and  you 
should  ask  me  a  question  of  that  character,  I  would  be 
ready  to  reason  the  matter  with  you.  As  lam  sitting  here 
under  oath,  I  do  not  like  to  answer  a  supposititious  question. 
I  heard  a  man  once  suppose  what  would  be  the  result  of 
two  bodies,  one  immovable  and  the  other  irresistible,  com- 
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ing  in  contact.     I  could  give  an  answer  to  that  with  the 
same  ease  that  I  could  to  this. 

Mr.  SuTRO.  We  will  drop  this  dam  question,  I  think. 
^'    Q.  What  mills  have  reduced  ore  for  the  ChoUar  Potosi 
company  during  the  last  year.     What  does  this  report  call 
for? 

A.  I  do  not  think  they  are  named  there. 

Q.  Did  any  mill  reduce  any  ore  beside  the  Union  Mill 
and  Mining  Company? 

A.  'No, 

Q.  It  was  all  reduced  by  the  Union  Mill  and  Mining  Com- 
pany mill? 

A.  No. 

Witness.  Do  you  mean  for  the  year  ending  May  31,  at 
the  time  that  report  gives  the  figures? 

Mr.  SuTRO.  Yes,  sir;  June  1. 

A.  If  there  were  any,  the  amount  was  so  small  it  would 
be  scarcely  considered — two  or  three  thousand  tons  per- 
haps. 

Q.  How  many  tons  of  ore  were  worked  during  that  year? 

A.  If  I  am  not  mistaken,  83,775  tons  is  correct. 

Q.  now  much  did  the  Chollar  Potosi  company  pay  for 
milling  that? 

A.  They  paid  $1,005,300. 

Q.  How  much  was  that  a  ton? 

A.  Twelve  dollars  per  ton. 

Q.  And  $2  paid  for  hauling? 

A.  No,  sir;  the  Chollar  Potosi  company  paid  nothing 
for  hauling.  That  includes  that,  so  that  the  real  cost  to 
the  Chollar  Potosi  company  was  $10.  We  had  nothing  to 
do  with  the  hauling. 

Q.  I  suppose  you  would  have  to  pay  for  hauling? 

A.  They  got  $12  for  milling  and  hauling. 

Q.  How  much  do  they  charge  for  hauling? 

A.  I  do  not  know.  I  have  had  no  hauling  done  in 
years. 

Q.  How  much  do  the  other  companies  pay  for  hauling 
down  to  the  river — any  of  them? 
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A.  It  is  $2  in  the  commissioners'  report.  I  do  not  state 
that  as  a  fact;  but  let  that  gp. 

Q.  That  Ipaves  xibout  $10  per  ton  for  milling.  I  would 
like  to  ^sk  you  what  the  price  is  for  transportation  down 
to  thejinver? 

A.  I  suppose  for  all  hauling  over  the  various  sections, 
by  railroad  and  by  team,  it  would  not  exceed  $2  25. 

Q.  How  much  is  it  by  railroad — about  ? 

A.  I  really  do  not  know.  I  could  not  tell  you  the  cost. 
I  never  asked  what  they  had  charged  by  railroad.  I  never 
had  any  occasion. 

Q.  Is  it  over  $2? 

A.  Some  mills  make  a  little  over  $2;  these  are  others 
Bomewhat  under. 

Q.  Would  it  not  be  an  average  of  $2? 

A.  Yes,  sir;  I  should  think  it  would. 

Q.  Then  we  get  83,775  tons  on  which  your  company 
paid  for  milling.     You  say  it  costs  $4  50  to  mill? 

A.  On  the  river,  T  think  so,  at  the  present  rate  of  work- 
ing. According  to  the  present  modes,  under  the  reorgani- 
zation of  some  of  the  mills,  they  have  increased  their 
jCapacity  very  materially,  and  they  can  work  ores  cheaper 
than  they  could  twelve  months  ago. 

Q.  Will  you  be  kind  enough  to  figure  how  much  it 
would  come  to,  milling  83,775  tons,  at  §4  50  per  ton? 

A.  I  think  the  exact  figuring  ^bout, $376,000— $377,000 
nearly.  — >' 

Q.  Taking  the  price  paid  at  $10  a  ton,  how  much  dif- 
ference does  that  make  ? 

A.  That  would  be  $837,750:  $377,000  deducted  from 
that  leaves  §460,000. 

Q.  Then  the  Cljollar  Potosi  company  paid  a  profit  to 
the  Union  Milling  company  of  $460,000  in  one  year? 

A.  No,  I  think  not.  They  did  not  work  it  all  by  water 
;power.  There  was  steam  power  used  on  a  great  deal  of 
the  ore.     We  had  worked  out  83,775  tons. 

Q.  What  proportion? 

A.  Over  two-thirds  of  the  work  by  steam  power. 
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Q.  What  is  the  actual  cost  of  milling  by  steam  power? 

A.  I  think  they  have  got  it  reduced  now  to  $6,  may  be, 
in  a  good  mill. 

Q.  Kow,  will  you  be  kind  enough  to  make  your  figures 
on  two-thirds  by  steam  power  and  one-third  by  water 
power? 

A.  You  make  the  figures,  and  I  will  do  the  calculation. 

Q.  If  vou  will  state  my  figures  are  correct? 

Witness.  You  know  better  what  you  want  to  figure 
than  I  do. 

Mr.  SuTRO.  It  is  very  simple  ? 

Witness.  I  know  it  is  very  simple. 

Q.  By  water  power,  27,125  tons;  by  steam  power,  65,850 
tons.     You  paid  |12  for  all  that  ore? 

A.  Yes,  sir. 

Q.  They  made  $5  50  per  ton  profit  on  the  water  power, 
did  they  not?  And  you  say  it  costs  $6  by  steam  power. 
They  would  have  made  $4  per  ton  there,  would  they  not? 

A.  If  it  did  not  cost  any  more  than  $6,  they  would. 

Q.  Will  you  be  kind  enough  to  state  how  much  that 
comes  to  at  $5  50  and  at  $4  »50?  One-third  at  $5  50  and 
two  at  $4:  50. 

A.  The  one,  by  }4  50,  comes  to  $223,392;  by  $5  50, 
$158,598. 

Q.  How  much  would  that  be  altogether? 

A.  $376,990. 

Q.  Then  your  company,  the  Chollar  Potosi,  has  p(aid  i 
profit  to  the  Union  Mill  and  Mining  Company  of  $376,990  ? 

A.  Ko,  &ir;  I  think  not.  I  think  there  is  a  great  deal 
of  wear  and  tear  connected  w^ith  the  mills. 

Q.  You  did  not  figure  that  in? 

A.  No,  sir;  you  asked  me  what  it  took  to  do  it,  and  I 
gave  it  to  you. 

Q.  In  reducing  the  ore,  must  not  you  ipclude  the  wear 
and  tear  of  your  mills? 

A.  Ko,  sir. 

Q.  How  much  do  you  think  that  amounts  to  ? 
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A.  Ill  connection  with  that,  they  paid  the  Chollar  Potosi 
company  a  reclamation  of  from  $16,000  to  $17,000. 

Mr.  SuTRO.  That  has  nothing  to  do  with  thia  matter.  I 
want  to  know  whether  you  are  going  to  make  any  further 
reductions? 

A.  I  do  not  propose  to  make  any  reduction.  I  am  not 
making  these  figures  myself.  I  say  that  when  the  matter 
of  $4  per  ton  is  considered,  it  is  considered  that  they  reduce 
the  ore  for  that;  but  when  the  mill  is  worn  out,  they  re- 
build it.  You  know  as  well  as  I  do  that  a  mill  wears  out, 
and  you  know  that  when  you  turn  to  and  work  one,  you 
figure  it,  for  instance,  as  to  what  it  has  cost  per  month. 
You  keep  that  up  for  a  series  of  months,  and  then  you  have 
to  undertake  a  pretty  thorough  overhauling  again,  and  so 
you  keep  going.  Some  mills  wear  more  than  others.  Some 
are  subjected  to  more  accidents  than  others,  and  conse- 
quently it  costs  a  great  4eal  more  money  to  run  some  than 
others. 

Q.  How  much  would  that  amount  to.  You  are  an  ex- 
pert at  milling.  Will  you  state,  if  you  please,  how  much 
that  wear  and  tear  would  come  to  besides  the  cost — the 
actual  cost? 

A.  I  am  not  prepared  to  answer  about  that  to-night,  be- 
cause I  want  to  think  it  over. 

Q.  No  time  is  given  me  for  asking  you  any  questions. 
Mr.  Sunderland  has  just  gone  through  with  your  examina- 
,tion,»  and,!. do  not  see  why  you  should  not  be  able,  as  an  ex- 
perienced mill  man — ^ydu  say  you  have  been  mining  and 
millirig  for  22  years — to  give  me  those  figures.  What  is 
the  fact  ? 

A.  I  have  not  done  any  milling  for  five  years,  and  a  man, 
as  a  rule,  when  he  is  not  in  actual  practice,  gets  somewhat 
rusty.  That  is  about  the  position  I  occupy  to-night.  I  am 
Blightly  rusty  upon  that  proposition  of  figuring  dowa  ac- 
curately the  wear  and  tear  of  a  mill. 

Q.  Do  you  mean  to  say  that  the  Chollar  Potosi  mine  did 
not  pay  a  profit  in  one  single  year  to  the  Bank  of  Califor- 
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nia,  or  parties  owning  the  Union  Mill  and  Mining  Com- 
pany, of  $376,990? 

A.  JN'o,  sir.  In  my  opinion,  take  out  the  wear  and  tear, 
it  did  not  pay  that  sum. 

Q.  How  much  profit  do  you  think  they  paid  ? 

A.  Well,  sir,  as  I  stated  before,  I  would  like  to  figure 
that  a  little.  I  am  not  carrying  on  a  casual  conversation 
with  Mr.  Sutro. 

Mr.  SuTRO.  1^0,  you  are  giving  your  testimony  under 
oath. 

Witness.  Consequently  I  want  to  be  as  near  the  truth 
as  possible,  and  I  intend  to  get  there. 

Q.  Do  you  think  it  would  amount  to  10  per  cent,  on  all 
that  money — 10  per  cent,  on  the  whole  amount  paid? 

A.  If  5^ou  give  me  a  little  time  to  think  over  that,  I  can 
figure  it  out  in  the  course  of  the  next  twenty-four  hours, 
and  then  I  will  give  you  an  answer  which  will  be  satisfac- 
tory to  yourself. 

Mr.  SuTRO.  I  will  have  to  dismiss  that  point. 

Witness.  I  have  done  no  milling  for  five  years.  I  have 
not  been  a  milling  superintendent  for  five  years,  and  I 
have  become  a  little  rusty. 

Q.  I  want  to  ask  you  who  the  trustees  of  the  Chollar 
Potosi  Mining  Company  are  ? 

A.  A.  K  P.  Harmon,  J.  D.  Fry,  A.  Hayward,  William 
[N'orris,  H.  C.  Kibby,  James  Freeborn,  Kobert  Sherwood, 
trustees.  The  president  is  A.  K.  P.  Hajnion;  vjce  pres- 
dent,  J,.D.  FicYj  secretary,  W.  E.  Dean  5.  superintendent, 
Isaac  L/^Requa. 

Q.  Who  is  the  treasurer  of  your  company  ? 

A.  We  have  no  treasurer,  I  think. 

Q.  Who  keeps  your  money  ? 

A.  Well,  sir,  the  company  keep  it.  The  president,  I 
think,  deposits  it. 

Q.  Whom  do  you  draw  on  in  San  Francisco  ? 

A.  The  president  of  the  company. 

Q.  Where  does  he  keep  his  money? 
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A.  My  understanding  is,  it  is  kept  in  the  Bank  of  Cali- 
fornia.    Still  I  do  not  know  that. 

Q.  It  is  a  well-known  fact. 

A.  I  do  not  know  it  well  enough  to  swear  to  it. 

Q.  Let  me  ask  you  whether  Mr.  Harmon,  your  pres- 
ident, is  not  closely  connected  with  the  Bank  of  Califor- 
nia ? 

Witness.  In  what  sense? 

Q.  Is  he  not  a  stockholder  there? 

A.  'No,  sir. 

Q.  Is  he  not  connected  with  the  Bank  of  California? 

Mr.  Sunderland.  I  ohject. 

By  Mr.  Kendall: 

Q.  Can  you  answer  the  question  approximately^  as  to  the 
wear  and  tear  ? 

A.  I  cannot  exactly  at  the  present  time. 

Q.  State,  if  you  can  approximately,  what  that  deduction 
ought  to  he  for  the  wear  and  tear  of  the  machinery. 

A.  I  cannot  very  well  now.  I  do  not  know  that  I  can 
get  at  it  accurately. 

Q.  Is  it  10  per  cecft.  ? 

A.  I  do  not  know. 

Q.  Do  you  think  it  is  15  per  cent.  ? 

A.  I  say,  if  I  can  have  a  little  opportunity  to  think  it 
over  and  refresh  my  memory,  I  will  try  and  give  an  answer. 
I  do  not  want  to  give  a  vague  answer.  I  would  like  very 
much  to  give  answers  that  I  am  satisfied  are  ypry  nearly  or 
quite  correct.  So  far  as  I  have  gone,  I  h^e  ertleavbred 
to  do  so  in  this  matter.  I  stated  before  that  I  have  been 
out  of  practice  for  five  or  six  years,  and  one  naturally 
becomes  a  little  rusty. 

Q.  You  are  a  mill  man  of  some  experience? 
•  A.  I  have  been. 

Q.  What  generally  is  the  per  centage  of  loss,  by  wear 
and  tear  of  mills  and  machinery  and  buildings,  according  to 
your  experience  and  observation  ?  You  can  tell  that,  of 
course,  pretty  nearly.  That  is  directly  in  your  line  of  busi- 
ness? 
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mills  I  could  have  answered  that  question  just  as  promptly 
as  any  one ;  but,  as  I  have  stated  before,  I  have  not  run  a 
mill  and  have  not  made  any  calculation  about  the  cost  of 
wear  and  tear  for  some  five  years,  and  it  will  take  me  a 
little  time  to  collect  my  thoughts  before  I  could  give  an 
approximate  estimate.  At  present  I  do  not  feel  myself 
able  to  approximate. 

By  Mr.  Sutro  : 

Q.  You  do  not  know  about  the  connection  of  Mr.  Har- 
mon with  the  Bank  of  California  ? 

A.  In  what  sense? 

Q.  If  Mr.  Harmon  owns  any  stock  in  the  Bank  of  Cali- 
fornia? 

A.  That  is  a  question  I  say  I  cannot  answer.  My  im- 
pression is  that  he  does  not. 

Q.  Do  you  know  who  Mr.  Fry  is? 

A.  Yes,  sir. 

Q.  What  relation  is  he  to  Mr.  Ealston  ? 

A.  I  think  Mr.  Ralston's  wife  is  somewhat  connected 
with  Mr.  Fry.     He  belongs  to  the  family. 

Q.  Do  you  know  whether  Mr.  William  IlTorris  is  a  di- 
rector in  the  Bank  of  California  or  not? 

A.  I  do  not  know  whether  he  is  or  not.  They  have  a 
number  of  directors. 

Q.  Do  you  not  know  that  he  is  a  director  now;  that  it 
is  well  known  to  everybody,  and  has  been  for  years? 

A.  It  is  not  to  me.  They  change  the  directors  every 
year.  These  directors  are  not  the  same  directors  to-day 
that  were  there  some  time  ago. 

Q.  Do  you  say  that  you  are  not  sufficiently  acquainted 
with  the  Bank  of  California  to  know  its  directors? 

A.  I  have  so  stated.  I  could  not  name  two  directors 
connected  with  the  Bank  of  California  positively. 

Q.  Do  you  know  Mr.  James  Freeborn  ? 

A.  I  do. 

Q.  Is  he  not  a  broker  of  the  Bank  of  California? 

A..  I* don't  know  any  such  thing.  •     " 
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Q.  Is  it  not  a  well-known  fact  that  he  does  the  broker- 
age for  the  Bank  of  California? 

A.  Not  to  my  knowledge.     I  never  heard  of  it. 

Q.  Do  you  know  Mr.  'Freeborn  well? 

A.  I  know  him. 

Q.  Do  you  know  he  is  a  broker? 

A.  I  know  he  has  been.  I  do  not  know  what  he  is  to- 
day.    He  has  been  a  broker  for  a  good  many  years. 

Q.  Do  you  mean  to  say  that  you  never  heard  of  his  do- 
ing any  stock  transactions  for  the  Bank  of  California? 

A.  I  mean  to  say  I  never  heard  of  his  attending  to  any 
stock  transactions  for  the  Bank  of  California. 

Q.  Do  you  know  what  connection  Mr.  H.  C.  Kibbe  has 
with  the  bank? 

A.  No,  sir ;  I  do  not. 

Q.  Do  you  know  whether  Mr.  Hayward  used  to  be  a  di- 
rector in  the  Bank  of  California  ? 

A.  I  do  not  know  that,  but  I  presume  so.  I  am  told  that 
he  has  owned  a  great  deal  of  stock. 

Q.  They  have  had  a  little  falling  out  ? 

A.  Not  that  I  am  aware  of. 

Q.  Is  he  still  a  director  in  the  bank  ? 

A.  If  he  ever  was,  ♦!  suppose  he  is  to-day. 

Q.  Do  you  know  anything  about  Mr.  Sharon?  Tell 
me  whether  he  has  any  connection  with  them? 

A.  Not  any.     I  do  not  know  of  any. 

Q.  Has  not  Mr.  Sharon  a  great  deal  to  say  about  your 
mirie  ? 

A.  No,  sir. 

Q.  Have  you  ever  consulted  him? 

A.  No,  sir. 

Q.  Did  3^ou  ever  communicate  with  him  about  the  state 
of  the  mine  ? 

A.  Sometimes.  He,  like  a  good  many  other  men,  would 
ask  me  how  the  mine  looked,  and  I  would  always  give  him 
all  the  information  I  had. 

Q.  Is  he  a  stockholder  in  the  mine  ? 

A.  I  presume  he  owns  stock.     There  have  been  times, 
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tbongbjWben  he  owned  nearly  all  the  stock  that  the  mine 
consisted  of.  At  the  last  annual  election  I  do  not  think 
the  Bank  of  California  owned  a  share,  but  I  think  Mr. 
Sharon  and  others  and  myself  included  did.  We  voted 
about  26,000  out  of  the  28,000  shares. 

Q,  Who  owned  them  ? 

A.  The  mill  company,  Mr.  Sharon  individually,  the 
president,  and  myself. 

Q.  At  that  time  the  mine  was  in  a  very  fine  condition, 
was  it  not? 

A.  !N'ot  as  fine  as  it  had  been. 

Q.  How  much  do  they  own  now  ? 

A.  I  am  not  able  to  state. 

Q.  Do  they  own  as  much  now  as  then? 

A.  They  may  and  may  not.    I  do  not  know. 

Q.  Did  they  not  sell  out  before  the  stock  went  down? 

A.  That  I  have  no  knowledge  of.  I  do  not  think  they 
did.    I  am  sure  they  did  not.  ' 

Q.  How  much  stock  do  you  own  in  the  Potosi  mine  ? 

A.  That  is  a  question  I  do  not  think  it  is  necessary  to 
answer  here.  That  is  my  private  business.  I  am  not  ex- 
amined upon  that. 

Q.  How  much  salary  do  you  get  as  superintendent? 

Mr.  Sunderland.  I  submit  that  there  is  no  sense  in  that 
or  similar  questions. 

Mr.  SuTRO.  I  will  state  that  it  is  of  the  highest  importance 
to  ascertain  the  position  of  these  gentlemen.  They  come  here 
to  testify  against  the  tunnel — at  least  they  are  opposed  to  the 
tunnel — they  are  opposed  to  the  construction  of  the  tunnel,  as 
far  as  they  or  the  parties  who  send  them  here  are  concerned. 
If  I  understand  it  correctly,  it  is  very  diesrable  to  ascer- 
tain who  these  gentlemen  are,  and  what  interest  they  have 
in  opposing  it;  whether  the  construction  of  that  tunnel 
will  bring  about  a  new  state  of  affUirs;  a  new  manner  of 
reducing  ores,  the  establishment  of  new  mills,  the  con- 
sequent effect  of  which  will  be  to  put  these  men  out. 
Such  being  the  case,  it  is  natural  that  they  should  seek  to 
uphold  the  most  expensive  system  of  mining  and  milling, 
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inasmuch  as  tliey  make  hundreds  of  thousands  and  millions 
of  doUiirs  out  of  it.  They  are  opposed  to  the  tunnel  be- 
cause they  derivp  all  the  profits  from  the  work  of  these 
mines;  and  I  have  already  shown  by  the  other  witnesses, 
that  those  mines  are  worked  in  the  interest  of  the  rinjys — 
men  who  own  the  mills.  They  are  making  the  money,  and 
the  stockholders  are  not,  and  it  is  essential  to  find  out 
these  facts.  I  want  to  ask  the  witness  a  few  questions  in 
regard  to  his  position,  and  I  would  like  to  know  how  much 
salary  he  gets  as  superintendent  of  that  mine. 

Witness.  I  would  like  to  state  tliat  Mr.  Sutro  makes  a 
pretty  broad  assertion  when  he  says  that  the  stockholders 
get  nothing  out  of  this.  We  divided  up  ^2,000,000  last  year. 
I  would  like  to  say  that  the  Chollar  Potosi  company  were 
declaring  $10  in.  dividends  per  share  per  month.  The 
stock  was  selling  not  to  exceed  $90  per  share,  and  for  the 
whole  year  we  declared  |70  per  share  in  dividends,  and 
the  parties  who  owned  it  got  the  benefit,  to  my  certain 
knowledge.  I  wish  to  say  further,  that  the  Chollar  Potosi 
company  has  declared  forty-seven  consecutive  dividends, 
and  the  stockholders  got  them^who  they  were  I  am  not 
prepared  to  say — and  that  the  stock  has  paid  in  dividends, 
since  I  have  managed  the  mines,  nearly  $100  per  share,  and 
during  that  time  it  has  never  reached  the  price  of  $100  per 
share. 

Mr.  SuTRO.  You  are  making  a  statement  here 

Witness.  Which  I  am  prepared  to  substantiate  by  my 
oath. 

Mr.  Sutro.  I  do  not  dispute  any  of  your  statements  now. 
I  take  all  that  you  give;  but  I  want  your  figures  and  returns 
in  regard  to  it. 

Witness.  As  far  as  I  can,  I  propose  to  give  them  to  you. 

Mr.  ScTRO.  You  stated  that  the  stock  never  went  over 
$90,  and  yet  you  paid  $10  per  share  per  month  in  dividends  ? 

Witness.  Yes,  sir;  for  five  consecutive  months. 

Q.  How  much  per  cent,  is  that  a  month? 

A..  That  would  be  10  per  cent,  on  $100 — 11  per  cent. 


529 

Q.  Wliat  is  tlie  reason  the  public  did  not  pay  more  thau 


A.  Because  tlie  public  bad  no  faith  in  the  mine. 

Mr.  SuTRO.  Because  it  \yas  managed  by  a  ring  and  be- 
cause the  public  bad  no  confidence,  or  they  would  not  have 
shut  dovv'n  upon  it.  ^ 

Mr.  Sunderland.  I  protest  against  this  abuse  by  Mr. 
Sutro  of  everybody  but  himself  I  propose  to  attack  Mr. 
Sutro  to  show  who  and  what  he  is. 

Mr.  Sutro.  You  are  welcome  to  do  that. 

Mr.  Kendall.  I  da  not  think  there  need  be  any  such 
feeling  in  this  examination  as  is  exhibited  sometimes. 

Witness.  I  have  not  exhibited  any  feeling. 

Mr.  Kendall.  I  did  not  say  who. 

Mr.  Sunderland.  I  cannot  sit  here,  Mr.  Chairman,  and 
hear  my  friends  abused,  when  I  know  the  insinuations 
against  them  are  false. 

The  Chairman.  These  things  will  not  weigh  with  the 
committee. 

Mr.  Sunderland.  I  suppose  they  will  be  reported,  how- 
ever, by  the  committee  with  the  testimony  in  the  case? 

The  Cn airman.  The  question  has  been  asked,  and,  if  the 
gentleman  objects,  we  will  decide  it? 

Mr.  Sunderland.  I  have  been  objecting  until  I  thought 
I  was  wearying  the  committee.  I  certainly  have  wearied 
myself  by  objecting  to  all  this  illegal  evidence. 

Mr.  Sutro.  I  want  to  ask  the  witness  this  question :  "Why 
has  this  stock  never  gone  beyond  |90  per  share,  when 
it  was  paying  $10  dividends  per  month  or  11  per  centum 
per  month? 

Mr.  Sunderland.  I  object. 

The  Chairman.  Why,  he  has  already  answered  that 
question. 

Mr.  Sutro.  I  do  not  see  any  objection  to  that,  Mi\  Sun- 
derland. 

The  Chairman.  He  has  answered  the  question  by  say- 
ing that  the  public  had  no  confidence  in  the  lode  at  that 
time. 
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WiTXESS.  1  will  state,  Mr.  Chairman,  that  the  lode  had 
run  down  and  looked  very  had  from  one  end  of  it  to  the 
other.  The  production  Was  very  limited  indeed,  but  we 
had  the  good  fortune  in  the  ChollarPotosi  to  strike  a  very 
finfe-  dejjosit.  The  public  at  large,  I  think,  almost  univer- 
sally had  failed  to  give  the  mines  much  attention.  They 
thought  iUeti  wias  no'v^l^ie  left  in  them,  and  hence,  when 
we  struck  this  fine  deposit  in  the  Chollar  Potosi  mine, 
although  we  shipped  so  mach  bullion  and  made  it  public, 
and  every  shipment  was  seen  ahd  known  by  those  who 
chose  to  know  it,  yet  they  regarded  it  as  a  surface  deposit. 
Yes,  they  regarded  it  as  nothing  but  a  surface  deposit  and 
as  not  amounting  to  anything.  The  stock  was  not  selling 
for  much,  and  they  did  not  care  to  purchase  it.  I  will  say 
to  Mr.  Sutro  that,  if  he  was  in  California,  he  would  not  be 
obliged  to  buy  an  inch  of  "stock  unless  he  chose  to  do  so, 
and  I. undertake  to  say  that  the  stockholders  of  the  Chol- 
lar Potosi — I  only  speak  for  that  mine — will  say  that  they 
havQ  been  as  well  treated  upon  the  coast,  and  as  well 
suited'  with  theii*  investment,  as  any  they  have  made,  un- 
less I  am  very  much  mistaken.  I  wish  he  (the  chairman) 
would  come  there.  I  would  like  to  have  him  investigate 
the  thing  in  person. 
I"  $he  Chairman.  Proceed,  Mr.  Sotro. 
'     Q.  What  is  the  usual  interest  on  the  Pacific  coast? 

A.  They  calculate  that  mines  ought  to  pay  5  per  cent, 
per  month  •-  o*  .ii 

Q.  What  is  the  usual  interest ' iii'-'Sgiiri  ^Francisco  ? 

A.  I  see  it  stated  in  the  papers  that  large  loans  upon  real 
estate  have  been  made  at  1  per  cent,  per  month,  or  10 
per  cent,  a  year;  but  the  rule  in  regard  to  mining  stock  is, 
that  most  people  who  talk  about  dividends  think  they 
ought  to  have  about  5  per  cent,  per  month  on  such. 

Q.  The  Chollar  Potosi  mine,  you  say,  paid  interest  dur- 
ing the  whole  year  at  the  rate  of  11  per  cent,  pet*  month  ? 

A.  iTbt'|if6t^^he''wh6le  y'e^^  say  five  consecutive 

months. 
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Q.  I  want  now  to  repeat  the  question  that  I  put  to  you 
before  the  interruption:  How  much  salary  do  you  get? 

A.  As  that  is  a  private  matter,  not  connected  with  this 
investigation  in  any  manner,  shape,  or  form,  I  would  like 
if  the  Chairman—- — 

The  Chairman.  I  suppose  the  object  is  to  sfiow  the  in- 
terest of  the  compan}^ — the  relation  of  the  company. 

Witness.  !•  would  like  to  state  that  whatever  it  costs  for 
operating  the  mine  can  be  found  here  in  detail  in  this  re- 
port. 

Q.  Does  that  state  the  salary  of  the  superintendent  ? 

A.  'No,  sir;  not  alone. 

Mr.  SuTRO.  You  refuse  to  answer  that  question  ? 

A.  No  J  sir ;  I  do  not  refuse  to  answer.  I  say  to  the 
chairman  it  is  a  matter  of  private  business  of  my  own ; 
that  I  do  not.  understand  I  am  being  examined  as  t(^  my 
private  affairs. 

Mr.  SuTRO.  This  has  a  close  connection,  and  you  appear 
here  as  a  witness. 

The  Chairman.  You  object  to  the  question,  Mr.  Sun- 
derland ? 

Mr.  Sunderland.    I  suppose  that  objection  still  stands. 

Mr.  EiCE.  I  wish  to  say  simply  that  the  committee  will 
bear  in  mind  that  this  is  a  cross-examination.  This  is  a 
different  examination  from  what  we  have  had  from  these 
government  officers  who  come  here.  This  is  a  witness  who 
has  come  here  thousands  of  miles,  in  the  midst  of  winter, 
voluntarily,  to  give  his  testimony  against  us,  and  we  have 
a  right  to  assume  that  he  is  an  interested  witness,  and  we 
wish  to  show  these  facts.  We  wish  to  show  what  his  in- 
terest is.  This  is  a  cross-examination,  and  all  of  you  gentle- 
men know  that  great  latitude  is  allowed  An  cross-examina- 
tion. 

The  Chairman.  Certainly. 

Mr.  Sunderland.  I  admit  it  is  true  that  Mr.  Requa  is  a 
stockholder  in  the  Chollar  Potosi  company.  If  that  is  all, 
we  admit  that;  but  I  propose  to  object  to  any  question  as 
regards  the  amount  of  salary  that  he  is  receiving. 
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The  CiiAiRMAJT.  Tliia  is  for  llie  purpose  of  sliowing 
whether  the  witness  is  biased  or  not. 

Mr.  Kendall.  I  au).  clearly  of  opinion  that  this  line  of 
cr6§3-examination  would  be  permissible  in  any  court,  to 
show  the  interest  of  a  party  in  a  matter. 

The  Wi'Jness.  Mr.  Kendall,  I  do  not  object  to  answering 
it:  I  simpl}^  say  that  if  I  answer  one,  that  will  lead  to 
another.  I  do  not  propose  to  make  an  exhibit  of  my  pri- 
vate affairs  here. 

Mr.  Kendall.  Of  course  there  is  a  limit  to  it.  I  think 
Mr.  Sunderland  will  admit  himself  that  it  is  a  line  of  ex- 
amination admissible  under  the  law. 

Mr.  Sunderland.  It  is  admitted  that  he  has  an  interest. 
They  want  to  show  how  far — what  degree  of  interest  he  has. 
\  Mr.  Kendall.  I  confess  that  I  want  to  knov^  myself,  as 
a  number  of  the  committee.  I  frankly  say  that.  I  make 
no  concealment  of  it.  I  want  to  know  to  what  degree  the 
witness  is  interested  in  matters  he  is  testifying  to,  not  by 
any  means  doubting  his  truthfulness. 

The  Witness.  The  objection  that  has  been  made  will 
be  for  the  committee  to  decide,  of  course;  but  I  have  no 
objection  to  telling  the  committee  what  I  get  as  a  salary, 
with  the  one  exception,  that  I  do  not  think  I  am  compelled 
to  make  an  exhibit  of  my  private  affairs  here.  That  is  all. 
I  cannot  see  that  I  am.  But  if  the  committee  decide  that  I 
must  answer  the  question,  of  course  I  will  answer  them  up 
to  the  point  where  it  gets  down  to  my  own  pocket,  and 
then  the  committee  will  not  insist  upon  that. 

Mr.  SuTRO.  On  that  subject  it  is  stated  by  the  committee 
that  they  desire  an  answer  to  the  question.  y 

The  Chairman.  No,  they  have  not  so  decided  yet. 

Mr.  SnoBER.  My  view  of  this  examination  is,  that  it  is  a 
cross-examination,  for  the  purpose  of  showing  any  interest 
of  the  party  in  the  matter  being  investigated.  I  agree  with 
Mr.  Kendall  that  such  a  question  would  be  pertinent  as  to 
the  extent  of  interest  that  Mr.  E-equa  may  have  in  the  mine. 
Of  course  I  think  it  might  be  limited,  though.  I  do  not 
think  we  should  go  into  all  of  Mr.  Requa's  -private  affaire, 
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by  any  means.  I  think  the  question  is  proper,  under  the 
circumstances,  although  I  do.  not  consider  it  has  a  very 
great  bearing  ,on^  way  or  the  other,  in  my  mind. 

The  CiiAiiiMAN>  Well,  you  have  heard  what  the  members 
of  the  committee  have  said;  you  must  answer  the  question. 

The  Witness.  My  salary  is  |500  per  month. 

Mr.  SuTRO.  What  are  your  other  perquisites? 

A.  I  am  not  aware  that  I  have  any. 

Q.  Does  notcthe  company  furnish  you  a  house? 

A.  Yes,  sir. 

Q.  Furnish  any  servants? 

A.  1^0,  sir. 

Q.  Furnish  any  horses? 

A.  No,  sir;  I  furnish  my  own  horses. 

Q.  Who  takes  care  of  your  horses? 

A.  The  company  pays  for  that. 

Q.  Have  you  speculated  in  stocks  siijc^  y^n  ba^e  bieen 
$uperintendent  in  that  company?  ;  T    ^   •!■   rr  |  v  ,;-|f,,> 

A.  That  is  another  question  that  I  conceive  is  connected 
with  my  private  affairs,  and  I  do  not  think  I  ought/  to 
answer.        .  - 

Q.  How  much  stock  do  you  own  in  the  company  ? 

A.  I  cannot  understand  why  I  should  answer  that  ques- 
tion. 

Mr,  SuTRO.  I  wish  to  state  that  this  is  one  of  the  most 
significant  questions  that  has  been  asked  in  this  whole  ex- 
amination.      /      ,j 

The  Chairman.  Mr.  Eequa  bas  already  stated  that  be 
owns  stock  in  the  company,  but  has  not  stated  how  much 
be  owns. 

Mr.  Sunderland.  Suppose  he  wants  to  telegraph  to- 
morrow: to  ,8ell  bis  stock,  or  to  buy,  is  it  proper  that  the 
amount  of  his  stock  and  all  this  should  be  exposed  here? 
I  do  not  know  whether  Mr.  Kequa  wants  to  sell  the  stock 
be;  bas  or  wants  to  buy  imore^  but  under  what  rule,  in 
God's  name,  caji  you  call  on  a  man  to  know  how  much 
stock  he  has?  Suppose  he  has  500  shares  of  stock,  or  sup- 
pose be  has  5,000  shares,  the  only  qij<estion  is  whether  he 


634 

is  telling  the  truth — whether  he  has  an  interest  to  tell  the 
truth  or  to  swear  to  a  lie.  ISTow,  he  admits  that  he  is  inter- 
ested. Is  not  that  all  they  can  ask?  The-  question  of  the 
amount  of  interest  never  was  ^-sked  in  an/ court  of  justice 
in  the  world. 

Mr.  SuTRO.  I  desire  to  state  that  the  interest  which  this 
gentleman  owns  in  that  mine  is  'a  matter  very  necessary  to 
understand  and  know.  Without  questioning  the  statement 
of  Mr.  Requa  at  all,  it  is  important  to  know  to  what  ex- 
tent he  is  interested,  and  to  what  extent  he  is  operating 
in  this  stock.  That  is  a  fair  question  to  ask,  and  it  is  a 
very  important  one  to  know. 

The  Witness.  I  have  stated,  Mr.  Sutro,  that  I  was  not 
opposed  to  your  tunnel.  You  may  run  it,  as  far  as  I  am  con- 
cerned. I  have  no  opposition  to  make  to  the  tunnel  at  all. 
My  answers  were  direct  answers  to  the  questions  of  Mr.  Sun- 
derland. There  is  nothing  in  those  questions  conveying  the 
impression  that  I  am  opposed  to  the  running  of  the  Sutra 
tkinnel. 

Mr.  Sutro.  Mr.  Eequa  may  not  personally  be  opposed 
to  the  tunnel,  but  the  persons  who  employ  him  may  be. 
It  may  be  that  they  are  deriving,  as  they  are,  large  profits 
annually  out  of  the  working  and  milling  of  the  ores,  and 
it  is  very^  important  to  understand  in  what  position  Mr. 
Requa  himself  is. 

The  Chairman.  I  think  it  is  proper  for  him  to  state  the 
amount  of  his  interest  aside  from  his  salary,  which  I  sup- 
pose will  be  the  amount  of  his  stock. 

The  Witness.  Does  the  chair  decide  I  must  answer  as 
to  the  number  of  shares  of  stock  I  own. 

The  Chairman.  Yes,  sir. 

The  Witness.  As  I  stated,  I  was  not  opposed  to  the  run- 
ning of  the  tunnel,  if  Mr.  Sutro  will  only  run  this  tunnel 
with  his  own  money.  I  have  not  the  slightest  objection  in 
the  world  to  it,  but  I  do  object  to  being  taxed  myself,  by 
way  of  having  the  United  States  Government  aid  in  this 
enterprise,  and  thus  throwing  money  away. 

Mr.  Rice.  Is  that  an  answer  to  the  question? 
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Witness,  ^o;  I  am  talking  to  the  chairman  about  it. 
I  am  not  opposed  to  the  tunnel,  but  I  am  opposed  to  giv- 
ing answers  as  to  my  private  aflairs. 

Q.  What  is  the  amount  of  the  capital  stock  of  the  com- 
pany ? 

A.  There  are  28,000  shares  of  $100  per  share,  making 
^2,800,000.  If  it  is  positively  necessary — if  the  chairman 
decides  I  must  answer  the  question — I  will  do  so. 

The  Chairman.  It  is  a  proper  question. 

The  Witness.  I  may  own  stock  to-day  and  may  not  own 
it  to-morrow.  .       ., 

Mr.  SuTRO.  My  question  is  how  much  you  owned  when 
you  left  Yirginia-  City  ? 

A.  That  would  not  exceed  250  shares. 

Q.  How  many  shares  in  the  Chollar  Potosi  mine  have 
you  bought  and  sold  since  you  became  superintendent? 

Mr.  Sunderland.  I  object. 

Mr.  SjQTRO.  May  it  please  the  committee,  it  is  absolutely 
necessary  to  arrive  at  that  fact.  If  the  superintendent 
speculates  in  stock,  it  is  very  important  to  show  the  fact. 

Witness.  Mr.  Chairman  I  have  bought  a  great  deal  of 
other  stock  besides  that. 

Mr.  Sutr.0.  I  am  only  asking  how  many  shares  of  stock 
you  bought  and  sold. 

Witness.  I  could  not  telL  I  could  not  make  an  approxi- 
mation. 

Mr.  Sutro.  How  much  money  have  you  made  out  of  the 
stock  since  you  became  superintendent? 

Mr.  Sunderland.  I  object. 

Mr.  Sutro.  It  is  very  important. 

Mr.  Sunderland.  Mr.  Chairman,  it  is  perfectly  ridiculous 
that  Mr.  Sutro  should  say  to  everything  that  he  wants  to 
ask,  no  matter  what  it  is,  that  it  is  very  important,  and  urge 
its  reception  on  that  ground.  Is  everything  to  be  received 
simply  because  he  says  it  is  important  ? 

Mr.  Sutro.  Mr.  Chairman,  it  is  reputed  out  there  that 
Mr.  Requa,  since  he  has  been  superintendent,  has  made 
$400,000  or  $500,000  by  speculation  in  stocks.     I  would 
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like  to  ascertain  whether  the  superintendent  in  that  mine, 
who  is  acting  for  all  parties,  has  speculated  largely  in  that 
stock,  and  made  any  such  sura  of  money. 

Mr.  Sunderland.  It  would  he  just  as  pertinent  to  know 
what  speculation  Mr.  Sutro  has  made  in  the  stock,  and 
how  much  stock  he  has  got  for  nothing  in  the  Sutro  Tun- 
nel Company. 

The  Chairman.  What  do  you  claim  its  hearing  to  be  on 
this  question? 

Mr.  Sutro.  It  is  this:  that  the  present  mode  of  working 
the  mines  is  such,  that  only  one  portion  of  the  mine  is  open 
at  a  time,  and  consequently  the  condition  of  the  mine  is 
kept  in  the  dark,  and  the  result  is  there  is  a  stock-jobbing 
operation  going  on  constantly.  When  ores  are  discovered, 
of  course  the  superintendent  has  the  first  knowledge,  and 
he  can  telegraph  and  buy  the  stock  from  the  stockholders, 
whom  he  represents  as  superintendent.  He  buys  their  stock 
at  a  low  figure.  The  stock  goes  up,  and  he  derives  the 
benefit  which  ought  to  belong  to  all  the  stockholders  alike. 
And  if  this  tunnel  laid  all  these  afi*airs  of  the  mine  open, 
as  a  consequence,  none  of  the  stock-jobbing  could  go  on — 
at  least  not  to  any  such  extent  as  is  done  now — and  conse- 
quently I  would  like  to  kno-W-  how  much  mbne}^e  has  made 
during  the  time  that  he  has  been  superintendent  of  the 
Chollar  Potosi  mine. 

The  Chairman.  Would  strangers  have  any  right  to  go 
in  and  examine  the  min:e  if  connected  with  the  tunnel? 

Mr.  Sutro.  It  has  been  a  rule  when  a  strike  is  made  to 
keep  outsiders  out. 

The  Chairman.  That  would  be  a  privilege  of  the  com- 
pany? ' 

Witness.  It  has  never  been  practiced  at  the  Chollar 
Potosi  mine.  A  man  is  at  liberty  to  go  into  the  mine  when- 
ever he  asks  to.  At  the  time  we  were  working  this  large 
body  of  ore  we  invited  people  to  go  there. 
•"Mr.  Sutro.  Why  do  you  object  to  answering  this  ques- 
Ifion?  -  ' 

•     A.  Because  it  i^  my  private  business. 
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]\Ir.  Sunderland.  Oq  Friday  evening  there  was  an  effort 
made  by  me  to  try  to  get  up  something  about  the  Sutro 
Tunnel  Compan}^ — something  as  to  its  origin;  its  stock; 
the  disposition  of  the  stock.  The  amount  of  more  than 
one-half  of  the  stock  has  been  placed  in  the  hands  of  par- 
ties to  be  floated  all  over  this  city,  and  all  over  the  country, 
to  manufacture  public  opinion  in  favor  of  it,  and  I,  perhaps, 
ought  to  say  that — - 

Mr.  Sutro.  That  is  not  correct. 

Mr.  Sunderland.  But  yet  Mr.  Sutro  and  his  attorneys 
have  successfully  resisted  that  inquiry,  and  the  committee 
v^ould  not  let  us  show  what  was  done  with  the  stock. 
Here  is  the  report  made  by  the  superintendent  of  the 
Sutro  Tunnel  Company.  That  up  to  July  1  they  had 
spent  §42,800.  They  have  been  running  that  tunnel  for 
the  last  six  years.  It  has  been  published  in  the  newspa- 
pers from  that  time  to  this  that  the  tunnel  had  got  on  so 
far.  Mr.  Sutro  published  over  his  own  signature,  in  a 
pamphlet,  two  years  ago,  that  at  thaf  time  1,100  feet  of  that 
tunnel  were  completed,  and  yet,  up  to  the  1st  of  last  July 
$42,800  had  been  expended,  and  yet  $7,000,000  of  this 
stock,  unassessable,  full  paid,  without  consideration,  has 
been  issued  b}^  that  company.  ]N'ow,  when  this  company 
refuses  to  allow  me  to  inquire  into  that,  it  is  proposed  to 
inquire  of  the  witness  that  we  place  upon  the  stand  what 
stocks  he  has  bought,  and  what  he  has  sold,  and  w^hether 
he  has  lost  or  made  by  the  transaction;  and  it  is  called 
a  stock-jobbing  operation  on  the  part  of  the  superintend- 
eht  of  the  tiiine,  who  is  a  witness  on  the  stand.  If  ever 
any  stock-jobbing  operation  was  made  that  was  disgrace- 
ful, it  is  this  stock-jobbing  in  connection  with  the  Sutro 
Tunnel  Company. 

Mr.iRicE.  I  would  like  to  say  one  word  in  regard  to  this. 
I  do  not  like  to  have  any  misunderstanding  or  misrepre- 
sentation about  this,  so  far  as  I  am  concerned.  The  facts  in 
regard  to  ruling  out  certain  testimony  last  evening  were 
simply  these  :  that  we  had  a  Government  witness  here  not 
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called  by  us,  but  called  by  the  committee  througb  the  Sec- 
retary of  War.    He  came  here  as  a  Government  witness. 

Mr.  Sunderland.  At  your  request. 

Mr.  Rice.  And  testified  in  full  on  one  side  and  the 
other.  He  v/as  dismissed  without  any  intimation  that  he 
was  to  be  again  called.  He  was  brought  back  here  by  Mr. 
Sunderland  to  correct  his  testimony,  as  he  said,  and  then, 
when  we  objected  in  the  commencement  that  he  should 
not  go  into  new  matter — that,  he  having  been  fully  exam- 
ined on  the  one  side  and  the  other,  and  his  testimony  closed, 
it  was  contrar}^  to  all  rules  to  go  into  new  evidence,  and 
upon  that  ground,  the  paper  which  he  proposed  to  submit 
was  ruled  out  by  the  committee^  General  Foster  refusing 
to  let  us  examine  it,  and  see  what  it  was,  contrary  to  all 
rule.  l!Tow,  we  say  there  is  nothing  in  that  paper  that  we 
object  to,  and  we  desire  the  committee  to  bring  it  here,  and 
put  it  into  the  case. 

Mr.  SuTRO.  We  have  agreed  it  should  be  put  in,  though 
it  has  no  sort  of  relevancy  to  this  case  at  all. 

Mr.  EiCE.  It  is  now  proposed  to  ask  of  an  interested 
witness  what  interest  he  has  in  these  mines  and  mills  and 
in  these  operations,  and  we  are  at  once  met  with  anger  and 
with  objections.  I  say  it  is  entirely  a  different  case,  be- 
cause the  other  was  a  Government  witness,  and  this  an 
interested  witness  who  comes  here. 

Mr.  Su.TRO.  If  these  stock  transactions  can  afford  to  see 
daylight,  I  do  not  see  why  so  much  feeling  should  be  ex- 
hibited everv  time  any  allusion  is  made  to  the  Bank  of 
California.  Whenever  a  question  is  asked  in  regard  to  it, 
an  unusual  feeling  is  exhibited  here — when  we  ask  such  a 
a  simple  question  as  will  be  allowed  in  any  court  of  law. 

The  Chairman.  I  think  we  understand  the  question  now, 
Mr.  Sutro.  The  committee,  I  believe,  decided  th^  other 
evening,  all  in  consultation,  that  they  would  receive  the 
statement  the  next  day,  if  it  was  desired  to  have  it. 

Mr.  Sunderland.  That  was  rejected,  I  know,  by  the  com- 
mittee once. 

The  Chairman.  I  do  not  know  that  we  ruled  against  it; 
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but  it  was  not  decided  one  way  or  the  other — it  was  a  new 
question. 

Mr.  Rice.  It  was  distinctly  left  open. 

The  Chairman.  It  was  understood  that,  if  we  concluded 
to  receive  it  on  sending  such  information  to  General  Foster, 
he  would  return  it.     I  think  that  was  the  way  it  was  left. 

Mr.  SuTRO.  Does  the  witness  refuse  to  answer? 

The  Chairman.  We  have  not  decided  that  point  yet. 

Mr.  SuTRO.  I  will  state  my  question  again.  It  is  this: 
How  many  shares  of  stock  Mr.  Requa  has  bought  and 
Bold  since  he  has  been  superintendent? 

Mr.  Sunderland.  I  desire  to  have  an  objection  noted  to 
that  question. 

The  Chairman.  He  has  stated  here  that  he  cannot  tell 
how  many  shares  of  stock  he  bought  and  sold. 

The  Witness.  ITor  how  much  money  I  made  out  of  it. 
I  bought  stock  of  all  kinds.    Sometimes  I  would  make 
some  money,  and  sometimes  I  would  lose.    It  is  simply  out 
of  the  question  for  one  to  tell  what  and  how. 

Mr.  SuTRO.  Let  me  ask  you,  then,  have  you  been  in  the 
habit  of  dealing  in  stock  in  the  Ohollar  Potosi  mine? 

A.  !N'o  more  in  the  habit  in  that  than  in  any  other. 
Often  the  stock  goes  down  and  goes  up  again,  and  I  neither 
buy  nor  sell. 

Q.  It  is  reported  out  there  that  you  have  made  a  very 
lar^e  amount  of  money  in  these  stock  operations,  in  buy- 
ing and  selling  stock  in  the  Chollar  Potosi  mine.  Do  you 
mean  to  say  you  have  not  ? 

Mr.  Sunderland.  I  object. 

The  Chairman.  I  think  it  will  be  proper  for  you  to  state 
whether  you  have  dealt  largely,  or  generally,  in  that  stock 
connected  with  the  stock  of  your  mine. 

The  Witness.  Generally,  I  have  not  dealt  in  that  any 
more  than  I  have  in  others ;  largely,  no  more  in  that  than 
in  others.  yt^rx^iU  n^dv 

Q.  You  cannot  state  the' whole  extent? 

A.  NOf  sir;  that  would  simply  be  out  of  the  question. 
I  could  not  tell  by  any  way  on  earth.    I  kept  a  record  for  a 
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season,  and  then  I  destroyed  it.  I  am  a  fortunate  possessor 
of  a  small  sum  of  money ;  that  I  do  not  deny,  but  I  have 
not  made  it  all  in  the  Comstoek.  I  have  bought  stock  in 
San  Francisco,  and  some  in  [N'ew  York.  I  have,  as  I 
stated  before,  been  a  little  fortunate,  and  got  a  small  sum 
of  money  together,  but  it  has  not  been  confined  to  buying 
the  Gomstock  stocks.  It  has  not  been  confined  to  the 
ChoUar  Potosi  stocks.  I  have  loaned  some  money,  and 
got  a  good  rate  of  interest,  with  good  security. 

Q.  I  want  to  ask  you  now,  whetheryou  bought  any  stock 
in  the  ChoUar  Potosi  mine  before  that  great  rise  in  the 
value  of  stock  ? 

Mr.  Sunderland.  Is  there  to  be  any  end  to  this  examina- 
tion ? 

The  Chairman.  I  hope  we  shall  reach  an  end  by  and 
by. 

Q.  I  want  to  ask  you  whether  you  consider  it  fair  for  a 
superintendent,  with  his  superior  knowledge  of  the  condi- 
tion of  the  mine,  to  buy  stock  at  a  time  when  he  knows  he 
is  bound  to  gain  by  it,  and  thus  get  the  stock  away  from 
the  stockholders  whom  he  represents,  and  deprive  them 
of  the  benefits  which  they  ought  to  get  from  the  rise  of 
stock  ? 

A.  A  man  managing  any  enterprise,  I  do  not  care  what 
it  is,  who  sees  an  opportunity  to  make  money  honestly, 
has  a  perfect  right  to  do  it,  in  my  opinion. 

Q.  What  year  was  that  railroad  constructed? 

A.  It  has  been  completed  about  two  years.  I  guess 
somewhere  about  1869.  I  am  not  positive  as  to  the  exact 
date.  I  did  not  have  any  interest  in  the  railroad",  and  did 
not  keep  any  run  of  that  any  more  than  I  did  of  a  great 
many  other  affairs. 

Q.  Do  you  know  when  these  contracts  were  made  with 
the  tunnel  company  by  the  mining  companies? 

A.  Yes,  sir ;  I  know  when  they  were  made,  and  I  posi- 
,  tively  refused  to  sign  myself.  I  was  a  trustee  of  the  Bel- 
cher company.  If  Mr.  Sutro  can  find  my  name  in  that 
book,  I  would  like  to  see  it.         , 
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Q.  The  signature  of  the  president  of  the  Chollar  Potosi 
company  to  that  contract  was  acknowledged  on  the  20th 
o^  April,  1866. 

A.  I  was  not  superintendent  of  the  Chollar  Potosi  at 
that  time. 

Q.  I  ask  you  if  you  know  when  that  was  signed? 

A.  I  told  you  I  did.  I  was  trustee  of  the  Belcher  com- 
pany, and  was  solicited  to  sign  the  document  for  the  run- 
ning of  that  tunnel,  which  I  positively  refused  to  do. 

Q.  Did  not  the  Chollar  Potosi  company  make  a  contract 
to  suit  the  tunnel  company  ? 

A.  I  do  not  know  anything  about  that.  I  was  not  super- 
intendent. 

Q.  Do  you  know  at  what  time  this  law  passed  Congress, 
autnorizing  the  construction  of  this  tunnel? 

A.  'Ho,  sir. 

Q.  It  is  on  record  here;  it  was  on  the  25th  July,  1866. 

A.  I  hav-e  not  examined  it  very  closely. 

Q.  Consequently  that  railroad  was  atartejd  some  four 
years  after  the  tunnel  had  been  authorized  to  be  constructed, 
was  it  not  ? 

A.  If  there  was  everything  correct — if  my  ideas  are  cor- 
rect about  the  time  it  started — it  would  be  about  three  or 
four  years  difference. 

Q.  Was  not  that  railroad  company  started  with  the  full 
knowledge  of  the  existence  of  this  law  authorizing  the  con- 
struction of  that  tunnel  ? 

A.  I  could  not  tell  you  that;  I  presume  so. 

Q.  Did  the  Union  Mill  and  Mining  Company  own  any 
mills  on  the  Carson  river  on  the  25th  July,  1866  ? 

A.  That  is  a  question  I  cannot  answer,  for  I  do  not 
know. 

Q.  Did  it  exist  at  all — the  Union  Mill  and  Mining  Com- 
pany ^in  1866? 

A.  That  I  cannot  answer.  I  do  not  know  now  when  it 
did  first  start.  ^ 

Q.  When  do  you  think  it  started ?     About  what  year? 

A.  I  should  guess  they  had  what  was  called  the  Union 
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Mill  and  Mining  Company  ;  that  they  had  some  property, 
especially  of  mills,  on  the  river  in  1866.  That  is  my  recol- 
lection.    I  may  be  at  fault  there. 

Q.  Did  it  have  more  than  one  mill? 

A.  I  could  not  say.  I  have  only  a  vague  idea.  I  do  not 
know  whether  they  acquired  these  mills  pretty  much  after 
the  construction  ^of  this  tunnel  was  authorized  by  Congress 
or  not.  I  do  not  know  how  long  they  have  owned  them. 
That  is  the  real  fact  about  it. 

Q.  You  say  the  mills  properly  on  the  Carson  river  would 
be  destroyed  entirely  by  the  construction  of  that  large  dam? 

A.  If  the  dam  was  constructed,  and  was  made  tight,  and 
held  the  water  to  the  very  top,  it  would  destroy  about  all 
that  mill  power. 

Q.  Would  it  destroy  their  mill  power,  provided  they  were 
furnished  with  mill  power  at  the  mouth  of  the  tunnel?^ 

A.  I  do  not  see  how  they  would  get  mill  power  at  the 
mouth  of  the  tunnel — that  is,  any  number  of  mills ;  any 
great  amount  of  power — because  of  the  construction  of  the 
dam. 

Q.  If  the  dam  were  constructed,  and  were  full  of  water, 
and  there  was  water  enough  to  run  over  the  top  of  it,  you 
would  get  254  feet  fall  at  the  mouth  of  the  tunnel,  then, 
would  you  not?  Suppose  you  get  that  fall,  how  much 
horse  power  would  that  be? 

A.  I  am  not  prepared  to  answer  that. 

Q.  Do  you  doubt  the  statement  of  Surveyor  General 
Day  made  here? 

A.  I  have  not  looked  at  it. 

Q.  Please  look  at  it. 

A.  I  have  no  reason  to  doubt  Surveyor  G-eneral  Day. 

Q.  Do  you  know  how  to  figure  horse  power? 

A.  Yes,  sir. 

Q.  You  have  stated  that  the  railroad  would  not  pay  if 
the  tunnel  is  constructed? 

A.  If  the  tunnel  was  constructed  upon  the  place  talked 
of,  and  the  town  moved  away,  I  do  not  see  what  the  rail- 
road would  have  to  do. 
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Q.  Should  they  complain  if  the  railroad  became  value- 
less, when  it  is  known  they  built  it  right  in  the  face  of  the 
law  authorizing  the  construction  of  the  tunnel  ?  State 
whether  these  people  can  make  any  just  complaint. 

The  Witness.  What  people  ? 

Mr.  SuTRO.  The  people  of  this  railroad. 

The  Witness.  Can  they  do  what  ? 

Mr.  SuTRO.  Whether  they  can  make  any  just  complaint 
if  their  railroad  becomes  valueless,  when  it  is  known  that 
they  built  it  after  this  law  passed  authorizing  the  construc- 
tion of  the  tunnel  ? 

Mr.  Sunderland.  I  object  to  the  question,  Mr.  Chair- 
man. That  is  not  a  fact.  The  witness  is  brought  here  to 
prove  facts. 

Mr.  SuTRO.  The  witness  has  stated  the  railroad  was  con- 
structed long  after  the  tunnel  was  authorized  to  be. 

Mr.  Kendall.  I  think  the  objection  is  tenable;  it  is 
merely  calling  for  the  opinion  of  the  witness.  The  fact  is 
brought  out  as  to  the.  relative  points  ()f  time  that  these 
works  were  commenced. 

Mr.  Shober.  The  facts  leading  to  that  deduction  have 
been  brought  out,  and  the  witness  is  made  to  make  an 
argument  upon  it.     I  do  not  think  that  is  proper. 

Mr.  SuTRO.  I  withdraw  that  question. 

Q.  You  have  stated  that  if  that  dam  be  constructed,  it 
would  destroy  Carson  City  ? 

A.  That  would  be  my  opinion. 

Q.  Do  you  know  how  far  it  would  dam  up  the  water  ?    • 

A.  According  to  Surveyor  General  Day,  if  the  dam  be 
constructed,  it  must  be  carried  up  to  the  Mexican  dam  or 
beyond  it. 

Q.  How  high  does  the  water  stand  there  at  the  foot  of 
.the  Mexican  dam?. 

A.  I  suppose  it  would  be  very  deep  at  that  point. 

Q.  How  deep  would  it  be  ? 

A.  I  can  not  tell. 

Q.  Suppose  the  water  should  rise  2  or  3  feet,  or  15  feet, 
or  10  feet  higher  than  the  level  St  that  bank,  do  you  say 
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there  would  be  any  difficulty  in  makitig  a  levee  there  to 
keep  the  wat3r  off? 

A.  That  is  a  'Supposititious  rule,  and  I  decline  to  answer 
these  questions;  but  I  cannot  tell.  If  I  was  on  the  ground 
to  look  at  it,  I  would  form  some  opinion. 

Q.  Have  you  not  stated  the  tunnel  would  be  of  no  use  ? 
Is  not  that  a  supposititious  question? 

A.  ISTo,  sir;  because  I  have  mined  at  1,250  feet  in  depth. 
I  gave  you  the  figures  there— the  positive  things  that  do 
exist;  the  others  I  know  nothing  about.  I  claim  no 
knowledge  of  those  other  things,  and  I  say  it  is  a  supposi- 
tion. 

Q.  You  have  stated  that  the  health  is  very  bad  on  Car- 
son river,  and  fever  and  ague  prevail  there,  and  some  of 
the  families  have  had  to  leave  the  mills  there  in  conse- 
quence. 

A.  Yes,  sir.* 

Q.  'Are  you  aware  of  the  fact  that  they  have  been  work- 
ing at  the  tunnel  two  years  and  half,  and  have  not  had  a 
single  case  of  sickness  amongst  all  the  men  or  their  fami- 
lies there? 

A.  I  am  not  aware  of  that  fact. 

Q.  Have  you  ever  been  to  the  mouth  of^the  tunnel? 

A.  I  never  was  at  the  mouth  of  the  tunneL  I  was  down 
once  at  the  point  where  it  was  said  to  start  from,  but  have 
never  been  there  since. 

Q.  Do  you  know  that  the  mouth  of  the  tunnel  is  154 
feet  above  Carson  Eiver  and  a  mile  and  a  half  away  from 
it? 

A.  I  know  it  from  what  Surveyor  General  Day  says;  I 
know  no  more.  I  should  guess  it  to  be  a  mile,  fully,  away 
from  it,  as  my  recollection  is  of  the  point  that  it. is  said  to 
start  from.  The  height  would,  I  suppose,  be  necessarily  at 
least  that.  The  height  to  dump  the  debris — without  that 
you  could  not  very  well  dump  it.  So  I  believe  that  my 
conclusions  are  that  you  are  perfectly  correct  in  this  state- 
ment.    At  least  I  would  think  so. 

Q.  Is  not  there  a  sldi|)e  from  there  down  to  the  river? 


A.  Yes,  siH'^^gr%KiuM  ctlsti^rM  not  ol?  /bnra  ^<>^^  -P 

Q.  You  have  stated  that  8om'e?"6P^ifch'6' pebple^ '6f  "the 
FrankMn  nilU'  had'to  Mve?    ' 

A.  Yes, -sir.       -■^'z  ■.     '''''' 

Q.  Is  not  the  Franklin  mill  built  right  aiitli«;'Hveii^- 
almost?'     ""''  od!'Qr^i^  o'^r.M'>d7r  Jndi  ^ij.^  oj  iiaow  l  .A    ■ 

A.  :N'o,  sii^fi^^^ufefto^?!^  tehtiM^tfe% 
is  built  al<!)ng  the  side  of  the  river,  more  than'  10  or  1^ 
feet  above  the' kver,'MgK/ehough';t(y  avbid'^ffl;lihe  deluge. 

Q.  If  there  be  any  feV^r  tHei^;  wo'uM  there  likely  be 
any  fever  on  the  elevated  place  a  rnile  and  a  half  away  from 
the  ¥iver  ?  ^^     -^^^  -^^^  ^V^^iW99^  i^P^o"!' .7,^|IoilO  oA  i,  J 

A.  I  have  heard  of  ri  vers  Iff  ^hat  Mnd  creating  Teveran(f 
ague  .for  more  than  a  mile  and  ahalf  from  it,  from  persons 
living  in  the- vicinity,  and  v^ithint4^o'6rthred-miTes/^^"  ^^^^ 

Q.  Is  i^  not  well  known  thafe' one  of 'the 'HMthiest  spots 
in  ]^i6vada  is  right  there ?^      .jo.  ;:•  '  n  .  i^    •  ^i^i 

'fJb.  I  do  not  know  itJ  '  P^i^'Atibt  prepared  to  disptify'i^J.' 
however.  ^.^'f*' 

Q.  You  have  stated  here  that  90  pW  cent,  is  saved  •out 
of  the  ore  that  is  worked.    >^^  '^  -'^^^•''  '  -'''^^  *"'^'''  -^  '  ^    /'; 

A.  That  is  my  belief. 

Q.  How  miikjti  of  that  do  the  cotnpanies  get?    ; 

Mr.  Sunderland.  I  object  to  that.    It  does  liot  mdke' 
any  diflerence.    If  there  is  any  object  in  runniiig" this  tuit-^ 
nel  at  all,  it  would  not  make  any  difference  what  the  min- 
ing  companies  get,  so  far  as  the  G'overnment  at  large  i^' 
concerned  in  saving  as  much  as  possible  frqm  the  o!re.   ^ 

The  Chairman.  I  cannot  se^^  perhaps  at  first,  theVekdct 
bearing  of  all  these  questions.  •       '"  '  -  '■ '-^ 

Mr.  Sunderland.  The  bearing  is^' instead  of  the  preseiit^ 
parties  who  run  the  mills  and  save  the  tailings,  and  get  the 
profits  resulting  from  that,  that  Mr.  Sutro  wants  the  profits. 
That  is  the  idea.  ^^^'1^1^  ^-■'-  ^^  lad  ,59Y  .a7/.-i;i?iaKLi'^  .-rl,^ 

i'Mr.  Sutro.  We  have  epenii  h6urs  bn'  tli^t  vei^y  iqtiesticiiii*' 
afid  I  want  to  ask  Mr.  KeqU^  How  iiliich  that 'company  Ms' 
received  from  the  mills.    '     '   >''  ^'  ^'  -■-  '"■  -''^^   ''' •   '    '''^  '^"^ 

Witness.  About  72  per  cent.  .j:"'dl 

35  j. 
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Q.  How  much  do  you  exact  from  the  mills  ? 

A.  We  exact  65  per  cent. 

Q.  And  you  mean  to  say  that  they  have  paid  you  7  per 
cent,  extra  on  all  that  was  milled  by  the  Union  Mill  and 
Mining  Company? 

A.  I  mean  to  say  that,  when  we  give  the  ore,  they  re- 
turned to  us  all  they  got  out  of  it,  and,  in  making  out  that 
return,  it  was  72,  per  cent,  of  the  assayed  value  of  the  ore. 

Q,.  Ypu^mpan  the. whole  ayerage  for  the  last  year? 

A.  Yes,  sir;  what  it  figured  up. 

Q^  Who  made  those  assays  ? 

A.  The  Chollar  Potosi  company,  in  their  assay  office, 
make  them.    They  have  an  assay  office  of  their  own. 

Q.  And  the  management  of  the  Chollar  Potosi  company 
and  mill  company  are  .about  one,  are  they  not? 

A.  The  same  parties  that  manage  the  oi^e  do  not  manage 
the  other.  I  am  not  a  trustee.  The  trustees  say  no  more 
to  me  in  regard  to  the  management  of  that  mine  than  Mr. 
Sutro  does. 

Q.  You  have  already  stated  that. 

A.  Yes,  sir;  and  I  state  it  again  and  am  ready  to  swear 
to  it. 

Q.  Do  you  know  who  the  owners  of  the  Union  Mill  and 
Mining  Compauy  and  the  trustees  of  th^^Qb^lJar  Potosi 
company  are  ?  ^  '+J       o 

Mr.  Sunderland.  I  object  again,  and  protest  against  any 
insinuations  against  geQtleij^n.wh9,ajpe  not  here  prepared 
to  defend  themselves.    .,  .,.  ^  ;  ;  ^^  x  :,f  ;, 

Mr*,  SpTRO.  I  am.  not  making,  any  insinuations  at  all. 
The  gentlemen  of  the  committee iwill  draw  their  own  con- 
clusions from,  this  testimony.; 

,  ,Tth|e  CHAiRM4Ni.  Those  are  sta-tements  made  to  this  com- 
mittee. 

Mr.  Sunderland.  Yes,  but  it  is  all  put  on  the  record, 
ai^f^l^si.,reported  with. th^,,  testimony  in  this  case,  with  all 
tijese  insinuations.  Aii<J  I  will  remark  here,  that  they  aro 
BO  far  above  Mr.  Sutro  that  there  h  ivQ.Qpnaparison  between 
ttiem.  .inod  lo^f  :-V  :ti/odA 
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Mr.  SuTRO.  I  do  not  see  why  Mr.  Sunderland  should  ex- 
hibit 80  much  feeling  every  time  I  touch  upon  the  Bank  of 
California,  its  mining  ring  out  there,  &c.  The  moment  I 
ask  a  question  where  the  Bank  of  California  is  concerned — 
where  the  profits  are  concerned — with  regard  to  milling 
and  mining,  Mr.  Sunderland  objects  every  time;  and  that 
is  the  very  thing  we  want  to  get  at. 

The  Witness.  I  think  that  gentleman  owns  no  more 
stock  than  you  do  in  the  Bank  of  California.  They  have 
not  anything  more  to  do  with  it,  as  a  bank,  than'  you 
have. 

Q.  I  want  to  ask  you  who  gets  the  tailings  of  these  river 
mills  that  are  left  from  the  ore — who  gets  that  25  or  28 
per  cent. ,  whatever  it  may  be  ? 

Mr.  Sunderland.  I  object  to  that  as  totally  irrelevant. 

Mr.  SuTRO.  Are  they. not  mill  perquisites? 

Mr.  Shober.  We  have  heard  something  in  regard  to 
that. 

Mr.  Sunderland.  We  have  gone  out  of  the  record  so 
far,  and  if  this  kind  of  evidence  is  to  be  received  here,  I 
being  limited  to  four  nights,  I  am  afraid  I  will  not  get  any 
thing  in. 

The  Chairman.  If  an  objection  be  made,  of  course  we 
will  entertain  it.  Is  there  any  dispute  about  this  question  ? 

Mr.  SuTRO.  I  do  not  think  there  is.  It  has  been  admitted 
by  the  commissioners,  but  here  is  a  gentleman  in  charge 
of  a  mine. 

The  Chairman*  If  there  is  no  dispute  about  it,  why  waste 
time  in  asking  such  questions  ? 

Mr.  SuTRO.  Mr.  Sunderland  has  stated  and  Professor 
Newcomb  has  stated  that  these  tailings  in  the  canons  have 
been  floated  down  frequently.  Are  you  aware  of  that  fact  ? 

A.  Some  years  ago  some  of  them  were  carried  away ; 
not  recently,  though. 

Q.  Don't  you  know  that  the  whole  reserves — ^that  thou- 
sands and  tens  of  thousands  of  tons — have  been  carried  off 
by  the  flood? 

Witness.  How  long  since? 
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Mr.  SuiRO.  Within  the'last  ten  years. 

A.  ]^d,  I  do  not  know  any  such  thing. 

Q.  Bid  not  Mr.  Janin's  darrj  off? 

-A. -I^iTo,  sir;  whatever, went  out  of  that  went  down  the 
reservoir  of  the  river. 

Q.  Is  it  not  a  fact  that  it  Was  carried!  off? 

A.  'No,  sir;  not  a  fact  thatj  any  very  great  amount  was 
carried  off,  and  that  was  saved  ;ih  the  reservoir  below. 

Q.  And  3'ou  mean  to  say  that  they  have  never  lost  any 
large  amount  of  tailings  in  these  flbods  ? 

A.  I  sa}^  of  recent  years  they  have  not;  there  was  con- 
siderable some  years  ago,  because  they  did  not  then  have 
a  knowledge  of  the  floods  and  the  size  of  the  river. 

Q.  Have  you  not  seen  the  canons  flooded  to  such  an  ex- 
tent that  a  horse icould  not  cross  for  four  or  five  days? 

A.  I  have  seen  it  They  might,  M;  Dayton,  have  been 
prevented  from  getting  aicr  oss,  but  •  nowhere  else  -  in  the 
vicinity  of  Devil's  Gap.  I  went  round  there  in  about  ten 
hours  myself,  after  a  big  flood;  but  they  do  not  occur  these 
days. 

Q.  Will  you  please  state  why  you  came  here?  What 
made  you  come  from  California?  'li' 

Mr.  SuNDER^iAlNiD.' I  object.  Is  that  an  important  ques- 
tion? .-,;,  j?r.  ,1:   ■y\i.c\ty.:  nuv-'y-j 

Mr.  SuTEO.  (ft -fei  certainly  a  most  important  question. 
This  gentleman  has  come  here, all  the  way  from  E'evada. 

The  Witness.  I  was  told  that  the  report  that  I  had 
made  to  the  cammissioners  had  been  disputed^ — alleged  not 
to  be  true.  I  was  telegraphed  to  that  effect.  I  never  like 
to  have  my  veracity  called  in  question,  and  I  was  asked  if 
I  would  come  on  and  substantiate  it.  I'did  very  willingly, 
because  I  do  not  like  to  be  charged,  during  my  absence, 
with  having  told  something  that  was  not  true. 

Q.  Did  you  know  that  you  were?       ''    *       . 

A.  I  did  not  know.  I  was  informed  that  the  matter 
was  called*  in  dispute.  A  gentleman  the  othei*  evening 
said  that  the  testimony  or  the  statements  had  been  im- 
peached.    I  thought  at  the  time  that  I  should  like  to  have 
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corrected  that.  I  have  not  seen  any  impeacjiment.  They 
have  been  disputed,  though,  I  believe.  I  think  Mr.  Sutro 
disputed  them.  The  impeachment  I  have  not  seen,  .but  I 
would  infer  from  what,  the  gentleman  has  said  that  they 
had  been  impeached.  :        «. 

.Q.  Who  telegraphed  to  you?  hi 

A.  It  was  said  to  have  come  from  Mr.. Stewart. 

Q.  Senator  Stewart? 

A»  Yes,  sir. 

Q.  Was  Mr.  Stewart's  name  signed  to  it? 

A.  That  is  the  way  it  was  stated  to  me. 

Q.  Did  you  get  the  telegram?    ,70 

A.  Ko,  sir. 
.j,,.Q.  Who  got  it?  ,  .  ,  „  -v    .,. 

A.  I  think  the  telegram  was 'sent;  to  Mr.  Sharon. 

Q.  You  did  not  see  the  telegram  at  all  ? 

A.  I  saw  it  after  it  was  translated.'       ,  . 

Q.  .Mr.  Sharon  is  an  agent  of  the  Bank> of  California? 
•.Ar  Yes,  sir.  ,  mr^  ^ 

Q.  Did  he  send  for  you. 
■-  A.  iTo,  he  asked  me;  he  shoyp-edime  the;itelegram,,and 
^^fiked  me  if  I  would  go  on.      j  'ij  ,   ':iB  .//r"r.. 

Q.  What  did  it  state  in  the  telegram? 

Mr.  Sunderland.  I  object,  l  . 

Mr.  SuTRO.  It  has  a  direct  bearing. upon  the  question  as 
to  how  this  gentleman  was  .called  here. 

Q.  Who  was  that  telegram  signed  iby,?. ;  .1  ^u^ 

A.  Signed  by  Leese  and  Waller..    !>  ;.!rf?^:rf)  ; 
.  Q^.They  are  agents  of  the  Bank  of  California  at  iN'ew 
York? 

Mr.  Sunderland.  I  object.     -  ; 

The  Chairman.    If  you  know  the  fact  that  they  are 
agents,  state  it.  ■Oiii^i''!- n^c:^  OJ  oi.:.  iuv  hi^ 

A.  I  do  not  know  that  they  are  agents.    3^ey  drew,  I 
think,  for. exchange.  "o  ^^o-noayo  ed;  -yr^q 

,   Q.  What  did  you  tell  about  Mr.  Stewart  sending  that 
telegram?  ,    .  h  01  i\\ 

A.  I  did  not  say  he  sent  y;  M  o«  I 
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Q.  In  wh^t  connection  did  you  bring  Mr.  Stewart's 
name  in  here  ? 

A.  Well,  I  do  not  remember  exactly,  but  I  think  that 
.the  question  was  asked  me  who  the  telegram  came  from, 
and  I  said  it  purported  to  come  from  Mr.  Stewart. 

Q.  Now,  you  state  it  is  from  Leese  and  Waller  ? 

A.  You  asked  who  signed  it,  and  I  said  Leese  and  Wal- 
ler. 

Q.  How  did  the  dispatch  happen  to  come  from  Mr.  Stew- 
art, if  signed  by  Leese  and  Waller  ? 

A.  Very  easily. 

Q.  Was  not  Mr.  Stewart  at  Salt  Lake  at  that  time  ? 

A.  I  do  not  know.     I  do  not  know  where  he  was. 

Q.  How  did  you  come  to  understand  that  Mr.  Stewart 
had  anything  to  do  with  this  investigation? 

A.  I  was  told  so. 

Q.  Who  told  you  ? 

A.  The  party  who  received  the  telegram — Mr.  Sharon. 

Q.  Did  Mr.  Sharon  ask  you  to  proceed  to  Washington 
at  once? 

Mr.  Sunderland.  I  object. 

The  Chairman.  State  if  this  gentleman  requested  you  to 
come  to  Washington. 

A.  Not  specially.  He  told  me  that  my  report  was  called 
into  question — this  meant  the  answers  to  the  questions 
propounded  by  the  commission — and  if  I  deemed  it  neces- 
sary to  go  on,  I  had  better  do  so.  I  desired  very  much  to 
come,  and  I  disliked  very  much  to  have  my  word  doubted. 

Mr.  SuTRo.  How  long  after  that  telegram  came  did  you 
start? 

A.  Three  or  four  days — four  or  five  days — ^I  do  not  know 
exactly  the  time. 

Q.  Did  you  go  to  San  Francisco  first? 

A.  No,  sir. 

Q.  Who  pays  the  expenses  of  your  journey  on  here  ? 

A.  I  am  not  aware  as  to  who  will  pay  them  as  yet.  I 
have  paid  them  myself,  up  to  date,  out  of  my  own  pocket. 

Q.  Do  you  expect  to  be  reimbursed  ? 
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A.  I  will  get  some  of  the  money  back. 

Q.  From  whom  ? 

A.  I  expect  the  parties  along  the  Comstock  lode  to  di- 
vide the  tnatter  with  me.  I^ot  the  Union  Mill  and  Mining 
Company  by  any  means,  but  the  entire  lode.  There  are 
diverse  interests  there. 

Q.  Do  you  draw  your  salary  while  you  are  here? 

A.  That  I  cannot  say.  I  have  no  understanding  to  that 
effect. 

Q.  Will  you  claim  your  salary  during  the  time  you  are 
here? 

A.  I  will  tell  you  that  when  I  get  to  that  point. 

Q.  Did  Mr.  Sharon  exhibit  any  feeling  about  this  matter 
when  he  spoke  to  you,  urging  you  to  come  right  on  ? 

Mr.  Sunderland.  I  object. 

Mr.  SuTRO.  I  think  it  is  a  very  proper  question  to  be 
tisked. 

The  Chairman.  I  think  you  have  gone  far  enough  on  that 
|)oiut.  He  stated  that  he  requested  him  to  come  on,  and 
asked  him  if  he  could  come,  and  told  him  his  report  was 
called  in  question.  ' '  '  ' 

Q.  Who  did  you  report  to,  as  superintendent  ttf  ttie  mine, 
in  San  Francisco? 

A.  To  the  president  of  the  company. 
-    Q.  To  whom  did  you  address  your  telegrams? 
-j^fA.  To  the  president  of  the  company. 

Q.  Have  you  got  any  cijiher  with  the  president? 

A.  I  have. 

Q.  Do  you  send  all  your  telegrams  in  cipher  about*  the 
condition  of  the  mine?        :i  vJlo'iq  ^  ?-i  ii^ST  .aH;i/:-i7/ 

A.  That  is  written  in  a  l4!fyr.'¥hete^s¥'dailjp  tetter 
written. 

Q.  What  did  you  have  cipher  communication  with  the 
president  for?  \^oro .  :lm:(j,:::    :•     : — -'O^:^].-'  '\  ^yr-n   \  •■  . 

A.  That  is  %b^''M^bek^^^J?  hai5§  bMiieis^of'^iy 

own  with  the  president.  •^i'-'i'ioO  f>/{t  no  n;    i  < -xi  1 

^i"Q^  Does  n<>t  the  president  dct  for  all  the  stockholders? 
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Is  be  not  placed  jUere  as,  trustee  to  t-ak^  carft.ofP  their  prop-' 
erty  and  manage  it  for  them?  >  ^    I'vv  (n. 

_-;  ^j.  Yep,^^ii;;.,^^d.I.thjal^.he  does  it  w^ll,  too. 
J ,  1^.  r/WJjL^t  jW^jB  t);^  o^bject  i;;L  jiaving  my  secresy  about  it? 

j^..^.I  have  sppie,;  b]i^iiiess  m,yself,  individually,  with  the 
president. 

Q.  SitQcl^;0p,9r^tiona? 
j,.jA.,.  TJi^t is  rQyf.yidividual  affair. 

Q.  tVhat  did  you  telegraph  about?  .  > 

Mr.  SuNj]|Ej^i^ANp,  jl  object;     I  dp  not  know^whiat  alHhis 
has  to  do  with  the  matter  we  are  investigating. 

Mr.  Kendall.  I. do  not  think  that  is  proper. 
^,.  ^_iTN:ESS.j^r_ani^i^9t, aware  that  I  am  a  criminal  here.- 

Mr.  ^E]!|pA:]fit.,,Jit^l)^Sjpo  bearing  on  the  question'  at  all, 
in  my|  opinion.  .j-iM.ic   ;    ,:,':.:'       i^  .';•- 

.  Mr. , ^ijTRO^  IH<has,  ,^  very  gre^  bparing  on  it.  I  want  to 
arrive  at  the  management  of  these  mines.  I  want  to  'as- 
.certain  whether  there  is  anysecresy  in  the  management  of 
them,  aud„;W]^ether  the.,.SjUperintendent  telegraphed  the 
pre3iden,t.,secretly.;  T^hi^is  very  material.  The  business 
ought  to  be  carried  on  for  the  benefit  of  alliConcerned.!  ; 

Mr.  IK^BNPALL.  Tliat  is  a  njatter  of  argumeijit. 

Mr.  Sunderland.  It  is  very  proper,  may  be,  for  hiru 
to  send  his  telegram^  in,  cipher,  so  that  the  telegraph  opera- 
tors should,  not  know  what  were  the  contents  of  the  dis- 
patches; but  when  they  peiiched  the  place  of  th^ir  destina- 
tion, the  tjejegr^ms, ,  arq  decipheired  and  spread  QVi«fcioa*the 
counter. 
.  ,:Mji:.,,SuTB,o,  ^^^\  is, ^he, object  of  the  secresy  ?  . 

Witness.  That  is  a  pretty  broad  question^  >  .Is.dt  neces? 
^ary  to  answer  that,  Mr.  Chairman?    orniir  -u  jijd  t 

Mr.  Kendall.  I  think  that  would  be  a  proper  qjiiestlon. 

You  have  a  cipher — that  implies  secresy?; -Ki^  jirobi-^yiq 

!^[ry  Sy.NDERL AND.,  j This  is  the, 'obje(?t  of  the^qtiestiOn : 

to  show  that  no  man  on  the  Comstock  lode,  cowrtected  with 

the,miney  whp  h^gi  J^  cip):^er,j^ith;anybody  in  thjeworld^^pan 

be  an  honest  man. 
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Mr.  Kendall.  We  are  now  examining  the  witness.    Ho 

has  stated  that  he  sent  his  telegrams  in  cipher.     I  think 

an  obvious  question  that  would  follow  would  be,  Why  does 

he  telegraph; ill icipher?     That  is  a  legitimate  inquiry, as 

showing  the  motive.     But  when  you  ask  what  the  contents 

;  of  those  ciphel*  telegrams  are,  I  do  not  think  that  is  a  legit- 

-itnto  soiitkse  of  inqiiiry;     Of  course,' as  Mr.  Sunderland 

and  every  lawyer  knows,  cross-examination  has  a  very  wide 

;eircuit,  especially  with  an  unwilling  witness. 

The  Chairman.  Your  object  in  telegraphing  in  cipher 
was  to  keep  secret  the  operations  of  the  company? 
■  Witness.  Yes,  sir.  We  gaVe  the  office  the  first  intima- 
tion in  dph^ri  A&  a  rule  with' those  telegrams  relating  to 
the  eomp^nyr^' thb  ciphet^a  'wei^^  deciphered  atid  the  dis- 
patches thrb^t^  u|^on  the  codAter.  ' 

Mr.  SuTRO.  If  they  chose  ? 

Witness.  As  a  rule. 

They  concluded  the  cross-examination  of  the  witness,  and 
the 'fcomfeiFtte^  adjourned  to  meet  to-morrow.  (Tuesday) 
:^venirigi sMareh'  19, '  1872,  at  7  o^clbck  p.  m.  '^'^'^^^ 
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Hearing  Tuesday,  March  19th. 

The  committee  met  pursuant  to  adjournment,  Present: 
The  Chairman,  Mr.  Sessions,  Mr.  Kendall,  and  Mr.  Sho- 
ber. 

The  cross-examination  of.  the  witness,  Mr.  I.  L.  Requa, 
was  resumed  as  follows,  viz : 

Mr.  SuTRO.  You  have  stated  that  the  tunnel  would  be 
of  no  advantage  to  the  Chollar  Potosi  mine,  as  regards  ven- 
tilation and  transportation.  Bo  you  mean  to  say  that,  if 
the  Chollar  Potosi  mine,  or  rather  the  shaft,  be  connected 
with  the  lateral  branch  of  the  tunnel,  it  would  not  drain 
your  mine  ? 

A.  There  is  nothing  to  drain. 

Q.  Is  there  no  water  in  your  shaft  ? 

A.  Well,  I  do  not  think  that  there  is  any  water  in  our 
shaft.  I  have  not  sounded  it  for  a  long  time,  ibut  I  think 
the  water  all  runs  off  in  the  Hale  and  IsTorcross. 

Q.  You  say  it  is  drained  off  into  the  Hale  and  l^orcross? 

A.  That  is  my  opinion.  There  was  no  water  when  we 
left  the  bottom  of  the  shaft. 

Q.  How  deep  was  your  shaft? 

A.  1,250  feet  from  the  surface. 

Q.  Have  you  got  any  machinery  on  that  shaft? 

A.  Yes,  sir. 

Q.  How  large  is  the  engine  on  that  shaft? 

A.  We  have  only  one  in  use  now;  that  is  a  hoisting 
engine.  We  had  three:  one  pump  engine,  twenty  inches, 
and  two  hoisting  engines  of  eighteen  inches.  At  the  upper 
head,  since  the  fire,  when  the  works  were  destroyed,  we 
have  used  only  one  hoisting  engine  of  eighteen  inches  in 
diameter. 

The  Chairman.  That  is  the  cylinder? 

A.  Yes,  sir;  the  cylinder. 

Q.  Mr.  SuTRO.  When  was  that  fire  at  your  works? 
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A.  It  took  place  two  years  ago  last  July.  That  is  my 
recollection. 

Q.  You  have  never  rebuilt  your  hoisting  and  pumping 
machinery  there  ? 

A.  "No,  sir;  never  the  pumping;  have  the  hoisting. 

Q.  About  that  time  you  found  the  rich  deposit? 

A.  "No,  sir;  not  at  that  time.  We  were  prospecting  in 
the  upper  works,  and,  in  accordance  with  my  suggestions 
to  the  company  and  trustees,  rather  determined  to  abandon 
deep  working  for  the  time  being.  There  was  nothing 
there  to  justify  it. 

Q.  You  had  a  good  thing  on  top,  at  that  time,  I  infer? 

A.  I^ot  extraordinarily  good  at  that  time. 
r    fQ.  It  became  so  afterwards? 

A.  Yes,  sir,  afterwards.     It  was  six  months  after  that. 

Q.  Do  you  expect  to  prospect  to  any  greater  depth  again  ? 

A.  I  do  not  know  what  they  may  expect.  I  have  not 
seen  anything  in  the  Chollar  Potosi  mine,  at  the  lowest 
level,  that  would  justify  deeper  prospecting  than  has  been 
done. 

Q.  You  have  stated  that  there  are  hundreds  of  thousands 
of  tons  of  low  grades  of  ore  in  that  min«  ? 

A.  Yes,  sir,  about  three  hundred  thousand  tons.  That 
is  about  the  estimate. 

Q.  Then  you  have  stated  that  in  three  or  four  years  all 
would  be  exhausted? 

A.  The  question  was  asked  and  answered  in  your  own 
way — ^at  present  rate  of  work. 

Q.  That  was  taking  last  years  work  out  there,  about 
eighty-five  thousand  tons,  as  the  standard  ? 

A.  The  question  was  asked  at  the  present  rate  of  work, 
and  the  answer  was  that  I  estimated  that  the  three  hundred 
thoiisand  tons  in  three  years  would  be  about  exhausted. 

Q.  Would  you  have  to  pay  anything,  if  you  took  out  no 
ore,  under  the  contract  between  the  Sutro  Tunnel  Com- 
pany and  the  Chollar  Potosi  Mining  Company  ? 

Witness.  What  do  you  mean  ? 
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Q;  If  you  took  out  no  ore  under  tlie  contract,  would  you 
have  to  pay  anything? 

A.  I  think  not.         ■,: 

Q.  Why,  then,  do  you  object  to  having  that  tunnel  come 
in?N 

A.  It  is  a  point  you  and  T  differ  upon.  I  say  I  do  not 
object  to  running  the  tunnel ;  not  for  one  moment.  You 
may  run  a  dozen  of  them,  as  far  as  I  am  concerned. 

Q.  You  say  you  would  not  consider  that  of  any  benefit 
to  the  Chollar  Potosi  mine  ? 

A.  I  say  so,  most  emphatically. 

Q..  Would  you  state  that  it  would  not  drain  the  water,  if 
you  connected  with  it? 

A.  In  the  first  place,  we  have  no  water.  That  is  stated 
in  ray  report.     The  deeper  we  went,  the  dryer  it  became. 

Q.  You  have  just  stated  that  it  ran  over  into  the  Hale 
jand  [N'orcross.  mine. 

A.  I  say  whatever  water  that  comes  from  the  upper 
works,  where  we  opened  the  earth,  the  ground  has  caved 
in  ^nd  the  snows  gather,  and  that  the  water  percolates  and 
^ust  find  a  way  out;  and  that  the  small  amount  of  water 
that  is  drained  frooa  there  now  goes  through  the  shaft  and 
earth,  and  does  not  accumulate.  It  may,  but  I  doubt  it. 
This  is  all  surface  water:  I  want  you  to  understand  that. 
3Phis  is  my  answer  to  these  questions :  that,  so  far  as  I  have 
mined  upon  the  Comstock  lode,  the  water  comes  from  the 
surface;  and  that  is  the  history  of  every  mine  there. 

Q.  I  did  not  suppose  that  anybody  disputed  that  the 
water  comes  from  the  surface.  It  all  comes  from  the  rain 
and  snow,  does  it  not  ? 

A.  Yes,  sir. 

Q.  Here  is  a  contract  executed  upon  parchment  between 
the  Sutro  Tunnel  Company  and  the  Chollar  Potosi  Min- 
ing Company.  You  have  stated  that,  when  that  tunnel 
goes  in,  it  would  cause  litigation  again,  if  the  tunnel  com^ 
pany  should -claim  any  body  of  ore  to  the  eastward. 

A.  I  do  not  think  I  made  that  statement. 

Q.  I  think  you  did.     Was  it  contemplated  at  the  time 
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this  contract  was  made  that  mill  sites  should  be  provided 
for  this  company  at  the  mouth  of  the  tunnel  ? 

A.  I  have  no  recollection  of  that.  You  will  bear  in 
mind  that,  at  the  time  that  the  contract  was  signed,  I  was 
not  superintendent  of  the  Chollar  Potosi  mine. 

Q.  In  order  to  settle  that  point,  I  will  read  from  the  con- 
tract between  the  Sutro  Tunnel  Company,  and  the  Chollar 
Potosi  mine.     It  is  article  20. 

Mr.  Sutro  then  read  as  follows,  viz: 

'•  The  parties  of  the  first  part  further  agree  that  they  will  sell  to  the  party 
of  the  second  part,  the  Chollar  Potosi  Mining  Company,  within  three  months 
thereafter,  such  parts  of  the  land  as  hereinbefore  provided.  Any. portion 
of  a  tract  of  land  not  exceeding  ten  acres,  in  a  square  body,  situated  w>thin 
two  miles  of  the  mouth  of  the  tunnel,  to  be  designated  by  the  parties  of  the 
first  part,  at  some  convenient  and  accessible  point.  The  party  of  the  second 
part  hereby  agree  to  pay  therefor  at  the  rate  of  five  thousand  dollars  per  acre, 
and  the  said  party  of  the  second  part  shall  have  the  right  of  way  through 
any  lands  belonging  to  the  said  tunnel  company,  and  through  the  said  tract 
of  land  whic^i  may  be  so  conveyed.  And  the  parties  of  the  first  part  further 
agree  to  transport  any  ore  belonging  to  the  said  party  of  tlie  second  part, 
from  a  point  one  thousand  feet  from  the  mouth  of  the  tunnel  to  the  land 
which  may  have  been  so  purchased  by  the  said  party  of  the  second  part,  at 
the  rate  of  twenty-five  cents  per  mile  for  every  ton  so  transported." 

Q.  Will  you  please  look  at  that — article  20. 

A.  Well,  sir,  that  is  the  signature  of  the  president  and 
secretary  of  the  company ,  I  guess,  without  any  doubt. 

Q.  Do  you  s^  the  seal  of  the  company  on  there? 
,  A.  Yes,  sir. 

Q.  It  is  properly  acknowledged  by  the  notary,  &c.? 

A.  .Yes,  air.  -Ibnolt:' 

Q.  Will  you  please  read  that  acknowledgment? 

The  Chairman.  I  see  no  necessity  for  that.  It  is  admit- 
ted to  be  duly  executed, 

Mr.  Sutro.  Yes,  I  do  not  see  myself  any  necessity  for 
it. 

Q.  You  have  spoken  of  Mr.  Carlyle,  and  have  stated 
that  he  was  a  pretty  good  figurer,  but  that  he  was  very  im- 
practicable?.,, 
.A..:,Ye^,.siV,..^ 

Q.  You  say  that  he  has  put  an  engine  under  ground. 
At  whose  instance  was  that  put  there  ? 

A.  I  think  it  was  his  suggestion. 
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Q.  Was  not  Mr.  Strong  superintendent  at  that  time  ? 

A.  Yes,  sir.  .  • 

Q;  Was  he  not  the  chief? 

A.  He  was  chief,  but  Mr.  Carlyle  made  the  suggestions 
as  to  everyi;hing  that  should  be  done. 

Q.  Do  you  mean  to  say  that  it  would  be  done? 

A.  ISTo,  sir;  I  do  not  mean  to  say  so,  simply  because  they 
did  it. 

Q.  You  rather  depreciated  Mr.  Carlyle  in  your  testimony 
here.  Are  you  aware  that  Mr.  Carlyle  is  a  very  superior 
mechanic  ? 

A.  I  say  theoretically  that  Mr.  Carlyle  is  a  very  good 
mechanic,  as  far  as  I  know.  Practically,  he  is  an  experi- 
menter, and  rather  an  expensive  one  at  that.  ^ 

Q-  ]!Tothing  more  than  that? 

A.  I  do  not  mean  to  detract  anything  from  .Mr.  Carlyle's 
ability. 

Q.  Do  you  know  that  the  Gould  and  Curry  mill  was 
built  entirely  under  the  superintendence  of  Mr.  Strong — 
under  his  direction? 

A;  Yes,  sir. 

Q.  If  any  mistakes  were  made,  to  whom  would  they  have 
been  attributed  ? 

A.  Mr.  Carlyle  made  the  figures  for  the  practical  and 
successful  working  of  it.  He  got  up  the  engine,  and  spent 
his  time  in  superintending  and  getting  them  all  up.  Every- 
thing was  gotten  up  according  the  plans  and  specifications 
of  Mr.  Carlyle. 

Q.  Had  he  any  knowledge  of  the  kind  of  amalgamating 
process  that  was  to  be  used  there? 

A.  The  presumption  is  that  he  ought  to  have  known. 

Q.  It  was  a  new  idea,  was  it  not? 

A.  1^0,  sir,  not  entirely  new.  Other  operations  of  that 
kind  had  been  started  in  other  sections  of  the  globe. 

Q.  Y'ou  stated  that  there  was  no  want  of  capital.  How 
do  they  raise  money  when  the  mine  runs  behind? 

A.  They  usually  pay  their  debts  by  assessments. 

Q.  Make  the  stockholders  come  up? 
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JV-  P^hat's  right 

Q.  Or  sellthem  out? 

A.  That  is  according  to  law.  They  do  nothing  except 
what  is  according  to  law.  If  they  do,  they  are  generally 
made  to  suffer  for  it. 

Qf.Tbat  is  the,  way  they  raise  their  money? 

A.  That  is  the  way  they  raise  their  money — by  assess- 
ments— and  it  is  a  very  fair  way,  too. 

Q.  You  say  you  did  not  hear  of  a  certain  man  named, 
-—TT^,;  who  built  a  mill  there  ? 

A.  ^tsTo,  sir. 

Q,  W^ould  it  be  anything  extraordinary  if  you  did  not 
know  of  every  man  connected  with  a  mill  company? 

A.  It  would  be  somewhat  extraordinary,  because  I  have 
been  there  a  long  time,  and  know  about  every  mill  in  the 
country. 

Q.  About  every  mill  man,  too  ? 

A,  I  am  pretty  well  posted.    I  claim  to  be,  at  least. 

Q.  You  think  you  know  all  that  is  going  on  ? 

A.  I  do  not  know  that  I  know  all  that  is  going  on. 
That  is  more  than  I  claim.  I  am  speaking  about  the 
mills.  I  have  taken  some  interest  in  them,  as  far  as 
worldng  them  is  concerned,  and  the  men  that  manage 
them.      , 

Q.  ]5qw  deep  is  the  Chollar  Potosi  mine  shaft  ? 
.     A.  Twelve  hundred  and  fifty  feet  in  a  vertical  line. 

Q.  How  far  would  it  have  to  be  extended  to  reach  the 
tunnel  level? 

A.  I  would  hp,ve  to  refer  to  that  book,  I  guess.  I  do 
not  know  exactly  now.  What  is  the  depth  of  the  Sutro 
tunnel  at  the  point  marked  "A"? 

Mr.  Sutro.  About  1,900  feet. 

"Witness.  It  would  be  1,470  feet  from  the  point  marked 
"A,"  and  the  difference  between  1,470  and  1,900  is  where 
the  Sutro  tunnel  level  would  come — 430  feet. 

Q.  In  your  report  here  you  say  that  it  costs  about  $46 
pex;  foot,  to  si nk  a  shaft  ? 

A.  To  sink  an  incline. 
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Q. '  How  much  would  it  Cost  to  sink  430"  feet  at  $35  per 

fbot?  >''^  ''^'^^'        •  ■•; 

A.  It  would  be  about  $15,000,  would  it^hb't?^     ■'"  • ''- 
'Q.  How  mtteh  money  did  j6n — your  com^^ny— take  oiit'* 

last  year?  r;  : :^■  *■.  m  -.  >,  ■  ■..!-;■;;- 

A.  For  the  company'6' year,  tbree  million  four  biibdred 
and  sixty-ttin^  tbousand  six  hundred  alid  fitfi*ty-ti in ei' dollars 
and  thirty-five  cents,  ($3,469,649  35.)     '  •   ^^  •     "   -    '' 

.'Q.  You  must  have  had  very  little  curiosity  to  Md  oiit 
what  is  below  there  not  to  spend  $15,000  to'  get  db'wn  to 
the  tunnel  level?  • '■  ■  ''^J   -^ 

A.  Well,  sir,  I  do  not  think  it  is  a  matter  of  dtitiosity. 
It  is  simply  a  matter  of  judgment?a'^^*^^"'*aTVT'.>7Dlo  wonif 

Q.  You  never  expect  to  go  doWn  there ?'^  \  luovr  iT  .A 

A.  'Well,  sir,  I  never  expect  to,  I  think,^'bfeia*us^'tte 'm-' 
dications  were  decidedly  against  anv  ore  making  iu  that 
section  of  the  country.      ^ooi  ,i.uim  I'hn  '?,i>vo  lu^dA  .P 

Q.  Then 'you  will  not  o^posV'tM^Steo  ttfriiVela^'sfil?^ 

A.  ^ot  by  any  means.  If  Mr.  Sutro  takes  his  money 
and  contracts  to  construct  th'e  iuhnfel  without  Government 
aid,  and  runs  it  in  that  way,  I  will  riot  oppose  him,  but  iark 
rather  iclisposed  to  give  him  a  helping  hand.     -  .  ■       • 

Q.  Then'  you  are  rather  a  patriotic  gentlemari,  and  are' 
desirous  of  taking  care  of  the  interests  of  the  country? 

A.  I  do  not  know  whether  -I  am  a  patriotic  gentleman 
or  not.  I  am  desirous,  however,  of  seeing  everything  done 
that  is  proper.       iii'sxo  od  oi  u/jid  ;:r  biiiira  'u^i.y^oi 

Q.  You  came  all  the  way  from  ]N"evada  at  youi*  "G^Wn  ex- 
pense to  protect  the  interests  of  the  Government?' 

A.  I  think,  sir,  I  wodld  do  that  if  I  could,  at  any  rate. 
Q.  You  are  a  pretty  good  citizen?  -  '■'   ■ 

A.  I  claim  to  be  just  that  citizen — ^^a  full-blooded,  native- 
born  American. '■  o'd;tn'j^  bUnmi't  .^sm 
Byi  Mr.  Sundbrlat^d:  ■  nr.  :rr!  '^-^^  ^^r '  >-;  ' 
Q.  Did  you  find  any  whet-^'in  'Mr.  Kitig's  i'eport  any  cor- 
roborating' testimony-  '^fijfoui*^  own*  ^^expe'riencei'^^tha^  the 
walls  of  the  ledge  gave  out  at  1,250  feet  levfel  in  th^  0hollar 
mine  ?                                                 "    ^■■'=--      •  --  '^  '*^    • ' 
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A.  Yes,  sir. 

Q.  Mr.  Raymond  has  made  several  reports  upon  the 
mines,  and  among  others  upon  the  Comstock  lode.  I  will 
ask  3'ou  to  state  if  Mr.  Raymond  was  ever  upon  the  Com- 
stock lode  ? 

A.  I  do  not  know. 

Q.  Mr.  Raymond  states  in  his  last  reports  that  there  are 
forty  companies  operating  on  the  Comstock.  I  will  ask 
you  to  state  if  this  is  correct  or  not  ? 

A.  There  is  not  that  number. 

Q.  What  is  the  number  ?  ^ 

A.  I  can  count  them  on  my  Aigers.  On  the  north,  there 
is  the  Sierra  E'evada,  the  Ophir,  and  the  Consolidated. 
How  many  are  in  operation  now,  do  you  mean  ? 

Mr.  Sunderland.  Yes,  sir. 
.  ■  Witness.  Gould  and  Curry,  Savage,  Hale  and  !N"orcross, 
ChoUar  Potosi,  Bullion,  Imperial,  Empire,  Gold  Hill,  Con- 
solidated, Crown  Point,  Belcher,  Overman,  Caledonia,  and 
the  Kentuck.  Those  are  all,  I  believe.  That  makes  about 
sixteen,  as  I  counted  them.  King's  "  Mining  Industry," 
Volume  3,  page  60,  figure  2,  atlas  plate  12,  shows  the  as- 
pect chamber  on  the  present  level.  In  the  Chollar  Potosi 
mine  the  vein  is  entirely  wanting,  the  walls  of  the  propylite 
and  syenite  being  simply  parted  by  an  almost  impercepti- 
ble sheet  of  clay. 

Q.  There  is  another  question.  What  is  the  proportion- 
ate value  of  the  gold  to  the  silver  and  bullion  yielded  by 
the  Comstock  lode  ? 

A.  The  value  is  over  one-half  gold. 

By  Mr.  Sutro  : 

Q.  Please  look  at  this  list  of  mining  claims,  given  in 
King's  report,  page  99,  and  c*ount  how  many  there  are. 

A.  The  question  asked  me  was,  how  many  were  in  ope- 
ration. 

Q.  Please  count  how  many  mines  are  given  there. 

A.  They  would  make,  according  to  that,  abo^t  46. 

Mr.  Rice.  That  is  King,  is  it  ? 

A.  Yes,  sir. 
36 


662 

Q.  You  say  16  only  were  worked? 

A.  Yes,  sir. 

Q.  The  balance  had  to  give  up,  I  suppose  you  mean  to 
say? 

A.  Some. of  the  mines  are  worked  out.  For  instance, 
the  Bacon  mine  is  totally  exhausted.  The  Eclipse  mine, 
the  Plato  mine,  and  others. 

Q.  That  is  your  own  opinion  about  it,  is  it  not?  You 
have  never  seen  any  mines  except  those  on  the  Comstock, 
have  you  ? 

A.  I  have  no  opinion  abcmtit.  They  h^ve  deserted  them, 
in  consequence  of  their  not  paying.  They  say  they  are 
worked  out.     There  are  others  in  a  similar  ^x. 

General  C.  C.  Batterman  sworn. 

Examined  by  Mr.  Sunderland:    . 

Q.  How  long  have  you  been  engaged  in  mining? 

A.  About  thirteen  years  altogether. 

Q.  Where  have  you  been  engaged  in  mining? 

A.  In  California  and  Kevada. 

Q.  How  long  have  Jrou  been  engaged  in  mining  upon  the 
Comstock  lode? 

A.  I  went  there  in  1865. 

Q.  What  position  or  positions  have  you  occupied  upon 
the  Comstock  mine? 

A.  Superintendent  of  the  Crown  Point  and  of  the  Gould 
and  Curry. 

Q.  Have  you  had  any  experience  in  milling? 

A.  Some. 

Q.  Kow,  I  will  ask  you  if  you  know  Mr.  George  At- 
wood  ?  ^ 

A.  Yes,  sir. 

Q.  While  you  were  superintendent  of  the  Crown  Point 
mine,  was  Mr.  Atwood  connected  with  that  mine  in  any 
manner? 

A.  N'o,  sir. 

Q.  Did  he  have  any  contract  with  the  company?  If  so, 
state  what  that  contract  was. 
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A.  He  had  a  contract  with  the  company  to  take  out  the 
low  grades  of  ore  above  the  160-foet  level,  I  believe,  up  to 
the  surface. 

Q.  Ilow  long  did  he  work  under  that  contract? 

A.  My  impression  now  is  about  four  or  five  months.  I 
would  not  be  positive  about  that.  It  was  only  a  little 
while.     It  may  have  heen  six  months. 

Q.  What  did  he  agree  to  pay  the  company  for  the  ore 
he  took  out. 

A.  As  t%  that  I  am  not  positive.  I  have  forgotten  the 
amount  he  was  to  pay,  but  it  was  a  very  small  sum.  My 
impression  is  that  it  was  $1  per  ton. 

Q.  Was  there  any  failure  on  the  part  of  the  company  or 
Mr.  Atwood  to  comply  with  tlilit  contract? 

A.  Mr.  Atwood  tried-  it  awhile,  and  then  abandoned  it. 
He  could  not  make  it  pay. 

Q.  Do  you  know  Mr.  Carlyle  ? 

A.  1^0,  s jr. 

Q.  You  had  no  personal  acquaintance  with  him? 

A.  No,  sir. 

Q.  Did  you  know  anything  about  his  operations  with 
the  Gould  and  Curry  company? 

A.  He  has  a  general  reputation  of  making  a  botch  of 
the  Gould  and  Curry  mill,  and  a  failure  of  it. 

Q.  You  know  something  about  that  Gould  and  Curry 
mill,  do  you  not? 

A.  Yes,  sir. 

Q.  What  were  the  results  of  running  that  mill  by  the 
company? 

A.,  Debt. 

Q.  Do  you  know  about  what  it  cost? 

A.  Simply  from  the  statements.  I  have  been  told  about 
$800,000  dollars. 

Q.  Do  you  know  how  far  the  power  or  engine  was  from 
the  batteries? 

A.  Not  exactly,  but  it  was  a  very  long  distance;  100 
feet  or  over,  I  should  judge. 


564 

Q.  How  far  were  the  pans  and  settlers  from  the  power 
that  run  tliera? 

A.  The  main  driving  shaft  for  the  pans  was  about  30  feet. 

Q.  How  far  from  the  engine  were  the  pans? 

A.  That  is  what  I  mean.  The  driving  shaft  was  about 
30  feet  from  the  engine. 

Q.  I  will  ask  you  whether  that  mill  had  to  be  abandoned, 
and,  if  so,  why? 

Q.  It  was  abandoned  because  it  could  not  be  made  to 
work  economically.  They  could  have  the  ore  crushed 
cheaper  than  the  mill  could  work  it. 

Q.  I  will  ask  you  now,  without  going  into  the  items, 
whether  the  facts  stated  in  your  report  to  the  Sutro  tunnel 
commissioners  are  true?  3^d  you  take  from  your  books 
the  expense  of  pumping,  drifting,  and  sinking? 

A.  Yes,  sir.  Of  all  but  one  drift,  I  believe.  One  drift 
was  run  by  contract.     I  took  it  at  the  contract  price. 

Q.  You  are  well  acquainted  with  the  Carson  river,  are 
you  not? 

A.  Yes,  sir. 

Q.  What  do  you  say  of  the  conformation  on  either  side 
of  the  river,  with  respect  to  its  holding  water  under  a  pres- 
sure of  150  feet  ? 

A.  I  should  think  it  would  be  a  very  difficult  matter  for 
it  to  hold  water.  The  rocks  have  been  very  much  dis- 
turbed by  upheavals,  setup  on  edge,  and  very  much  broken. 

Q.  What  is  the  quality  of  the  soil  on  the  north  side  of 
the  river,  above  the  hills,  where  the  water  by  this  dam 
would  overflow  the  country  above  the  Morgan  mill? 

A.  It  is  very  dry — dry  sand. 

Q.  Is  it  not  debris  washed,  down  from  the  mountains — 
decomposed  granite,  is  it  not  ? 

•A.  Yes,  sir. 

Q.  Does  or  does  not  .the  water  percolate  freely  through 
that  soil  ? 

A.  Yes,  sir,  it  does. 

Q.  With  that  material  to  raise  embankments,  would  it 
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be  possible  to  prevent  the  water  from  running  through  it 
as  through  a  sieve  ?  '    , 

A.  In  my  opinion,  it  would  not. 
^Q.'  i'  will  then   ask  you  whether,  in  your  opinion,  the 
rOcld  of  this  soil  would  hold  water  at  a  pressure  of  155  feet, 
as  it  is  proposed  to  raise  this  dam  at  the  Franklin  dam? 

A.  Very  doubtful,  in  my  opinion,  whether  they  would. 

Q.  If  a  dam  is  erected  for  the  purpose  of  a  reservoir, 
where  do  you  take  the  water  from? 

A.  From  the  bottom. 

Q.  Then,  taking  the  fall  in  the  river,  as  stated  by  General 
Day  in  his  report,  what  would  be  the  fall  acquired  in  the 
Carson  river,  taking  the  Avater  to  a  point  opposite  the 
mouth  of  the  Sutro  tunnel  ? 

Witness.  Taking  it  in  the  flume? 

Mr.  SuiIdbtiland.   In  the  flume,  ditch,  or  anything. 

Witness.  About  94  feet;  that  is,  assuming  the  distance 
from  the  dam  to  the  point  of  discharge  at  six  miles. 

Q.  Supposing  the  fall  in  the  river,  as  stated  by  General 
Day,  should  be  100  feet  from  the  dam  to  a  point  opposite 
the  mouth  of  the  Sutro  tunnel,  would  not  the  fall,  for  the 
use  of  milling  power,  be  much  less  than  the  fall  on  the 
river  on  account  of  the  height  of  the  banks? 

A.  I  think  it  would. 

Q.  Would  it  not  be  less — the  available  fall  be  less  than 
94  feet,  as  you  have  stated  ? 

A.  What  I  mean  is,  that  the  point  of  discharge  at  the 
end  of  the  flume  would  be  about  94  feet  above  the  bed  of 
the  river — above  the  surface  of  the  water,  as  it  now  runs. 

Q.  How  far,  then,  is  the  surface  of  the  water  in  the  river 
at  that  point  below  the  embankment,  where  mills  could  be 
erected? 
•Witness.  Right  opposite  the  tunnel: 
^' Mr.  Sunderland.  Yes,  sir. 

A.  Well,  I  could  hardly  say ;  not  very  much.  Probably 
Somewhere  from  3  to  6  feet.  I  cannot  be  definite  about 
that. 

Q.  I  will  ask  you,  in  your  opinion,  taking  this  fall  of  94 
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feet,  or  whatever  the  fall  is  from  the  dam  to  a  point  oppo- 
site the  mouth  of  the  tunnel,  how  many  tons  of  ore  could 
be  reduced  by  the  water  in  the  Carson  river? 

A.  That  would  depend  somewhat  upon  how  many  mills 
you  could  get  in  there,  between  the  mouth  of  the  ditch  and 
the  rjver. 

Q.  How  much  power  would  there  be  of  that  fall  from 
90- odd  feet? 

A.  It  could  not  work  more  than  600  tons;  that  is,  with 
the  present  mode  of  working. 

By  the  Cuairman  : 

Q.  For  T^hat  length  of  time? 

A.  For  a  day. 

Q.  Do  you  know  about  the  capacity  of  the  present  mills 
upon  the  Carson  ? 

A.  'Not  exactly,  but  in  the  neighborhood  of  1,000  or 
1,200  tons. 

Q.  Then  the  power  at  the  point  of  the  mouth  of  the 
tunnel  would  be  much  less  than  the  present  power  as  used 
on  the  Carson  river  ? 

A.  Yes,  sir. 

Q.  If  additional  power  were  required  at  the  mouth  of 
the  tunnel  to  compress  air  for  use  in  the  Comstock,  and 
also  for  running  the  machinery  for  concentration  of  ores, 
would  that  still  detract  from  the  quantity  of  ore  worked 
at  the  mouth  of  the  tunnel? 

A.  Yes,  sir ;  the  water  could  not  be  used  for  both  pur- 
poses. 

Q.  Do  you  know  anything  about  the  healthfulness  of  this 
Carson  valley  ? 

A.  It  is  not  very  healthy  in  the  summer.  There  are 
ague,  fever,  and  chills  there. 

Q.  What  would  be  the  effect  upon  the  health  of  the 
neighbors  of  a  river,* if  a  reservoir  of  the  size  of  that  con- 
templated— 1,480  acres — should  be  made  ? 

A.  I  should  think  it  would  be  unfavorable;  that  is,  iu 
that  climate. 
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Q.  Have  you  an  opinion  as  to  what  effect  that  would 
have  upon  the  citizens  of  Carson  City  ? 

A.  Well,  I  don't  know  as  it  would  make  much  differ- 
ence there  as  to  the  health. 

Q.  Would  not  the  water  back  up  on  the  city  there  ? 

A.  If  the  water  was  allowed  to  back  up  over  the  flats  it 
would. 

Q.  Would  or  would  not  the  water  of  this  reservoir  over- 
flow all  the  mill  property  above  the  dam  now  on  the  river? 

A.  I  think  it  would, 

Q.  Would  it  not  overflow  Empire  City  ? 

A.  Yes,  sir.  ^ 

Q.  How  many  people  live  in  Empire  City? 

A.  About  four  hundred. 

Q.  Do  you  think  it  possible,  with  the  soil  at  Empire 
City,  to  throw  up  an  embankment  there  that  would  pre- 
vent water  from  seeping  through  and  overflowing  the 
town? 

A.  'Not  with  the  soil  alone.     I  do  not  think  you  could. 

Q.  Then  you  think  that  the  reservoir,  as  contemplated 
in  the  report  of  the  commissioners,  would  destroy  Empire 
City,  do  you  not? 

A.  Yes,  sir. 

Q.  Do  you  know  what  length  of  the  railroad  would  be 
overflown  by  that  reservoir? 

A.:  Between  two  and  three  miles. 

Q.  I  will  get  you  to  state  now,  on  the  north  side  of  the 
present  track  of  the  railroad  what  kind  of  a  hill  there  is, 
and  give  your  opinion  as  to  whether  the  road  could  be 
raised  above  the  water? 

A.  It  could  be  raised,  but  it  would  be  a  very  expensive 
job. 

Q.  What  is  the  incline  of  that  hill — what  degree  of  in- 
cline on  the  surface  ? 

A.  I  should  think  it  was  between  40  and  50°,  a  good 
part  of  the  way.  .  Of  course  I  could  not  say  positively  as 
to  that. 
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Q.  What  is  the  conformation  there,  where  this  hill  is  so 
steep  ? 

A.  Rocky. 

Q.  What  would  be  the  effect  of  the  business  upon  the 
railroad,  if  the  tunnel  was  completed  and  the  ores  reduced 
at  the  moutli  of  the  tunnel  ? 

A.  Well,  it  would  reduce  it  very  much;  make  it  pretty 
near  V\^orthiess. 

Q.  What  is  the  sentiment  amongst  the  property  owners 
of  Gold  Hill  and  Virginia  City  as  to  the  construction  of 
this  tunnel  ? 

A.  I  think  the^are  opposed  to  it. 

Q,  How  are  the  merchants  and  mechanics  and  traders 
generally? 

A.  Opposed  to  it. 

Q.  I  will  ask  you  what  the  sentiment  is  now  amongst 
all  the  tax-payers  of  those  two  towns? 

A.  There  may  be  some  who  probably  favor  it,  but  the 
great  majority  of  the  tax-payers  are  opposed  to  it. 

By  the  Chairman  : 

Q.  What  is  the  population  of  those  two  places? 

A.  About  12,000 — they  are  one  place  really — somewhere 
between  10,000  and  12,000. 

Q.  What  will  be  the  effect  of  taking  the  business  away 
from  the  railroad  upon  Carson  City? 

A.  To  use  a  iTevada  expression,  it  would  "burst  it." 

Q.  What  is  the  population  of  that  town? 

A.  My  impression  is  it  is  about  12,000,  but  I  am  not 
positive. 

Q.  That  is  the  capital  of  the  State,  is  it  not? 

A.  Yes,  sir. 

By  the  Chairman : 

Q.  Is  that  up  this  valley,  Carson  river? 

A.  Yes,  sir. 

Q.  What  is  the  distance  from  the  mouth  of  the  tunnel 
to  Carson  City? 

A.  About  14  miles. 

Q.  And  the  railroad  runs  up  to  Carson  City? 
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A.  Yes,  sir. 

Q.  State,  if  you  know,  what  the  cost  of  milling  upon 
Carson  river  is — the  cost  to  the  mills  ? 

A.  No,  sir;  I  do  not  know. 

Q.  Do  you  know  what  per  centage  of  the  gold  and  silver 
in  the  ores  of  the  Comstock  is  saved  by  the  present  mode 
of  working  it,  including  the  return  to  the  mining  company 
by  the  mill,  and  all  that  is  saved  from  the  slimes  and  tail- 
ings being  worked\? 

A.  About  90  per  cent — from  90  to  92  per  cent. 

Q.  Has  there  been  for  four  or  five  years  any  loss  of  tail- 
ings by  flood,  or  otherwise  ? 

A.  ITo,  sir.  f 

Q.  What  preparation  is  made  there  for  the  saving  of  the 
slime  and  tailing  ? 

A.  A  series  of  reservoirs.    ^ 

Q.  And  what  escapes  from  one  is  caught  in  another? 

A.  Yes,  sir. 

Q.  Do  you  know  what  the  assayed  value  of  the  slimes 
and  tailings  is,  when  they  are  caught  at  what  is  known  as 
the  Woodworth  mill,  on  the  Carson  river  ? 

A.  I  do  not. 

Q.  Do  you  know  any  means  of  working  slimes,  so  as  to 
save  the  metals,  without  drying  them? 

A.  N'o. 

Q.  Has  it  been  tried? 

A.  Yes,  sir;  I  tried  myself  about  a  year. 

Q.  I  will  ask  you  if  everybody  there  tried.it? 

A.  A  great  many  persons. 

Q.  "Was  it  or  not  a  failure? 

A.  A  perfect  failure. 

Q.  Have  you  ever  been  at  this  tunnel  since  it  was  com- 
menced? 

A.  Yes,  sir;  shortly  after  it  was  commenced,  but  I  could 
not  say  how  long. 

Q.  About  what  time  was  it  commenced  ? 

A.  I  could  not  say  positively.  I  kept  no  run  of  the 
time.     It  might  have  been  three  years  ago,  but  I  cannot 
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say  positively.  I  was  tliere  about  the  time  Dr.  Hazlett 
took  charge  of  it. 

Q.  Mr.  Sutro  has  said  a  great  deal  before  this  committee 
about  the  expense  of  having  machinery,  to  be  placed  upon 
these  shafts  on  the  line  of  the  tunnel,  and  has  introduced 
telegrams  in  reference  to  them.  Have  you  seen  any  of  that 
machinery? 

A.  I  have  seen  some  on  the  road. 


Q.  What  kind  of  machinery  was  it? 


A.  I  saw  some  heavy  machinery  there,  I  think,  sir.  The 
machinery  that  is  at  present  in  operation  on  the  tunnel  is 
what  we  call  "donkey  engines." 

Q.  Explain  to  the  committee  what  you  mean  by  donkey 
engines  ? 

A.  A  little  engine  and  boiler  connected,  such  as  is  used 
on  the  wharves  here  for  hoisting  freight  out  of  a  vessel. 

Q.  Did  you  see  any  pumps  in  transit? 

A.  I  saw  one  on  a  team  said  to  be  going  there. 

Q.  What  kind  of  a  pump  was  it  ? 

A.  One  of  those  little  Stoddard  pumps. 

Q.  Was  it  a  force  pump? 

A.  Yes,  sir;  they  are  force  pumps;  we  call  them  plun- 
gers. 

Q.  Stoddard  pumps — what  do  you  use  them  for? 

A.  We  put  them  in  wells — pump  where  there  is  not  a 
great  deal  of  water.  We  do  not  use  them  in  the  mines  at 
all — not  in  E'evada. 

Q.  Do  you  know  what  was  charged  for  milling  ores 
when  you  first  went  upon,  the  Comstock? 

A.  $18  per  ton. 

Q...  What  is  the  present  price? 

A.  The  last  we  had  milled  we  paid  $12  for. 

Q.  Do  you  know  of  any  ores  being  milled  for  less  than 
tiiat?  .        •. 

A,  N'o,  sir,  not  positively,  that  ores  have  been  milled 
for  less  than  that.     I  do  not  know  whether  they  are  now 
or  not.     Ores  have  been  milled  for  $9  and  some  for  $8. 
Q.  That  is  the  cost  of  the  milling? 
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A.  Yes,  sir. 

Q.  What  has  been  the  effect  of  the  raih'oad  upon  the 
cost  of  supplies  for  the  mines? 

A.  Reduced  it  very  materially. 

Q.  Is  the  cost  of  mining  now  at  a  great  depth  more  or 
less  than  it  was  six  or  eight  years  ago,  when  you  knew  the 
Comstock  at  a  point  200  feet  below  the  surface. 

A.  Less,  sir.  I 

Q.  Do  you  know  anything  about  the  cost  of  the  removal 
of  mills?     Have  you  had  any  experience  of  that  kind? 

A.  ISTo,  sir;  I  never  removed  any. 

Q.  Would  it  take  one  or  two  removals  to  be  equal  to  a 
fire? 

A.  Two  certainl}^  would.     I  think  one  would. 

Q.  What  is  there  in  the  mills  now  that  could  be  used  in 
the  construction  of  new  mills  at  the  mouth  of  the  tunnel? 

Witness.  I  said  awhile  ago  that  I  never  removed  a 
mill;  had  no  experience  of  that  kind.  I  will  state  that  I 
did^ remove  the  amalgamating  machinery  from  a  mill  at 
Dayton ;  that  is,  I  removed  the  pans  and  the  frames.  I 
moved  it  to  the  De  Lande  mill  in  the  Seven  Mile  caiion. 
It  cost  a  great  deal  more  thain  it  would  to  have  gone  to 
work  and  bought  the  pans  and  set  them  up. 

Q.  Then  3^ou  had  an  old  mill  when  you  had  it  built? 

A.  Yes,  sir. 

Q.  Of  what  use  would  the  engines  and  boilers  in  the 
steam  mills  be,  if  the  other  machinery  in  those  mills  should 
be  removed  to  the  mouth  of  the  tunnel  ? 

A.  Be  of  no  use  there.  You  might  use  some  of  the 
boilers  to  generate  steam-  to  heat  the  pans  with,  but  that 
is  all. 

Q.  Did  the  Sutro  tunnel  commissioners  ever  ask  you  to 
make  an  argument  against  the  construction  of  the  Sutro 
tunnel? 

A.  No,  sir.  The  only  request  ever  made  of  me  was  from 
the  printed  form  of  questions,  except  such  questions  as  they 
asked  me  when  visiting  the  mines. 

Q.  I  will  ask  you  whether  the  completion  of  the  tunnel 
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would  be  of  any  advantage  to  your  mino  in  drainage  or 
ventilation,  or  in  any  respect;  and,  if  so,  what  advantage  it- 
would  be? 

A.  It  would  be  of  no  advantage  in  ventilatipn.  I  do  not 
think  it  would  be  any  in  drainage. 

Q.  How  many  hours  a  day  do  jou  run  your  pumping 
engine? 

A.  "We  run  the  upper  pumps  about  sixteen  hours  per 
day  now.  The  lower  pumps  we  run  about  five  or  six  hours 
a  week, 

Q.  "What  is  the  condition  in  reference  to  the  water  at 
the  bottom  of  the  shaft? 

A.  We  started  an  incline.  The  shaft  is  down.  There  is 
no  water  in  it  at  all,  except  such  as  leaks  over  from  the 
tank  above. 

Q.  What  is  the  deepest  lev(3l  at  which  you  have  found 
any  water  in  the  Gould  and  Curry? 

A.  I  think  800  feet. 

Q.  Do  you  know  anything  about  the  Savage,  as  to*' the 
water  in  that  in  the  lower  level? 

A.  They  have  none.     They  did  not  when  I  left  there. 

Q.  Has  there  been  any  more  water  in  the  lower  levels 
of  the  mines  this  winter,  being  a  wet  winter,  than  there 
has  been  for  the  last  year  ? 

A.  No,  sir. 

Q.  Does  the  water  in  the  Comstock  increase  or  decrease 
as  you  go  down  ? 

A.  It  decreases. 

Q.  I  would  like  to  have  you  explain  to  the  committee 
why  it  is  that  the  tunnel  could  not  ventilate  the  dilFerent 
miiAs  of  the  Comstock? 

A.  The  air  would  simply  pass  through  the  mine  in 
the  most  direct  way  to  the  shaft;  that  is,  it  would  pass 
up  through  the  tunnel  connecting  the  shaft,  wherever 
it  was.  On  either  side  of  that  line  it  would  have  no  effect 
whatever.  The  air  would  have  to  be  placed  there  by  arti- 
ficial means. 

Q.  How  far  from^  the  current  of  air  passing  from  one 
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shaft  to  another,  or  from  the  tunnel  to  a  shaft,  would  the 
atmosphere  be  affected  in  a  drift  at  right  angles  say  with 
the  tunnel? 

A.  A  very  few  feet.     Perhaps  15  or  20. 

Q.  In  prospecting  drifts  on  the  Comstock  and  in  the 
stopes  after  you  discover  ore,  is  it  possible  to  get  fresh  air, 
except  by  artificial  means? 

A.  ISTo,  sir. 

Q.  I  will  get  you  to  state  if  you 'know  any  place  on  the. 
Comstock,  where  different  shafts  are  connected,  where  the 
air  is  so  strong  that  you  cannot  burn  a  candle? 

A.  Oh,  yes,  sir.  One  in  the  Yellow  Jacket,  between  the 
Yellow  Jacket  and  Crown  Point,  and  between  the  Savage 
and  Hale  and  [N'orcross, 

Mr.  Rice.  You  mean  the  circulation  of  air? 

Mr.  Sunderland.  This  current  passing  from  one  point 
to  another.  Where  you  find  that  current  of  air  between 
two  shafts,  is  there  any  ventilation  outside  of  the  mere 
drifts  between , the  two  ? 

A.  ISTo,  sir. 

Q.  What  means  are  then  necessary  to  be  used  to  get 
fresh  air  in  the  prospecting  drifts,  the  headings,  and  stopes? 

A.  We  pu,mp  it  in — force  it  in. 

Cross-examination  by  Mr.  Suiro. 

Q.  How  long  have  you  been  superintendent  of  the  Gould 
and  Curry  mine? 

A.  About  two  years,  I  think,  now. 

Q.  When  you  were  appointed  superintendent  of  that 
mine,  did  you  have  any  consultation  with  Mr.  Sharon  in 
regard  to  it?  • 

A.  ISTo,  sir.  I  did  with  Mr.  Sharon  and  other  parties — 
Mr.  Sharon  and  Mr.  Hayward. 

Q.  Mr.  Sharon  consented  that  you  should  become  super- 
intendent? 

A.  ISTo,  sir;  he  did  not  consent  to  anything  of  the  kind. 

Q.  Who  placed  you  there? 

A.  The  board  of  trustees. 
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Q.  At  whose  particular  instance  where  yon  placed  there? 

A.  That  is  more  than  I  can  tell  you.  They  asked  me 
to  come  tliere  officially. 

Q.  Did  you  have  any  consultation  with  Mr.  Sharon  in 
regard  to  it? 

A.  No,  sir;  not  previous  to  the  appointment,  any  more 
than  he  sent  me  a  note  and  asked  if  I  would  accept  the 
position? 

Q.  And  you  consented? 

A.  Yes,  sir. 

Q.  Will  you  please  state  who  the  trustees  of  the  Gould 
and  Curry  mine  are  at  present?  s 

A.  I  hardly  know. 

Q.  Here  is  your  report.  Please  read  them  from  that 
report. 

A.  Messrs.  Bull,  Weller,  Harmon,  Korris,  Fry,  Sher- 
wood, and  Morrow. 

Q.  Who  is  treasurer? 

A.  I  do  not  know,  unless  it  states  there.  I  have  no 
knowledge  of  my  own. 

Q.  Have  you  ever  heard? 

A.  I  do  not  know  that  I  ever  have.     I  could  not  say. 

Q.  I  have  asked  you  if  you  ever  heard  who  the  treasurer 
of  your  company  is? 

A.  I  do  not  know  that  I  ever  did. 

Q.  You  do  not  know? 

A.  Ko,  sir. 

Q.  The  treasurer  keeps  the  money  of  the  company? 

A.  I  presume  so,  whenever  they  have  any  money. 

Q.  You  do  not  know  wlio  the  treasurer  is? 

A.  If  it  states  there 1  have  never  been  told  who  the 

treasurer  was. 

Q.  Do  you  not  know  it  is  the  Bank  of  California? 

A.  T  do  not  know  that  It  is  the  Bank  of  California. 

Q.  Do  you  know  who  Mr.  Fry  is — one  of  your  trustees — r 
whether  he  is  any  connection  of  Ralston,  cashier  of  the 
Bank  o\^  California? 

A.  1  do  not  know. 
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Q.  Do  you  not  know  who  Mr.  ITorris  is,  and  whether 
he  is  a  director  of  the  Bank  of  California? 

A.  I  do  not  know.  Only  Mr.  ^Norris  was  a  steamhoat 
man  some  years  ago :  that  is  the  only  knowledge  I  have. 

Q.  You  do  not  know  whether  Mr.  B^ull  had  any  con- 
nection with  the  Bank  of  California? 

A.  I  do  not. 

Q.  How  did  you  happen  to  come  here? 

Q.  I  came  on  the  railroad. 

Q.  What  made  you  come? 

A.  I  was  requested  to  come.  I  was  asked  if  I  would 
come. 

Q.  Who  asked  you? 

A.  Mr.  Sharon. 

Mr.  SuTRO.  That  is  all. 

Adjourned  to  meet  on  Friday  evening,  March  22,  at  7 
p.  m. 
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Hearing  Friday,  March  22d. 

F.  T.  Lally,  called  and  examined. 

By  Mr.  Sunderland  : 

Q.  Hiive  you  been  educated,  and  have  you  had  any  prac- 
tical experience  as  an  engineer? 

A.  Yes,  sir. 

Q.  In  what  part  of  the  country  have  you  been  engaged  in 
engineering,  if  in  any  ?  State  what  part  or  parts,  and  what 
kind  of  engineering? 

A.  In  Maine,  JsTew  Hampshire,  Massachusetts,  Vermont, 
Georgia,  Alabama,  Florida,  Arizona,  and  Illinois.  It 
would  be  very  hard  for  me  to  say  where  I  have  not  been 
an  engineer  in  my  former  days. 

vQ.  Have  you  had  any  experience  in  the  erection  or  build- 
ing of  dams  on  water  courses? 

A.  A  good  deal  of  experience,  in  my  younger  dajQ,  on 
rivers  in  the  East — on  the  Kennebec,  the  Androscoggin,  and 
other  streams  there. 

Q.  What  is  the  highest  dam  that  you  know  anything 
about,  either  having  seen  it  or  read  about  it  ? 

A.  The  highest  dam  that  I  have  seen,  I  think,  is  at 
Lewiston,  Maine.  It  was  about  32  feet.  What  I  have  read 
about  is  a  dam  on  the  Pyrenees,  about  39  metres.  That 
is  the  highest  one  I  ever  heard  of. 

Q.  Of  what  is  that  dam  constructed  ? 

A.  It  is  composed  of  masonry,  reinforced  on  both  sides 
with  rock  and  other  material.  \ 

Q.  Do  you  think  it  possible  to  make  a  dam  155  feet  of 
aijy  material  to  stand,  unless  it  is  made  of  masonry? 

A.  Not  to  hold  water.  ^ 

Q.  Have  you  been  in  the  Territory,  now  State,  of  Ne- 
vada? 

A.  Yes,  sir ;  I  visited  the  country,  for  the  purpose  of 
observation,  in  1861. 

Q.  Having  seen  the  country  there,  the  rocky  formation 
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there,  and  the  soil,  or  rather  gravel  and  sand,  what  is  your 
opinion  as  to  its  holding  water  with  a  pressure  of  155  feet 
in  the  Carson  river? 

A.  Well,  my  opinion  is  that  it  won't  hold  it. 

Q.   Why  not? 

A.  Because,  where  you  find  it  rocky,  it  is  seamy;  and 
even  when  the  seams  do  not  appear,  with  any  considerable 
pressure  of  water  the  water  goes  through.  This  I  infer 
from  my  own  experience  further  south  ift  Arizona. 

Q.  State  that  experience? 

A.  Then  I  found  that,  in  making  a  reservoir  for  water, 
everything  seeihed  to  be  perfectly  sound -dn  the  rock. 
(   Q.  It  stood  blasting? 

A.  I  made  a  reservoir  of  15  feet,  I  think,  to  hold  my 
water  that  I  took  out  of  the  shaft,  and  it  went  through  it 

like  a  seive,  and  I  had  to indeed  the  only  remedy  I  had 

was  to  cement  it. 

Q.  You  saw  this  conformation  on  or  near  the  Carson 
river  when  you  were  there,  did  you  not? 

A.  Yes,  sir. 

Q.  How  would  the  rock  there  compare  with  that  in 
Arizona,  where  you  had  this  practical  experience? 

A.  It  seemed  to  me  to  be  very  much  of  the  same  forma- 
tion. 

Q.  ITow,  I  will  ask  you  whether  pine  wood— and  I  be- 
lieve that  is  the  only  kind  of  wood  found  on  the  eastern 
slope  of  the  Sierra  I^evadas — would  hold  water  with,  that 
pressure  ? 

Witness.  155  feet? 

Counsel.  Yes,  sir. 

Witness.  No,  sir.  • 

Q.  Have  you  ever  observed  or  had  any  experience  with 
wood  holding  water?    If  so,  state  what. 

A.  I  have  tried  to  use  wood,  with  about  70  feet  head — 
logs  about  a  foot  thick,  white  pine  2|-inch  bore.  When 
the  water  was  put  on,  it  went  through  in  a  perfect  mist. 

A.  About  what  will  be  the  pressure  per  square  foot  on 
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tfee  bottom  of  k  basin,  if  the  dam  sbould  be  filled— tbe 
reservoir  fille'd  to  the  height  of  155  feet? 

A.  It  would  be  155  feet  by  62. 

Q.  If  that  is  your  calculation,  just  give  the  pressure  per 
square  foot  ? 

A.  Well,  the  pressure  per  foot  on  the  bottom  of  such  a 
basin  would  be  160  by  62 — 9,920  pounds.  Ko  wood  used 
in  the  arts  could  hold  water  under  such  a  pressure. 

Mr.  SuTRO.  How  many  pounds  ? 

A.  One  hundred  feet,  I  call  it,  by  62  pounds — 9,920 
pounds. 

Q.  If  you  hstv^  arrived  at  any  conclusion,  what  is  the 
comparative  evaporation  in  the  Carson  valley  with  other 
countries — the  coaisi — -the  Atlantic  coast  ? 

A.  I  cannot  help  thinking  that  the  evaporation  is  much 
greater  there  than  it  is  on  our  rainy  coast  here.  We  have 
never  had  any  observations  that  have  come  to  my  knowl- 
edge to  determine  that. 

Q.  What  reason  or  reasons  have  you  for  thinking  so  ? 

A.  There  is  a  long  season  without  rain.  It  is  an  exceed- 
ingly arid  country,  and  everything  seems  to  be  thirsty  for 
water.  We  have  no  deivs.  IsTow  I  am  speaking  of  a  coun- 
try south  of  that.  ^      ' 

Q.  Just  confine  yourself  to  the  Carson  valley;  you  spent 
some  little  time  there* 

A.  I  spent  some  little  finde  there.  There  was  no  dew 
when  I  Was  there;  it  was  in  the  summer  season. 

Q.  Is  there  any  wind  there? 

A.  Plenty  of  it,  and  verj-  strong. 

Q.  How  is  the  heat  of  the  sun  ? 

A.  Very  hot — parching. 

Q.  Do  you  think  it  possible,  after  a  dam  is  erected  to  the 
height  spoken  of,  that  it  could  ever  be  filled  with  water? 

A.  My  impression  is,  from  conversation  and  observation, 
that  no  such  basin  could  be  filled  in  that  region. 

Q.  On  the  account  of  what? 

A.  The  filtration  and  evaporation;  particularly  filtra- 
tion. 
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Q.  Whvti  kind  of  a  dam  "^hT-ottld  it  be  necessary  to  build 
there  to  hold  water — the  dam  itself — iri  yoiit  opinion  ? 

A.  I  think  a  dam  of  masonry  would  be  most  economi- 
cal, and  be  the  best  dam,  and  the  only  dam  that  would 
hold  water. 

Q.  To  build  a  dam  of  that  kind,  it  would  be  necessary 
to  go  down  far  enough  to  reach  solid  rock,  would  it  not? 

A.  Yes,  sir;  very  solid  rock-^h^ve  to  go  down  below 
the  bed  to  very  firm  rock. 

Q.  About  what  would  be  the  6!xperise  of  building  a  dam 
of  that  kind,  taking  into  consideration  the  cost  of  supplies 
there  and  the  cost  of  labor? 

A.  I  have  not  been  able  to  make  up  my  mind  what  it 
would  cost.    It  would  certaiiily  cost  ovei*  $1,000,000. 

Q.  If  you  had  the  dam  erected  and  the  reservoir  full, 
how  would  you  drain  the  water  off  from  the  dam  ? 

Witness.  For  use? 

Counsel.  For  use. 

A.  tVell,  take  it  off  by  a  flume. 

Q.  Well,  from  the  upper  to  the  lower  side  or  end  of  t^^ 
dam.  Whsit  kind  of  a  conduit  would  it  be  necessary  to 
con'struct,  suppose  you  build  a  dam  of  timbers  or  rubble, 
or  anything  else  ? 

A.  I  do  not  allude  to  dam  of  tiliibersv  because  timbers 
won't  hold  water  under  that  pressure.  At  the  bottom  we 
should  have  to  have  a  flume  built  of  ma^oiiry. 

Q.  If  it  were  pos^ble  to  put  in  a  dam  or  loose  stone, 
how  could  you  conduct  water  throi'igh  that  dam,  so  as  to 
take  it  from  the  head  of  a  flume  or  race  below  the  dam  ? 

A.  We  would  have  to  make  it  of  masonry — ^very  firm. 

Q.  Under  that  pressure  of  water,  Would  it  bb  possible 
to  have  a  gate,  that  you  could  raise  or  lower,  so  as  to  let 
off  the  water? 

A.  I  suppose  it  Would  be  possible,  bHit  very  difficult,  at 
the  bottom  of  the  dam. 

Q.  What  kind  of  machinery  could  you  constrnet  to  make 
a  gate  stand  there ;  or,  if  it  stood,  to  raise  ^lid  IqWer  it  ? 

A.  Machinery  might  be  constructed  to  meet  the  object; 
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•    i 
that  would  not  raise  the  gate  perpendicularly^  but  would 
raise  it  on  an  angle  with  machinery. 

Q.  Then  how  would  you  close  it  ? 

A.  By  the  same  power  that  raised  it.  I  cannot  conceive 
of  an  opening  of  that  kind.  It  is  a  matter  that  I  do  not 
know  anything  about  practically,  nor  do  I  suppose  any 
body  else  does. 

Q.  Do  you  think  it  practicable  as  a  business  proposition 
to  build  the  dam  at  all  ? 

A.  No,  I  do  not.  I  think  it  would  cost  more  than  it  is 
worth. 

Oross-examined  by  Mr,  Sutro. 

Q.  You  state  you  have  been  an  engineer.  Have  you  been 
engaged  in  engineering  works  of  late? 

A.  'Not  lately. 

Q.  How  long  since  ? 

A.  About  eighteen  years  ago,  except  as  a  miner.  As  a 
civil  engineer  I  have  not  been  engaged  in  any  works  for 
eighteen  years. 

Q.  You  say  you  have  built  dams  in  the  eastern  States. 
What  is  the  character  of  the  country  where  you  built  those 
dams?     Was  it  a  mountainous  country  ? 

A.  Not  particularly,  where  the  dams  are  built. 

Q.  You  say  the  highest  dam  that  you  know  of,  or  that 
you  have  seen,  is  in  Lewiston,  Maine.  You  have  read  about 
a  dam  in  the  Pyrenees  39  metres  hig^:  How  many  feet  is 
that?     That  is  39  by  39  inches— 112  feet  ? 

A.  Yes,  sir. 

Q.  Do  you  know  of  any  dam  in  the  United  States  higher 
than  the  one  at  Lewiston  ? 

A.  No,  sir,  not  of  my  own  knowledge;  but  I  know  there 
is  a  dam  of  71  feet  on  the  Croton,  to  the  best  of  my  belief. 

Q.  You  have  said  here,  it  is  impossible  to  build  a  dam 
155  feet  high  that  will  hold  water? 

A.  No,  I  have  not. 

Q.  I  so  understood  you  ? 
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A.  I  said  that  I  did  not  think  a  dam  150  feet  high  there 
would  fill  the  basin. 

Q.  You  say  you  have  been  in  I^evada :  How  long  did  you 
stay  in  Nevada  ?  * 

A.  About  two  months.  I  went  there  for  observation — to 
see  the  country. 

Q.  Did  you  pass  along  Carson  river,  between  Carson 
City  and  the  town  of  Dayton— did  you  follow  the  river  ? 

A.  I  did  not  follow  the  river  particularly. 

Q.  Did  you  follow  the  river  at  all,  or  was  it  possible  for 
you  to  follow  the  river? 

A.  No,  sir;  I  do  not  think  I  did.  I  was  up  there  several 
times  and  in  several  places. 

Q.  Do  you  know  anything  about  the  rock  formation 
there  ? 

A.  Nothing  more  than  general  observation  of  the  rock 
of  Virginia,  and  as  you  go  on  the  road  up. 

Q.  Do  you  know  that  there  is  a  difference  in  the.  rocks 
as  far  as  the  absorption  of  water  is  concerned? 

A.  Yes,  sir,  a  vast  difference  in  the  character  of  rock 
about  there. 

Q.  There  are  some  kinds  of  rock  that  will  not  allow 
water  to  permeate  them  at  all  ? 

A.  Permeate  very  little. 

Q.  Do  you  know  what  kind  of  rock  there  is  at  that  par- 
ticular point  where  this  dam  is  proposed  to  be  made  ? 

A.  I  suppose  it  was  a  perforated  rock,  like  the  rock  on 
the  whole  basin  all  the  way  down  through  the  country. 
No,  sir;  it  is  not  perforated  rock  at  that  point,  it  is  a 
trachyte. 

Q.  Have  you  seen  the  trachyte  anywhere  in  your  own 
experience  ? 

A.  Yes,  sir. 

Q.  In  what  parts  of  the  country? 

A.  J  have  seen  it  in  that  part  of  the  country. 

Q.  At  what  particular  point.  Will  you  name  the  point 
where  you  have  seen  trachyte  rock  in  Nevada? 

A.  Not  in  Nevada.     I  have  seen  it  in  Arizona. 
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Q.  4t  what  pQint ?  ;>  i  ii,   ; 

A.  Colorado,  fifty-four  miles  south  of  Tucson. 
■  Q.  Po  y,Q)ii  kaow  whstt  that  js  composed  of? 

A.  E"ot  particularly.  The  goologists  au.d  mining  engi- 
neers spoke  of  the  rock  as  b^jng  there,  ^nd  I  took  it  for 
granted  that  that  was  the  rock. 

Q.  Pq  you  ImQW  that  trachyte  is  a  rock  that,  when  it 
has  once  been  penetrated  by  the  water,  will  not  allow  a 
drop  of  water  to  go  through  it  ? 

A.  JSTo,  I  (|id  not. 

Q.  That  it  is  one  of  the  closest  rocks  we  know  of;  that 
it  is  a  volc^nip  rock,  no  seams  in  it ;  and  when  there  are 
any  signs  of  seams,  it  is  very  close  indeed.  Do  you  know 
that? 

A.  That  may  be  so. 

Q.  You  did  not  visit  that  particular  point  tvhere  we  pro- 
pose to  build  that  dam  ? 

A.  No,  sir. 

Q.  Are  yoq  aware  that  there  is  a  belt  pf  tr^chytq  which 
conges  through  there  ^bput  two  miles  in  width  and  16  miles 
in  length,  that  crosses  the  river  fit  that  point? 

A.  I  dp  not  kno>v  anything  about  Jt. 

Q.  Suppose  you  would  fin4  that  rock :  then  you  would 
change  your  opinion  somewhat,  would  you  not  ? 

A.  IsTo;  but  the  difficulty  is,  that  this  water  is  thrown 
back  on  1,400  ^cres  of  ground.  It  is  not  |;he  facie  pf  the 
rock  we  have  passed  ^t  the  gorge. 

Q.  You  s^y  you  have  not  been  at  the  gorge,  and  you  do 
not  know  what  the  formations  there  are  ? 

A.  I  simply  heard  the  description  of  these  commission- 
ers. > 

Q.  They  have  given  no  description  whatever  of  the  rock 
on  Carson  river — not  referred  to  it  even  ? 

The  Witness.  This  seems  to  be  a  conversation.  I  wall 
say  I  know  nothing  further  than  that  this  dam  would 
cover  say  1,400  acres,  and  my  impression,  as  I  stated  that 
impression  in  the  first  instance,  is,  that  you  wojuld  harfjly 
find  1,400  acres  there  that  would  hold  water. 
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.  Q.  Who  tgW  you  that  ? 

A.  The  report;  1,400  it  is  stated. 

Q.  Where  is  that  stated  in  the  report  ? 

A.  In  General  Day'^  ,rx3port. 

Mr.  SuTRO.  Oh,  General  Day's  statement.  Then  you 
say  you  have  never  been  down  there,  and  you  do  not  know 
anything  of  the  formation  of  the  rock  along  the  river  of 
3' our  own  knowledge? 

A.  K'ot  particularly.         ' 

Q.  How  can  you  form  any  idea  that  the  rock  would  not 
hold  water  ? 

A.  Simply  in  the  principle  that  none  of  these  rocks  will 
hold  water  on  that  coast;  that  is,  between  that  low  belt 
of  country. 

Q.  Are  you  aware  that  there  are,  within  four  miles  of 
where  our  tunnel  goes,  three  or  four  distinct  formations  of 
rock  of  different  geologic  ages,  entirely  different  and  dis- 
tinct? 

A.  I  see  that '^frcm  the -reports;  and  yet  I  believe  all 
those  rocks  are  permeated  by  water. 

Q.  Do  you  mean  to  say  that  trachyte  rock  is  easily  per- 
meated by  water  ?        *^ 

A.  No;  I  do  not  mean  to  say  so.  I  do  not  know  of  any 
special  formations  anywhere  of  that  rock. 

Q.  You  do  not  know  that  there  is  any? 
/  A.  JN'o;  not  to  a  large  extent  there,  judging  from  the 
reports  and  books  I  have  read. 

Q.  Do  you  know  that  there  is  a  species  of  volcanic  tufa 
along  that  whole  bed — along  that  range — that  forms  a  clay 
that  is  almost  water-tight  ? 

A.  I  know  we  find  a  clay  almost  everywhere  in  streams 
and  in  connection  w^ith  our  lodes. 

Q.  How  long  did  you  stay  in  that  section  of  I^evada, 
where  this  dam  is  proposed  to  be  built? 

A.  I  stayed  no  time  of  any  consequence  at  all.  I  do  not 
know  exactly  where  your  dam  is  proposed  to  be  built. 

Q.  How  can  you  state,  then,  the  rock  won't  hold  water, 
when  you  do  not  know  where  the  dam  is  to  be  built  ? 
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A.  I  8tate(J  on  general  principles  that  none  of  that  rock 
will  hold  water. 

Q.  You  do  not  know  what  kind  of  rock  there  is  ? 

A.  1^0,  sir;.!  do  not  know  what  the  rock  is  there  at 
that  particular  place. 

Q.  You  say  that  a  dam  constructed  out  of  pine  wood 
would  not  hold  water  there;  that  it  would  go  through  it 
like  a  mist.     Was  that  your  statement  ? 

A.   Yes,  sir. 

Q.  Do  you  know  whether  anybody  proposes  to  build  a 
wooden  dam  there  ? 

A.  ]^o,  I  do  not  know;  but  I  think  General  Wright  sug- 
gested that  it  was  the  intention  to  build  such  a  dam. 

Q.  When  did  you  see  General  Wright  ? 

A.  Oh,  I  saw  him  some  time  since. 

Q.  He  told  you  they  were  going  to  build  a  wooden 
dam  ? 

A.  Face  it  with  wood  or  something  of  that  kind. 

Q.  Suppose  you  build  a  very  strong  stone  dam,  and 
build  up  your  stone  like  mason  work  and  face  that  with 
wood:  would  that  hold  water? 

A.  The  masonry  would  hold  water;  the  wood  would 
not. 

■  Q.  Would  it  assist  any  if  it  was  lined  with  wood  on  the 
inside.  Suppose  that  wood  be  put  in  reasonably  day, 
then  the  water  will  run  on  to  it,  will  it  not,  and  make  it 
pretty  tight? 

The  Witness.  155  feet? 

Mr.  SuTRO.  Provided  there  was  a  dam  of  500  feet  at  the 
base,  made  of  stone  work  ? 

A.  At  the  base  of  155  head  it  would  be  penetrated  with 
water. 

Q.  Suppose  it  was  put  right  across  the  stone  dam — solid 
stone  work. 

A.  That  would  not  affect  it. 

Q.  Then  that  would  be  water-tight? 

A.  It  would  be  pretty  tight;  the  masonry  would  save  it., 
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Q.  You  have  stated  that  the  evaporation  in  Carson  valley 
is  very  great,  and  that  they  have  no  rain  there? 

A.  I  stated  my  opinion  was,  that  it  would  be  otherwise 
greater  than  it  would  be  on  the  coast. 

Q.  What  has  that  got  to  do  with  the  evaporation?  If 
you  have  a  lake  or  basin  that  is  full,  would  the  evaporation 
be  any  greater,  rain  or  no  rain — would  that  assist  in  the 
evaporation,  if  there  is  no  rain  ? 

A.  Why,  during  the  falling  of  the  water  there  is  no  evap- 
oration. 

Q.  At  the  time  the  water  is  coming  down,  there  is  no 
evaporation  at  all  ? 

A.  I  do  not  mean  to  say  there  is  no  evaporation  at  all, 
because  we  sometimes  have  it  come  in  the  shape  of  mist. 

Q.  You  say  that  the  masonry  would  have  to  go  down  to 
the  solid  rock.  Supposing  the  bed  of  the  river  is  solid 
rock,  would  there  be  any  difficulty  in  getting  down  to  the 
solid  rock  ? 

A.  ITot  if  the  bed  is  of  solid  rock. 

Q.  You  say  that  a  dam  like  that  would  cost  $1,000,000? 

A.  I  think  so. 

Q.  Upon  what  basis  do  you  make  that  estimate  ? 

A.  Upon  the  quantity  of  the  material  used. 

Q.  How  long  was  the  dam  proposed  to  be  ? 

A.  The  average  length  of  the  dam,  according  to  the  re- 
port of  the  commissioners  there — Mr.  Day's  report — I  es- 
timated about  600  feet.  It  would  be  more  than  that  with 
his  diagram,  but  I  took  the  length  at  600  feet. 

Q.  Would  it  not  depend  a  great  deal  upon  the  facility 
with  which  you  can  obtain  the  rock;  the  character  of  the 
rock;  its  adaptability  for  masonry;  and  would  not  the  cost 
of  the  dam  depend  somewhat  upon  the  facility  with  which 
you  could  obtain  rock  there  ? 

A.  Yes,  sir;  labor  and  material  are  the  two  elements  in 
the  cost. 

Q.  Do  you  know  what  the  angles  of  the  hills  are  at  the 
dam  that  is  proposed  to  be  constructed  ? 
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A.  I  took  Mr.  Day's  diagram  there;  it  will  be  au  average  ^ 
angle  of  something  more  than  45  degrees. 

Q.  Mr.  I)ay  does  not  give  the  sides  of  the  canon  here  ?  - 

A.  He  gives  the  top  of  the  dam. 

Q.  He  gives  the  top  of  the  dam;  but  suppose  the  moun- 
tains rise  500  feet  higher,  and  go  up  perpendicularly  upon 
each  side :  you  do  not  know  anything  about  that  ? 

A.  That  don't  effect  the  sections  of  the  dam. 

Q.  Would  not  that  have  a  bearing  on  the  cost  of  the 
construction  of  the  dam,  in  'blasting  the  rocks  for  the 
d^m? 

A.  Yes,  sir. 

Q.  Would  not  that  be  a  very  material  point  in  making 
an  estinaate  for  the  construction  of  a  dam  ? 

A.  Of  course  it  would  be  a  material  point,  but  I  make 
the  estimate  upon  the  lowest  pgures  that  I  can  think  of. 

Q.  How  far  do  you  clairn  that  that  rock  would  have  to 
be  hauled  to  make  it  cost  $1,000,000  ? 

A.  That  it  would  have  to  be  hauled  600  feet  at  least. 

Q.  What  size  do  you  give  for  the  dam  ? 

A.  I  give  330  feet  bottom,  cross  section. 

Q.  And  how  many  feet  across  the  river  ? 

A.  Six  hundred. 

Q.  How  much  did  you  count  for  labor  per  day  ? 

A.  I  counted  about  $4. 

Q.  How  much  powder  did  you  calculate  to  be  used  for 
blasting  ? 

A.  I  did  not  count  the  powder.  I  made  a  general  esti- 
mate what  the  600,000  yards  of  rock  would  cost. 

Q.  And  all  the  data  you  have  was  this  diagram  by  Cap- 
tain Day  ? 

A.  That  is  all  I  went  by. 

Q.  And  you  figured  the  cost  of  that  dam  to  be  $1,000,000? 

A.  Yes,  sir. 

Q.  Take  600,000  cubic  yards  of  rock :  wont  the  cost  of 
the  dam  depend  a  great  deal  on  the  hardness  of  the  rock 
you  find  there  ? 

A.  ITot  particularly,  if  you  blasted  the  rocks. 
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Q.  Cost  ao  c^ore  to  blast  very  hard  rock  than  it  does 
reasonably  soft  rock,  does  it? 

A.  No ;  soft  rocks  are  not  particularly  good  rocks  to 
blast. 

Q.  How  is  it  about  drilling  those  rocks  ? 

j^.  Oh,  there  is  a  vast  difference  in  drilling  them.  There 
is  a  ya^t  diffej;ence  in  that;  but  that  is  a  simple  element  in 
the  calculation,  I  think. 

Q.  "Would  you  like  to  make  a  contract  to  build  a  dam 
iQ  a  coiuntry  wjaere  y.ou  have  npt  seen  the  rock;  where 
you  do  not  know  anything  about  the  size  of  the  dam ; 
where  you  do  not  know  anything  about  the  bottom  of  the 
river;  where  you  do  not  know  anything  about  the  cost  of 
material — would  you  Jike  to  make  a  contract  to  build  a 
dam  of  that  kind,  where  you  did  not  know  anything  about 
it,  except  a  little  pen  drawing  that  is  attached  to  that  re- 
port ? 

A.  I  would  want  to  have  a  very  good  margin  when  I 
made  it. 

Q.  Did  you  submit  this  cost  to  Mr.  Sunderland. 

A.  IN'o,  sir. 

Q.  Did  you  submit  the  statement  to  him  r 

J^.  I  submitted  to  him  this  paper. 

Q.  You  say  a  dam  like  this  will  cost  $1,000,000  do  you? 

A.  Yes,  sir;  I  think  it  would  to  hold  water.  It  is  an 
unheard  of  dam,  in  the  first  instance. 

Q.  Are  you  employed  as  an  attorney  in  this  case  by  Mr, 
Sunderland  ? 

A.  No,  sir;  I  have  no  interest  in  the  case  whatever. 
j^r.  Sunderland  ^  a  friend  of  mine,  and  we  had  conversa-' 
tions  on  the  subject. 

Q.  You  thought  you  would  give  him  some  figures  on 
}>uildiug  dams  out  there. 

A.  Yes,  sir ;  he  requested  me  to  do  so. 

Q.  You  have  stated  here  that,  as  a  business  proposition, 
this  dam  would  cost  more  than  it  is  worth.  Upon  what 
facts  do  you  base  that  statement  ? 
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A.  On  the  fact  that  the  water  is  already  used  profitably 
with  other  mills. 

Q.  How  do  you  know  that  ? 

A.  From  the  report,  which  is  received  as  official  evidence. 

Q.  What  has  that  to  do  with  the  profitableness  of  the 
water  of  this  dam,  as  a  b)usiness  proposition  ?  You  have 
stated  here  that  it  would  cost  more  thaiv  it  would  be 
worth. 

A.  Yes,  sir. 

Q.  ^ow,  what  do  you  know  about  the  revenue  that 
would  be  derived  from  that  water  power  ? 

A.  I  do  not  think  that  a  revenue  could  be  derived  that 
would  justify  the  building  of  the  dam  and  the  destruction 
of  the  mills  that  are  now  in  existence. 

Q.  What  do  you  know  about  that  from  you  own  knowl- 
edge ? 

A.  Of  my  own  knowledge,  nothing,  except  the  report 
which  every  gentleman  here  must  be  guided  by. 

Q.  We  do  not  want  your  opinion  here  about  this  report. 
This  report  is  made  by  the  commissioners.  I  want  your 
opinion  as  an  engineer.  You  say  you  are  an  engineer,  and 
you  have  stated  here  that,  as  a  business  proposition,  it  would 
cost  more  than  it  is  worth  to  build  this  dam,  and  I  want  to 
know  upon  what  figures  you  based  that  opinion. 

A.  I  base  it  upon  the  report. 

Q.  Why,  there  is  nothing  stated  in  the  report  about  the 
revenue  that  would  be  derived  from  this  water. 

A.  llTobody  knows  what  revenue  would  be  derived  from 
it. 

Q.  How  can  you  make  that  statement  then,  that  it  would 
cost  more  than  it  is  worth? 

A.  Why,  on  general  principles,  that  the  water  is  already 
used,  and  it  would  not  justify  such  an  expenditure,  even  if 
the  dam  would  hold  the  water. 

Q.  You  are  taking  the  opinion  given  in  the  report,  but 
I  want  to  know  what  you  know  about  this? 

A.  I  know  very  little  about  the  river,  except  as  I  saw  it 
out  there  at  difierent  points.    I  have  stated  before,  that  I 
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did  not  examine  this  river  particularly.  The  report  I  take 
to  be  true.  Those  gentlemen  made  it  without  having  any 
favor  or  fear  of  any  body.  What  they  stated  I  take  to  be 
true,  and  on  that  I  based  my  opinion. 

Q.  What  did  you  go  to  IlTevada  for  ? 

A.  To  see  how  they  were  working  the  mines. 

Q.  You  just  passed  by  that  river,  and  you  saw  the  rocks 
there  at  some  places? 

A.  Yes,  sir;  that  is  all.     I  went  there  for  observation. 

Q.  You  have  never  studied  geology,  have  you?  Can 
you  tell  syenite  from  trachyte  ? 

A.  I  have  studied  geology,  perhaps,  as  much  as  most 
gentlemen  have  in  early  days. 

Q.  Can  you  tell  syenite  from  trachyte  ? 

A.  Yes,  sir. 

Q.  Will  you  please  state  of  what  syenite  is  composed, 
and  of  what  trachyte  is  composed? 

A.  !N"o,  sir. 

Q.  How  can  you  tell  the  diflerence  ? 

A.  I  know  the  rocks  when  I  see  them. 

Q.  Do  they  not  look  very  much  alike  ? 

A.  !N"o,  sir;  not  particularly  alike. 

Q.  What  is  the  color  of  trachyte  ? 

A.  The  trachyte  is  a  reddish  gray  color, 

Q.  Is  it  not  green  sometimes,  too? 

A.  Sometimes. 

Q.  Is  it  not  yellow  sometimes? 

A^  I  do  not  know  as  I  ever  saw  it  yellow. 

Q.  You  never  saw  any  yellow  trachyte? 

A.  I  do  not  know  as  I  ever  did. 

Q.  What  color  is  syenite  ? 

A.  Syenite  may  have  several  colors ;  it  depends  upon 
what  the  oxides  are  that  affect  it. 

Q.  Supposing  that  water  power  would  pay  $1,000,000  a 
year,  would  you  consider  that  it  would  pay  to  construct  a 
dam  that  cost  $1,000,000? 

A.  Certainly  I  would. 

Q.  How  can  you  make  a  statement  here,  that  it  will  not 
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pay  to  make  that  dam — that  it  would  cost  more  than  it  is 
worth — and  you  do  not  know  how  much  revenue  will  be 
derived  from  it  ? 

A.  Simply  because,  in  former  days,  as  an  engineer,  I  have 
been  consulted  about  building  dams,  and  the  question  of 
revenue  has  arisen  and  the  expense;  and  my  old  chief, 
Colonel  Baldwin,  was  the  most  distinguished  man  as  a  hy- 
draulic engineer  in  the  country,  and  he  invariably  would 
say  how  much  the  water  was  worth,  and  how  much  the 
dams  would  cost,  and  determine  whether  it  was  proper  and 
practicable  to  build  the  dam. 

Q.  But  you  say  you  did  not  do  that,  you  did  not  do 
this — ^you  only  did  a  part  of  it.  You  say  you  estimated 
the  cost  of  the  dam,  and  did  not  estimate  the  amount  of 
the  revenue? 

A.  Fo,  I  did  not  estimate  the  revenue. 

Q.  How  can  you  tell,  then,  that  it  would  cost  more  than 
it  is  worth? 

A.  Because  I  cannot  conceive  of  its  being  worth  very 
much. 

Q.  How  can  you  tell  ? 

A.  I  think  that  the  wa,ter,  as  it  is  now  used,  is  quite  as 
beneficial  to  the  reduction  of  ores  as  it  would  put  into 
one  tunnel. 

Q.  How  do  you  know  that ;  there  was  no  mill  on  that 
river  when  you  went  there  ? 

A.  ]N"o,  sir;  that  is  my  opinion. 

Q.  Your  opinion,  formed  without  knowing  anj^thing 
about  it? 

A.  Oh,  yes;  perhaps  I  do  not  know  as  much  about  it  as 
you  do. 

Q.  Did  not  you  form  your  opinion  upon  the  statement 
of  Mr.  Sunderland  to  you? 

A.  lN"o,  sir. 

Q.  Did  you  not  talk  matters  over  with  him,  and  arrive 
at  your  conclusions  from  the  statement  of  Mr.  Sunderland? 

A.  I  have  talked  a  great  deal  with  Mr.  Sunderland,  and 
talked  with  other  gentlemen  from  the  country  there.    The 
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very  first  conversation  I  had  with  Mr.  Sunderland,  I  stated 
that  this  thing  was  impracticable,  and  I  did  not  think  it 
could  be  built  with  profit. 

Q.  Did  you  have  any  conversation  with  Mr.  Requa  about 
this  subject? 

A.  Yes,  sir.    Certainly  I  had.        •       / 

Q.  Did  you  with  Mr.  Batterman  ? 

A.  I  do  not  know.  I  think  Mr.  Requa  and  Mr.  Batter- 
man  both  spoke  of  the  dam,  and  I  spoke  of  the  dam  to 
them ;  but  I  can  tell  you  that  neither  of  them  made  any 
new  suggestions  to  me. 

Q.  Did  they  not  telj  you  the  dam  was  not  practicable? 

A.  1^0,  sir;  I  do  not  know  but  Mr.  Requa  said  so,  but  I 
think  I  said  to  him  first  that  I  did  not  think  it  was  so. 

Q.  You  based  your  opinion  somewhat  on  the  statement 
of  others  in  regard  to  the  water  power  ? 

A.  IsTo,  not  at  all. 

Q.  "Whose  statement  did  you  take  about  the  water  power 
on  the  river  ?  .  ' 

A.  I  took  the  statement  of  the  commissioners  and  Gene- 
ral Foster. 

Q.  They  niade  no  statement  about  it.  "Will  you  please 
point  out  where  General  Foster  states  anything  about  the 
water  power  now  obtained  on  the  river  ? 

A.  He  makes  a  report  here ;  he  says  the  water  power 
of  the  river  there,  when  he  saw  it,  was  25  square  feet — 
passing  through  some  fiume— the  whole  river  basin. 

Q.  You  thought  that  that  might  leak  at  25  feet? 

A.  Very  easily. 

Q.  You  did  not  take  that  as  the  average,  did  you  ? 

A.  Ko,  sir;  Ltook  Mr.  Day's  statement. 

Q.  You  mean  to  say  now  that  it  won't  pay  to  make  that 
dam,  and  you  do  not  know  anything  about  the  revenue 
that  would  be  derived  from  it  ? 

A.  Ko,  sir;  I  know  nothing  about  the  revenue. 

Qi  Do  you  mean  to  state  that  it  won't  pay  to  make  that 
dam? 

A.  YeS^  sir;  I  do  not  think  it  will  pay. 
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Q.  And  you  do  not  know  anything  about  the  revenue 
to  be  derived  from  it? 

A.  !N'o,  sir;  I  suppose  that  there  is  a  reasonable  sum  to 
be  charged  for  water. 

Q.  Steam  could  be  used;  suppose  that  steam  would  be 
used  as  a  power.  Do  you  know  how  much  they  pay  for 
reducing  a  thousand  tons  of  rock  a  day  ? 

A.  No,  sir. 

Q.  Do  you  know  that  they  pay  $12  a  ton  for  reducing 
rock? 

A.  I  have  heard  that  statement,  and  some  different  state* 
ments,  about  the  price  that  is  charged  for  reducing  the 
rock.  I  could  not  say  what  it  is.  The  commissioners 
stated  it  at  $10  and  you  deduct  the  hauling. 

Q.  How  much  would  that  be  a  day — 1,000  tons,  at  $10? 

Mr.  Sunderland.  The  commissioners  don't  state  that. 

Mr.  SuTRO,  They  do  state  it. 

Mr.  Sunderland.  "No,  I  beg  your  pardon,  they  do  not. 

Mr.  Sutro.  They  state  $10  50. 

Q.  Suppose  that  is  correct,  without  going  into  these  fig- 
ures any  further;  that  is  $10,000  a  day,  is  it  not?  If  365,000 
tons  are  reduced,  how  much  would  that  be  in  a  year,  at  $10. 
$3,650,000? 

A.  Yes,  sir. 

Q.  Suppose  one  half  of  that  amount  could  be  saved  by 
carrying  that  water  to  the  tunnel;  that  would  be  a  saving 
of  $1,825,000,  a  year,  would  it  not  ? 

A.  Yes,  sir,  on  that  basis. 

Q.  Do  you  think  it  would  pay  to  make  a  dam,  then 
at  a  cost  of  $1,000,000,  if  a  saving  of  $1,825,000  a  year 
could  be  made  ? 

A.  I  do  not  see  the  saving. 
Mr.  Rice.  Supposing  that  the  saving  be  made  of  one  half 
the  cost  of  milling.  If  one  half  the  cost  of  milling  could 
be  saved,  and  if  the  milling  now  cost  $10,  and  that  milling 
could  be  done  §)r  $5,  do  you  think  it  would  pay  to  make 
that  dam  in  that  case  ? 

A.  If  there  would  be  that  difference,  Mr.  Rice 
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Q.  Suppose  that, in  the  Carson  river  you  would  wish  to 
utilize  tlie  water,  and  use  it  at  a  point  below,  where  the 
fall  would  be  100  feet.  Could  that  be  done,  could  you 
utilize  it? 

Mr.  SuTRO.  The  Colonel  has  never  been  on  the  ground — 
is  not  acquainted  with  the  topography  there. 

Mr.  Rice.  My  question  was,  whether  it  could  be  utilized ; 
whether  the  water  could  be  utilized  at,  that  point  in  any 
way. 

A.  You  would  have  100  feet  to  use  of  it. 

Q.  Then  how  would  you  accomplish  it  ? 

A.  By  taking  it  out  of  the  water  of  the  dam,  and  run- 
ning it  down  through  the  canal. 

Q.  If  you  have  1;o  use  water,  what  water  would  you  have 
to  use  at  the  end,  that  would  give  you  100  feet? 

A.  There  would  be  no  difficulty  in  utilizing  the  water  at 
any  reasonable  point  below,  if  there  was  that  fall.  Oh  no, 
you  could  utilize  the  water  there  at  100  feet. 

Q.  Only  in  your  opinion  it  could  not  be  utilized  in  this 
particular  manner  spoken  of? 

A.  ^o,  my  impression  is  that  you  do  not  get  the  basin 
filled  with  water. 

Q.  Well,  supposing  you  built  it  lower  down,  could  not 
you  fill  your  basin  with  water.  As  long  as  you  keep  along- 
side the  rocks  that  are  impregnated^-filled  with  water? 

A.  Very  well  ? 

Q.  Then  as  long  as  you  keep  that  dam  filled  with  water 
and  had  that  fall,  it  could  be  utilized  for  use,  could  it  nof — 
below  ? 

A.  300  feet,  yes.   Use  all  3^our  fill,  whatever  you  had. 

By  the  Chairman,  (Mr.  Negley  :) 

Q.  What  is  your  occupation  at  the  present  time? 

A.  Farming. 

Q.  Where  do  you  reside  ? 

A.  In  Howard  county,  and  in  Washington. 

Q.  In  Maryland  ?  > 

A.  Yes,  sir;  I  still  hold  my  citizenship  in  Maine. 

Q.  How  long  since  you  visited  the  mining  regions? 
,38 


594 

A.  I  have  not  been  there  since  1863. 

Q.  At  that  time  was  the  quartz  mining  carried  on  there 
very  extensively  ? 

A.  They  were  quartz  mining  all  through  the  country, 
then  1863;  in  1861  they  Avere  mining  all  this  Territory. 

Q.  Did  you  form  any  opinion  as  to  the  richness  and  ex- 
tent of  the  auriferous  deposits  in  the  vicinity  of  the  Sutro 
tunnel  ?  , 

A.  No,  sir.  1^0  Sutro  tunnel  was  spoken  of  when  I 
was  in  the  vicinity.  I  was  there  in  1861.  I  visited  that 
country,  and  believed  it  to  be  very  rich.  They  had  opened 
their  mine  then,  particularly  the  Ophir ;  I  went  more  par- 
ticularly to  see  the  machinery  they  introduced  there  than 
anything  else.  The  time  I  spent  there  was  simply  for  ob- 
servation, i' 

Q.  As  an  experimental  work,  demonstrating  the  extent 
and  richness  of  these  lodes,  would  it  justify  the  Govern- 
ment to  expend  any  considerable  sum  of  money? 

A.  That  is  a  question  I  would  not  like  to  answer.  It  is 
not  a  scientific  question.  The  fact  that  the  miners  are  de- 
veloping that  region  more  rapidly  than  any  mining  region 
that  has  ever  been  developed,  would  induce  me  to  say  that 
no  other  effort  was  necessary.  v 

Q.  Has  it  not  been  found  to  be  a  wise  policy  on  the  part 
of  the  Government  to  expend  considerable  sums  of  money 
in  pioneer  investigations  ? 

A.  No  doubt. 

Q.  Have  not  such  expenditures  been  ver}^  profitable  to 
the  whole  country,  and  especially  to  those  who  follow  the 
mining  industries  ? 

A.  I  do  not  think  that  anything  the  Government  has 
done  has  aided  much  in  the  development  of  mines.  Usu- 
ally all  mining  regulations  are  made  by  the  people  who 
first  make  the  discoveries. 

Q.  Have  not  the  geological  reports,  published  from  time 
to  time  under  the  auspicies  of  the  Government,  attracted 
capital  and  enterprise  to  those  regions  of  country  ? 

Ai  Well,  I  have  doubts  about  that.     Starting  in  with 
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Hoss  Browne,  a  people. who  know  no  more  abonfthe  min- 
ing region  and  mining  than  children,  they  made  the  whole 
thing  ridiculous  from  their  descriptions.  I  do  not  think 
any  of  the  publications,  except  this  last  publication,  which 
I  have  seen  here,  and  which  I  do  not  own — by  the  way,  I 
am  sorry  to  say — is  of  any  real  use. 

Mr.  Sunderland.  Are  you  speaking  of  Mr.  King's  re- 
port? 

A.  Yes,  sir;  of  Mr.  King's  report. 

By  Mr.  Sunderland  : 

Q.  Bid  you  ever  know  anybody  to  invest  in  a  mine  any- 
where on  the  Pacific  €oast,  on.  account  of  a  report  from 
any  expert  who  has  published  works  on  his  own  account, 
or  any  geologist  employed  by  the  States  or  by  the  Gov- 
ernment ? 

A.  ITot  from  any  printed  books. 

Q.  What  opinion  is  entertained  amongst  miners  on  the 
Pacific  coast  of  these  Government  geologists? 

A.  "Well,  the  opinion  is  not  as  good  as  it  ought  to  be, 
I  think;  but  they  have  no  great  confidence  in  them — none 
at  all.  My  opinion  is  that  a  good  many  of  them  are  valu- 
able. 

Q.  Have  you  ever  known  the  Government  to  expend 
an}'  money  for  the  development  of  mines  anywhere? 

A.  ISTo,  sir ;  not  to  my  knowledge. 

Q.  Or  running  a  tunnel? 

A.  JSTot  to  my  knowledge. 

Q.  Or  assisting  in  any  mining  enterprise  on  the  Pacific 
coast? 

A.  I  never  knew  of  any. 

Q.  Is  the  Government  assisting  mining  in  Arizona  now? 

A.  Not  much,  unless  Crook  is  doing  it. 

Q.  Has  there  ever  been  any  protection  to  miners  there 
by  th e  G over n men  t  ? 

A.  !N'o,  sir ;  except  the  general  protection  :  they  claim  to 
have  put  in  soldiers  there  to  clean  out  the  Apaches,  but 
they  have  d»ne  very  little  about  it.    We  have  had  legisla- 
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tions  and  cohimissions  there,  that  have  interfered  with  the 
mill  men  in  the  performance  of  their  duties. 

By  the  Chairman  : 

Q.  Would  not  the  construction  of  railroads  into  the 
mining  districts,  through  the  did  of  the  Government,  be  a 
contribution  to  the  development  of  those  mining  interests? 

A.  'No  question  about  it. 

Q.  Would  not  that  be  a  direct  aid  on  the  part  of  the 
Government  of  a  very  beneficial  nature  ? 

A.  Of  course  it  would. 

Q.  Would  not  the  chief  object  of  .constructing  those 
roads  in  those  regions  be  to  reach  the  mineral  wealth  ? 

A.  It  would  be  to  develop  the  mineral  wealth. 

Q.  Would  not  it  be  a  judicious  expenditure  ? 

A.  I  think  so,  inasmuch  as  it  develops  the  public  do- 
main. 


Hearing  Saturday,  March  23d. 

On  tlie  assembling  of  the  committee, 

Prof.  R.  W.  Eaymond,  United  States  Commissioner  of 
Mines,  appeared  before  the  committee,  and  stated  that  he 
came  th<^re  under  orders  from  the  Secretary  of  the  Treas- 
ury, issued  in  accordance  with  request  contained  in  the  fol- 
lowing letter  from  the  chairman,  General  E'egley. 

"House  of  Repeesentatives, 

"Washington,  D.  C' March  19,  1872. 
"Hon.  Geo.  S.  Boutwell. 

"Sir:  The  Sub-Committee  of  Mines  and  Mining,  investigating  the  Sutro 
'tunnel  project,  desire  the  testimony  of  R.  W.  Raymond,  United  States  Com- 
'missioner  Mines  and  Mining. 

"  Will  you  please  request  hira  to  report  to  me? 

"Yours,  very  truly, 

"  Jas.  S.  Negley, 

"Chairman." 

"Treasuey  Department,  March  21,  1872. 
"Respectfully  referred  to  R.  W.  Raymond,  Esq.,  United  States  Commis- 
'sioner,  etc.  "  J.  H.  Saville, 

"  Chief  Clerk:'' 

B.  W.  Eaymond^  called  and  examined. 

By  Mr.  Sutro  : 

Q.  You  are  the  United  States  Commissioner  of  Mining, 
I  believe? 

A.  Yes,  sir. 

Q.  Are  you  by  profession  a  mining  engineer  ? 

A.  Yes,  sir. 

Q.  Will  you  please  state  to  the  committee  ^vhere  you 
have   studied  mining,  and  the  sciences  appertaining  to., 
mining  V  - 

A.  T  made  my  professional  studies  at  the  University  of 
Heidelberg  and  Polytechnic  School  at  Munich,  and  the 
Mining  Academy  of  Freiberg,  in  Germany. 

Q.  Will  you  please  state  what  particular  studies  are 
usually  considered  necessary  ? 

A.  A  mining  engineer  may  be  only  prepared  in  a  cer- 
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tain  branch,  or  he  may  take  a  wider  course,  and  devote 
l}iinself  to  both  mining,  engineering  and  metallurgy. 
For  a  complete  course  he  ought  to  study  also  geology, 
mathematics,  mechanics,  civil  engineering,  and  chemistry. 

Q.  Are  tliose  different  branches  studied  at  the  Academy 
of  Freiberg  ? 

A.  Yes,  sir. 

Q.  Have  you  visited  any  of  the  mines  of  Europe? 

A.  While  I  was  a  student  I  visited  quite  a  number. 

Q.  You  devoted  yourself  entirely  to  the  study  of  mining 
and  examination  of  mining  districts? 

A.  Very  largely,  for  some  years. 

Q.  Since  your  return  to  the  United  States  have  you 
visited  any  of  the  mining  districts  in  this  country  ? 

A.  I  was  some  five  or  six  years  in  practice  as  consult- 
ing engineer,  and  in  charge  of  works  in  various  eastern 
States,  and  for  the  last  four  j^ears  I  have  been  traveling  iu 
connection  with  my  office  as  commissioner. 

Q.  Are  you  connected  with  the  Engineering  and  Mining 
Journal? 

A.  I  have  been  editor  of  that  paper  for  about  six  years. 

Q.  Have  you  any  connection  with  the  American  Board 
of  Mining  Engineers? 

A.  There  is  a  society  of  mining  engineers  called  the 
American  Institute  of  Mining  Engineers,  numbering  about 
200,  I  think;  I  am  at  present  president  of  that  society. 

Q.  What  mining  districts  have  you  visited  east  of  the 
Rocky  Mountains  ?   In  what  States  have  you  visited  mines ? 

A.  We  ha,ve  no  mining  districts,  in  the  technical  sense* 
of  the  term,  east  of  the  Eocky  Mountains;  but  I  have 
visited  mines  in  Maine,  '^ew  Hampshire,  Vermont,  Ken- 
tucky, l^ew  York,  Pennsylvania,  IlTew  Jersey,  Jt^orth  Caro- 
lina, Georgia,  and  may  be  other  States.  I  do  not  recollect 
at  present. 

Q.  What  mining  districts  have  you  visited  in  the  Terri- 
tories of  the  United  States? 

A.  It  is  really  hard  to  enumerate  the  mining  districts 
there.   I  have  visited  a  large  number  in  California,  a  large 
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number  in  !N"evada,  and  a  large  number  in  Montana,  Idaho, 
Oregon,  Utah,  and  Colorado. 

Q.  You  are  quite  familiar,  then,  with  the  mining  inter- 
ests of  this  country? 

A.  Yes,  by  my  own  observations,  and  from  field-notes 
of  a  great  many  agents  I  have  to  use.  I  have  between  one 
and  two.  hundred  correspondents,  in  different  districts. 

Q.  In  the  ofiicial  position  you  now  hold,  you  have  cor- 
respondents at  all  the  different  mining  districts,  or  the 
principal  ones,  have  you? 

A.  Yes,  sir. 

Q.  That  gives  you  full  information  of  the  progress  and 
the  improvements  which  are  made  in  those  different  min- 
ing districts  ? 

A.  I  try  to  have  very  full  information. 

Q;  You  make  an  annual  report  to  the  Government  in 
regard  to  mining  in  those  districts  ? 

A.  Yes,  sir. 

Q.  What  is  your  opinion  as  to  the  value  of  the  mining 
resources  of  the  country? 

A.  That  requires  a  long  answer.  I  do  not  think  that 
there  is  any  other  country  in  the  world  with  an  equal 
amount  of  mineral  resources.  I  suppose  that  is  a  well- 
ascertained  fact,  if  that  is  what  you  mean  by  that  question. 

Q.  Do  you  mean  to  say  that  there  is  no  other  country  in 
the  world  that  has  ^n  equal  amount  of  mineral  wealth  to 
the  United  States? 

A.  So  far  as  my  observation  and  reading  go  I  do  not 
think  there  can  be  any  other  country. 

Q.  Do  you  think  there  is  any  country  that  ever  possessed 
mineral  interests  as  extensive  as  those  owned  by  the  United 
States? 

A.  If  you  mean  by  the  term  extensive,  area  of  territory 
and  prospective  as  well  as  present  value,  I  say  no.  I  sup- 
pose there  have  been  countries  that  have  produced  in  a 
single  year  as  much  treasure  as  we  now  produce  in  a  single 
year,  without  any  doubt. 
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Q.  I  mean  the  general  wealth  contained  in  our  mineral 

domain  ? 

A.  Well,  if  you  mean  resources 

Q.  I  mean  general  resources. 

A.  I  have  always  supposed,  and  I  believe  now,  we  are 
ahead  of  the  world  in  that. 

Q.  Do  not  you  think,  Professor  Raymond,  that  some 
day  it  will  form  one  of  the  most  important,  if  not  the  most 
important,  resource  of  this  country? 

A.  It  will  be  one  of  the  most  important.  I  do  not  think 
mining  can  ever  be  more  important  pecuniarily  than  ag- 
riculture: c. 

Q.  Taking  into  consideration  the  question  of  our  min- 
eral domain,  if  the  mining  interests  were  to  be  fostered 
and  developed,  would  it  not  probably  form  almost  the 
most  important  interest  that  this  country  has? 

A.  Well,  if  you  will  allow  me  to  make  a  statement  in 
reply  to  that  in  my  own  words,  without  answering  categor- 
ically, I  will  state  simply,  that  the  mineral  wealth  of  any 
country  is  an  absolute  necessary  element  to  any  commer- 
cial supremacy  of  that  country,  in  my  opinion.  There  is 
just  this  difference  between  the  agricultural  wealth  and 
mineral  wealth — that  the  mineral  resources  of  a  country 
are  of  a  certain  quantity,  which  may  be  exhausted,  and 
they  ought  to  be  economized,  because  when  the}^  are,  in 
the  course  of  time,  by  neglect  or  wasta,  diminished  or  ex- 
hausted— economically,  if  not  absolutely  exhausted — then 
the  decline  of  the  commercial  supremacy  of  that  country 
would  commence,  in  spite  of  its  agricultural  resources.  I 
think  we  have  an  instance  of  that  in  the  prophesied  ex- 
haustion of  the  coal  mines  of  England,  which  will  take 
place,  whether  there  is  any  more  coal  in  the  mines  or  not, 
just  as  soon  as  the  coal  is  so  far  worked  out  that  they  can- 
not produce  it  as  cheaply  as  other  nations.  That  is  an  eco- 
nomical exhaustion.  It  does  not  make  any  difference  whether 
Ihere  is  any  coal  there  or  not;  if  it  comes  tok  point  that  it 
cannot  be  extracted  economically,  that  is  the  end  of  it.  I 
have  explained  all  this  in  one  of  my  former  reports.  I  there- 
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fore  think  that  the  mineral  resources  of  the  country  are  a 
highly  important  trust  of  the  Government. 

Q.  Would  you  not  consider,  then,  that  an  economical,  in- 
telligent, and  rational  system  of  mining  would  be  highly 
desirable  for  this  country? 

A.  I  do. 

Q.  What  is  the  first  requisite  in  opening  mineral  regions — 
is  it  not  capital? 

A.  That  is  one  necessity. 

Q.  Are  not  mining  operations  at  this  day  carried  on  to 
a  large  extent  simply  for  speculative  purposes? 

A.  There  is  a  speculation  involved  in  mining  any  how. 
If  you  mean  speculations  as  to  the  success  of  the  mining 
enterprise,  why  of  course.  If  you,  mean  speculation  as  to 
merely  selling  stocks  of  mining  companies,  that  is  also  true. 

Q.  Is  that  sort  of  operation  detrimental  to  the  general 
welfare  of  the  mining  interest? 

A.  That  I  cannot  answer.  I  do  not  know.  Speculation 
seems  to  be  a  part  of  all  enterprises  in  our  country  at  the 
present  time.  I  am  very  strongly  impressed  with  the  idea 
that  it  more  or  less  injures  the  regular  industry,  but  I  do 
not  know  positively.  That  is  a  question  of  political  econ- 
omy as  to  whether  it  is  a  positive  evil. 

Q.  Are  not  the  mines  in  many  portions  of  Europe  car- 
ried on  so  that  they  pay  regular  dividends  for  many  years 
in  succession  ? 

A.  Yes,  sir ;  they  are.     That  is  often  the  case. 

Q.  Do  they  not  carry  on  their  explorations  and  open  up 
their  bodies  of  ore,  so  that  they  have  always  some  years^ 
work  ahead  for  their  mills? 

A.  That  is  very  generally  the  case.  I  think  that  such 
mines  as  are  under  the  Government  supervision  do. 

Q.  Where  is  that,  in  Germany  ? 

A.  Yes,  sir;  in  all  the  States  of  Europe  where  the  Gov- 
ernment has  had  mining  bureaus  or  mining  departments 
administering  the  mining  industry.  Whether  that  is  the 
case  when  the  mines  are  wholly  owned  out  and  out  bj' pri- 
vate parties  I  am  not  able  to  say.     The  only  instance  that 
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It  is  only  from  reading  a  report  of  the  engineers.  I  thought 
it  was  about  1,900  feet,  but  it  may  be  2,200.  The  Sampson 
shaft,  which  is  much  deeper,  is  not  near  this  tuuneh 

Q,  That  is  2,700  feet? 

A.  The  diagram  shows  that  very  plainly,  Mr.  Sutro,  that 
the  shafts  are  deeper  than  the  tunnel;  before  this  Ernst- 
August  tunnel  was  constructed,  there  was  another  tunnel 
in  existence  there,  called  the  deep-George  tunnel,  under 
the  church  of  Clausthal,  which  had  a  depth  of  900  feet. 

Q.  Do  you  recollect  the  length  of  that  tunnel  ? 

A.  I  think  it  was  6J  miles.  I  do  not  remember.  I  re- 
member that  the  deepest — the  new  tunnel — was  a  great  deal 
longer  than  the  other,  and  that  i£  was  constructed  with  a 
great  deal  of  engineering  skill;  and  I  have  been  more  in- 
terested in  the  details  of  the  work  than  I  have  been  as 
to  anything  about  the  previous  tunnels — those  that  were 
superseded  by  it.  The  deep-George  tunnel  was  an  old 
affair,  made  and  finished  long  before  I  ever  went  to  Ger- 
many to  study.    , 

Mr.  SunjIerland.  I  wish  to  object  to  this  testimony,  as 
not  being  embraced  within  the  report  of  the  commis- 
sioners. 

Mr.  Sutro.  Why,  Professor  Raymond  has  been  called 
here,  if  I  understand  correctly,  by  the  committee,  as  an  ex- 
pert, and  as  a  United  States  officer.  He  has  charge  of  the 
mining  interests  of  this  country,  and  is  called  here  by  the 
committee  to  give  some  information  on  this  subject. 

Mr.  Sunderland.  So  was  General  Foster 

Mr.  Sutro.  General  Foster  was  called  Jiere  as  one  of  the 
commissioners,  and  examined  as  to  a  special  subject.  Pro- 
fessor Raymond  is  the  commissioner  who  has  charge  of  the 
general  mining  interest  of  this  country.  There  is  a  mining 
question  that  arises  before  this  committee,  and,  if  I  under- 
stand correctly,  it  is  desirable  to  have  all  the  informatiqn 
upon  this  general  mining  question  that  can  be  obtained, 
and  I  think  it  was  the  intention  of  the  committee  to  call 
Professor  Raymond  with  that  view. 

The  Chairman,  (Mr.  Negley.)  It  is  not  a  parallel  case, 
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that  of  Professor  Raymond  and  General  Foster.  By  an 
agreement,  the  testimony  given  by  General  Foster,  when 
he  was  recalled;  was  to  be  confined  to  an  explanation  of  a 
statement  of  the  evidence  which  he  had  before  given,  and 
to  the  subject-matter  of  his  report.  Professor  Eaymond 
occupies  now  about  the  same  position  that  the  other  gen- 
tlemen did  who  were  called.  You  were  permitted  to  give 
such  testimony  as  was  relative  to  the  subject-matter.  Of 
course  Professor  Eaymond  will  not  be  permitted  to  give 
irrelevant  testimony 

Mr.  Sunderland.  I  simply  made  the  objection,  Mr. 
Chairman,  because  I  understood  the  committee  to  an- 
nounce at  the  time  that  General  Foster  was  recalled  that 
the  committee  would  not  go  into  anything  beyond  the  sub- 
jects embraced  in  the  report  of  the  commissioners. 

The  Chairman,  (General  Kegley.)  Do  you  find  anything 
in  the  evidence  given  by  Professor  Raymond  that  is  not  ^ 
relevant  ? 

Mr.  Sunderland.  I  do  not  say  it  is  not  relevant,  but  I . 
say  it  is  not  embraced  within  the  report  of  the  commis- 
sioners.    That  is  all. 

Mr.  Rice.  There  was  no  restriction  whatever  when  the 
commissioners  were  first  called.  We  went  through  the 
examination  of  thethree  commissioners  fully,  and  without 
any  objection  on  any  side;  not  confining  them  to  the  sub-  , 
ject-matter  specifically  of  their  report,  although  it  naturally 
took  that  tendency.  When  General  Foster  was  recalled,  the  . 
point  was  raised  by  us  that,  he  having  been  examined  fully  on 
the  one  side  and  the  other,  and  dismissed,  it  was  not  proper 
that  his  testimony  should  be  reopened,  to  admit  new  mat- 
ter, and  the  committee  so  ruled.    That  is  my  recollection. 

Mr.  SuTRo.  That  is  correct. 

Mr,  Rice,  I  suppose  any  testimony  that  has  a  bearing 
upon  this  question,  without  regard  to  the  Sutro  tunnel  or 
to  Uhe  men  owning  the  mines,  or  anything  bearing  upon 
the  interests  of  the  Government  in  this  country,  would  be 
.perfectly  relevant  and  very  important  to  obtain  in  this  ex- 
amination. 
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It  is  only  from  reading  a  report  of  the  engineers.  I  thought 
it  was  about  1,900  feet,  but  it  may  be  2,200.  The  Sampson 
shaft,  which  is  much  deeper,  is  not  near  this  tunnel. 

Q,  That  is  2,700  feet? 

A.  The  diagram  shows  that  very  plainly,  Mr.  Sutro,  that 
the  shafts  are  deeper  than  the  tunnel;  before  this  Ernst- 
August  tunnel  was  constructed,  there  was  another  tunnel 

•  in  existence  there,  called  the  deep-George  tunnel,  under 
the  church  of  Clausthal,  which  had  a  depth  of  900  feet. 

Q.  Do  you  recollect  the  length  of  that  tunnel  ? 

A.  I  think  it  was  6J  miles.     I  do  not  remember.     I  re- 

•  member  that  the  deepest — the  new  tunnel — was  a  great  deal 
longer  than  the  other,  and  that  it*  was  constructed  with  a 
great  deal  of  engineering  skill;  and  I  have  been  more  in- 
terested in  the  details  of  the  work  than  I  have  been  as 
to  anything  about  the  previous  tunnels — those  that  were 
superseded  by  it.  The  deep-George  tunnel  was  an  old 
affair,  made  and  finished  long  before  I  ever  went  to  Ger- 
many to  study.    , 

Mr.  Sun  AIRLAND.  I  wish  to  object  to  this  testimony,  as 
not  being  embraced  within  the  report  of  the  commis- 
sioners. 

Mr.  Sutro.  Why,  Professor  Raymond  has  been  called 
here,  if  I  understand  correctly,  by  the  committee,  as  an  ex- 
pert, and  as  a  United  States  officer.  He  has  charge  of  the 
mining  interests  of  this  country,  and  is  called  here  by  the 
committee  to  give  some  information  on  this  subject. 

Mr.  Sunderland.  So  was  General  Foster 

Mr.  Sutro.  General  Foster  was  called  Jiere  as  one  of  the 
commissioners,  and  examined  as  to  a  special  subject.  Pro- 
fessor Raymond  is  the  commissioner  who  has  charge  of  the 
general  mining  interest  of  this  country.  There  is  a  mining 
question  that  arises  before  this  committee,  and,  if  I  under- 
stand correctly,  it  is  desirable  to  have  all  the  information 
upon  this  general  mining  question  that  can  be  obtained, 
and  I  thjink  it  was  the  intention  of  the  committee  to  call 
Professor  Raymond  with  that  view. 

The  Chairman,  (Mr.  Negley.)  It  is  not  a  parallel  case, 
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that  of  Professor  Raymond  and  General  Foster.  By  an 
agreement,  the  testimony  given  by  General  Foster,  when 
he  was  recalled;  was  to  be  confined  to  an  explanation  of  a 
statement  of  the  evidence  which  he  had  before  given,  and 
to  the  subject-matter  of  his  report.  Professor  Raymond 
occupies  now  about  the  same'  position  that  the  other  gen- 
tlemen did  who  were  called.  You  were  permitted  to  give 
such  testimony  as  was  relative  to  the  subject-matter.  Of 
course  Professor  Raymond  will  not  be  permitted  to  give 
irrelevant  testimony 

Mr.  Sunderland.  I  simply  made  the  objection,  Mr. 
Chairman,  because  I  understood  the  committee  to  an- 
nounce at  the  time  that  General  Foster  was  recalled  that 
the  committee  would  not  go  into  anything  beyond  the  sub- 
jects embraced  in  the  report  of  the  commissioners. 

The  CnAiRMAN,  (General  ]^egley.)  Do  you  find  anything 
in  the  evidence  given  by  Professor  Raymond  that  is  not  ^ 
relevant  ? 

Mr.  Sunderland.  I  do  not  say  it  is  not  relevant,  but  I . 
say  it  is  not  embraced  within  the  report  of  the  commis- 
sioners.    That  is  all. 

Mr.  Rice.  There  was  no  restriction  whatever  when  the 
commissioners  were  first  called.  We  went  through  the 
examination  of  the  three  commissioners  fully,  and  without 
any  objection  on  any  side;  not  confining  them  to  the  sub-  , 
ject-matter  specifically  of  their  report,  although  it  naturally 
took  that  tendency.  When  General  Foster  was  recalled,  the  . 
point  was  raised  by  us  that,  he  having  been  examined  fully  on 
the  one  side  and  the  other,  and  dismissed,  it  was  not  proper 
that  his  testimony  should  be  reopened,  to  admit  new  mat- 
ter, and  the  committee  so  ruled.    That  is  my  recollection. 

Mr.  SuTRo.  That  is  correct. 

Mr,  Rice,  I  suppose  any  testimony  that  has  a  bearing 
upon  this  question,  without  regard  to  the  Sutro  tunnel  or 
to  tJhe  men  owning  the  mines,  or  anything  bearing  upon 
the  interests  of  the  Government  in  this  country,  would  be 
.perfectly  relevant  and  very  important  to  obtain  in  this  ex- 
amination. 
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Examination  resumed. 

Q.  I  wimted  to  ask  you,  Professor  Raymond,  whether 
yoii  do  not  consider  that  they  look  upon  tunnels  as  of  very 
high  importance,  and  if  we  find  they  have  constructed  a 
tunnel  14  miles  in  length,  which  is  but  300  feet  below  the 
tunnel  which  bad  been  previously  constructed  to  the  same 
mines *  ♦ 

The  Witness.  What  is  your  question? 

Q.  The  question  is,  "  Whether  they  do  not  look  upon  the 
construction  of  tunnels  as  of  the  very  highest  importance?" 

A.  I  know  they  look  upon  tunnels  as  of  very  high  im- 
portance. It  does  not  need  any  argument  to  prove  that. 
I  know  it. 

Q.  Is  not  this  a  striking  fact,  that  in  mining  districts, 
300  feet  is  considered  sufficient  to  authorize  the  construc- 
tion of  a  new  tunnel? 

A.  It  is  a  very  common  fact  that  300  feet  are  sufficient, 
in  the  old  mining  districts  of  productive  mines,  in  that 
country,  in  their  opinion  to  justify  the  construction  of  a 
new  tunnel. 

Q.  A  tunnel  14  miles  in  length? 

A.  Yes,  sir,  tliat  is  the  longest  tunnel. 

Q.  They  look  upon  tunnels  then  as  auxiliaries  to  mining, 
and  of  absolute  necessity? 

A.  I  do  not  like  the  term  "absolute  necessity."  They 
look  upon  them  as  of  the  highest  importance,  and  an  econ- 
omical necessity. 

Q.  Do  they  carry  on  mining  in  those  countries  with 
intelligence  I  ^ 

A.  Yes,  sir. 

Q.  Do  they  apply  all  the  sciences  and  all  the  experiences 
that  have  been  made  for  centuries,  and  use  them  in  further- 
ing the  mining  interest? 

A.  They  do. 

Q.  They  never  take  any  decisive  steps  in  mining  there 
without  careful  scientific  consideration,  in  view  of  all  the 
circumstances  ? 
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The  Witness.  I  did  not  understand  MivSutro's  question 
perfectly.  I  supposed  he  was  asking  whether  they  brought 
to  bear  science  in  the  operation  of  these  works. 

Q.  Do  they  not  have  the  most  experienced  engineers 
and  Government  officials,  who  take  into  consideration  these 
measures? 

A.  That  is  a  part  of  their  mining  system. 

Q.  And  that  they  arrive  at  the  conclusion  that  these 
tunnels  contribute  very  much  to  the  development  of  their 
mines? 

A.  Yes,  sir.  Wherever  tunnels  are  feasible,  I  think 
they  run  them,  in  connection  with  the  development  of  the 
mines. 

Q.  Would  you  consider  that  the  tunnel  to  the  Comstock 
lode,  which  in  a  distance  of  4  miles,  cuts  the  mines  to  the 
depth  of  2,000  feet,  would  be  a  desirable  point  to  be  at- 
tained ? 

A.  Yes,  sir;  I  have  always  thought  so. 

Q.  Do  you  think  that  such  a  tunnel,  as  a  general  mining 
proposition,  would  contribute  largely  to  the  profitable  work- 
ing of  those  mines  ? 

A.  Why,  yes,  I  think  that  such  a  tunnel  would  be  a  very 
important  assistance  in  the  proper  working  of  the  Com- 
stock l^de. 

Q.  Does  not  a  tunnel  of  that  kind,  embracing  a  whole 
series  of  mines,  or  a  mining  district,  open  up  a  new  basis 
of  operations  at  a  depth  of  2,000  feet? 

A.  Yes,  sir. 

Q.  Are  you  personally  acquainted  with  Baron  Yon  Beust, 
who  was  in  charge  of  the  mining  departments  of  Saxony? 

A.  Well,  yes,  as  much  as  students  are  likely  to  be  per- 
sonally acquainted  with  the  president  of  a  college.  He 
was  the  head  of  the  Freiberg  school  at  the  time  of  my 
studying  there.  I  cannot  say  that  I  was  personally  ac- 
quainted with  him. 

Mr.  Sunderland.  I  suppose  the  character  and  reputation 
of  that  gentleman  is  sufficiently  establishecJ  without  prov- 
ing it  by  witnesses. 
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The  Witness.  I  should  hardly  think  my  testimony  was 
necessary  on  that  point. 

Q.  In  a  letter  addressed  to  me  by  Baron  Von  Beust,  in 
October,  1867,  he  states : 

"A  deep  adit  of  the  proportions  of  the  Siitro  tunnel,  having  a  length  of 
6,000  metres,  together  with  four  shafts  of  a  probable  entire  depth  of  1,200 
metres,  which  have  to  be  provided  with  steam-engines,  could  not  in  very 
favorable  rock  formations,  as  they  are  said  to  exist  in  the  Comstock  range, 
be  constructed  in  Germany  for  less  than  one  to  one  and  a  quarter  millions  of 
thalers.  With  the  price  of  American  labor  and  fuel,  as  they  exist  in  that 
neighborhood,  three  millions  of  dollars  may  therefore  be  considered  as  a  fair 
estimate. 

"  In  regard  to  the  time  required,  I  should  not  like  to  estimate  it  at  less 
than  eight  years,  at  the  same  time  basing  my 'calculations  upon  very  favor- 
able rock  formations,  great  energy  in  execution,  and  the  non-occurrence  of 
-special  casualties,  which  may  occur  in  such  operations  notwithstanding  all 
precautionary  measures. 

"  But  this  expenditure  of  three  millions  of  dollars  and  eight  years  of  time, 
■which,  as  already  stated,  I  simply  put  down  as  the  probable  result  from  very 
general  experiences,  would,  according  to  my  views,  be  insignificantly  small, 
compared  with  the  results  which  would  be  achieved  thereby,  particularly  if 
not  only  the  direct  financial  advantages  are  taken  into  consideration,  but 
also  those  of  a  politico-economical  nature^  which  would  consist  in  having 
placed  for  all  times. on  a  solid  foundation,  the  most  extensive  gold  and  silver 
mines  which  are  known  to  modern  times." 

Q.  You  indorse  what  Mr.  Yon  Beust  states  here? 

A.  As  a  general  proposition,  3'es,  sir. 

Q.  Are  you  acquainted  with  Mr.  Bernhard  Yon  Cotta, 
the  professor  of  geology  at  the  Mining  Academy  of  Frei- 
berg? 

A.  I  am. 

Q.  Do  you  know  him  personally  ? 

A.  I  do. 

Q.  What  reputation  does  Mr.  Yon  Cotta  enjoy  as  an 
authority  upon  mineral  lode§  and  mining? 

•  A.  He  is  the  author  of  the  best  works  on  mineral  lodes, 
I  suppose,  that  have  been  written. 

Q.  Is  he  not  looked  upon  as  the  highest  authority  that 
we  have  anywhere  ? 

A.  He  is  very  high  authority  indeed. 

Q.  Mr.  Yon  Cotta,  in  a  letter  written  October  31,  1867, 
addressed  to  me,  states  as  follows: 

"  After  having  read  Von  Richto fen's  superb  treatise  on  the  Oomstock  lodo, 
which,  as  far  as  the  establishment  of  facts  is  concerned,  thoroughly  bears  tho 


609 

seal  of  truth,  I  feel  justified  in  answering  your  four  questions,  from  a  full 
conviction,  as  follows: 

"1st.  It  is  beyond  doubt  that  the  Corastock  lode,  as  a  genuine  fissure 
vein,  will  continao  downwards  in  greater  depth  than  it  will  ever  be  possible 
to  reach  by  raining,  and  that  this  mighty  deposit  within  any  depth  which 
can  be  attained,  will  be  ore- bearing  in  the  manner  Von  E^ichtofen  supposes. 

"2d.  Accordingly  there  can  be  no  question  about  it,  that  the  opening  Hp 
of  the  lode  by  a  deep  tunnel  will  facilitate,  to  quite  an  extraordinary  de- 
gree, mining  upon  tiie  same,  and  in  every  other  regard  make  it  more  prof- 
itable. 

"3d.  The  advantages  in  working  the  mines  upon  the  Comstock  lode  by 
means  of  the  tunnel  proposed  by  you  (tho  Sutro  tunnel)  will,  as  concerns  the 
main  lode,  principally  consist  of: 

"a.  I71  facilitating  drainage  and  ventilation. 

"After  all  the  mines-  are  connected  with  the  tunnel,  no  engines  will  any 
longer  be  required  for  this  purpose,  and  even  before  such  connections  are 
established,  the  completion  of  the  tunnel  would  likely  drain  off  considerable 
water  through  the  fissures  of  the  lode. 

"  b.  In  facilitating  transportation^  not  only  of  the  ore  from  the  mines,  since 
reduction  works  may  be  established  near  its  mouth,  but  also  of  the  materials 
and  timbers  required  in  a  portion  of  the  mines. 

"c.  In  facilitating  the  entry  and  exit  for  a  portion  of  ttie  mines. 

"d.  In  any  case  the  possibility  will  be  acquired,  by  means  thereof,  to  work 
the  lode  to  a  much  greater  depth  than  without  the  tunnel. 

"N.  B.  The  concentration  of  ores  in  the  neighborhood  of  a  river  can  in  all 
probability  also  be  attained  better  and  more  advantageously  than  on  the 
side  of  the  mountain. 

"It  is  probable  in  the  highest  degree,  that  the  tunnel  will  open  up  new 
and  similar  lodes,  which  in  this  neighborhood  seem  to  run  mainly  from  north 
to  south,  and  which  will  be  found  particularly  in  the  rocks  which  form  the 
hanging  wall  eastwardly  from  the  main  lode." 

Mr.  Sunderland.  I  object  to  lumbering  up  the  record 
here  in  this  way.  This  is  a  book  that  can  be  used  before 
the  general  committee  on  argument;  and  therefore  it  seems 
to  me  unnecessary  to  lumber  up  the  record  with  these  ex- 
tracts of  letters.  They  are  accessible  to  anybody  who  want^ 
to  read  them  in  this  book.  It  is  simply  an  unnecessary 
consumption  of  time. 

The  Chairman.  If  Mr.  Sutro  desires  to  put  them  in  as 
evidence,  of  course  he  6an  do  so,  by  making  reference  to 
them,  or  by  reading  from  them.  In  either  case  they  would 
become  part  of  the  record.  I  do  not  see  how  we  could 
exclude  them.  He  desires  to  put  them  in  evidence,  and 
they  are  relevant  matter.  The  object  Mr.  Sutro  has  in 
referring  to  them  would  seem  to  be,  to  obtain  the  opinion: 
39 
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of  the  witness,  wlio  is  personally  acquainted  with  these 
gentlemfen. 

!Mr.  SuTRo.  He  knows  their  reputation  fully. 

The  Witness.  Allow  me  to  say,  it  puts  me  in  a  difficult 
position,  hecause  to  ask  my  indorsement  of  a  whole  letter 
is  a  very  different  thing  from  asking  my  opinion  of  the 
inference  of  the  writer.  I  have  just  stated,  for  instance, 
that  I  indorse  Professor  Von  Cotta  as  one  of- the  highest 
living  authorities  on  the  subject.  Kow,  the  question  is 
whether  I  indorse  all  that  letter  opens  up — every  point  in 
the  letter.  It  therefore  becomes  not  a  question  of  Profes* 
sor  Van  Cotta's  reputation,  but  of  my  individual  opinion. 

Q.  I  desire  to  remark,  that  I  do  not  wish  you  to  go  into 
the  details  of  that  letter ;  but,  as  a  general  proposition,  I 
ask  you  wheth^er  you  indorse  v/hat  Mr.  Von  Cotta  states 
there  as  a  general  proposition,  without  going  into  the  de- 
tails of  each  statement  he  makes. 

The  Witness.  As  a  general  proposition,  I  would  agree 
with  it.  There  are  some  things  in  the  letter  that  I  do  not 
agree  with,  and  it  is  perfectl}^  consistent  with  my  highest 
opinion  of  Professor  Von  Cotta;  because  he  would  not 
himself  say  some  things  there  on  the  information  that  he 
could  get  no^v:  as,  for  instance,  that  the  tunnel  itself,  before 
being  connected  with  any  of  the  mines,  would  drain  the 
fissures  in  the  lode,  because  it  is  evident  from  experi- 
ence that  the  majority  of  the  water  in  the  lode  is  shut  up 
in  such  a  way  that  no  single  tunnel  would  drain  it  without 
connections. 

Q.  Will  you  please  allow  me  to  again  read  what  he  says 
in  regard  to  that?    . 

"  After  all  the  mines  are  .connected  with  the  tunnel,  no  engines  will  any 
longer  be  required  for  this  purpose,  and  even  before  such  connections  are  es- 
tablished, the  completion  of  the  tunnel  woj^d  likely  drain  off  considerable 
water  from  the  fissures  of  the  lode.'' 

He  does  not  state  it  would  drain  off  all  the  water,  but  he 
states  it  would  likely  drain  off  considerable  water.  Would 
you  not  indorse  that  statement  ? 

A.  Yes,  sir;  it  is  probably  true  that  the  tunnel  would 
drain  some  of  the  water. 
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Q.  Then  you  do  not  find  any  objection 

A.  I  did  not  take  any  serious  objection  to  the  letter,  but 
I  wanted  to  understand  whether  I  was  committing  myself 
to  every  detailed  proposition. 

Mr.  SuTRO.  I  do  not  understand  it  that  way. 

Mr.  Sunderland.  I  submit,  Mr.  Chairman,  it  is  not  very 
fair  to  the  witness  nor  to  anybody  to  read  a  long  letter 
•upon  a  great  many  points,  and  then  to  ask  the  witness  if 
he  indorses  the  whole  letter,  without  calling  his  attention 
to  the  points  made  in  the  letter. 

The  Chairman,  (Mr.  E"egley.)  The  objection  will  be 
sustained.  Mr.  Sutro  hereafter,  in  referring  to  these  letters, 
will  state  what  points  he  wishes  the  witness  to  speak  about. 

Q.  Do  you  know  Professor  Weissbach,  professor  of  me- 
chanics, civil  engineering,  and  surveying? 

A.  I  did  know  him — he  is  dead. 

Q.  Was  he  one  of  your  professors  at  the  time  you  were 
there  ? 

A.  Yes,  sir. 

Q.  What  reputation  does  Mr.  Weissbach  enjoy  as  a  man 
of  science — as  a  mechanical  engineer? 

A.  The  very  best  in  the  world. 

Q.  Are  not  his  books  used  in  every  school,  in  every 
university,  you  may  say,  in  the  world  ? 

A.  I  do  not  know  how  that  is,  but  they  are  used  in  every 
country  where  there  are  schools  and  universities. 

Q.  Would  you  consider  his  opinion  upon  the  value  of 
the  tunnel,  or  upon  the  practical  mining  operations,  worthy 
of  the  highest  consideration? 

A.  Very  high  indeed,  and  especially  upon  any  matters 
connected  with  mechanics  and  application  of  power,  in  his 
special  department.  Professor  Weissbach  was  professor  of 
mechanics  and  the  use  of  power  and  machinery  in  mines 
and  of  mine-surveying.   ' 

Mr.  Sutro.  I  ask  you  these  questions,  since  I  find  a  letter 
here  addressed  to  me  about  the  same  time  these  other 
letters  were  written  in  regard  to  this  tunnel,  in  which  he 
highly  indorses  it. 
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Q.  Have  you  ever  heard  of  Di\  H,  Yon  Dechen,  actual 
privy  councillor  of  the  King  of  Prussia,  and  late  chief  of 
the  mining  department  ? 

A.  I  have  heard  of  him.  I  do  not  know  him.  I  do  not 
know  anything  further  about  him. 

Q.  Do  you  know  his  standing  as  a  mining  engineer,  or 
as  authority  in  mining  matters  ? 

A.  I  merely  infer  from  his  office  what  it  is. 

Q.  Could  a  man  hold  that  position  under  the  King  of 
Prussia,  unless  he  was  a  man  of  the  highest  scientific  at- 
tainments ? 

A.  I  do  not  thiiik  he  could. 

Mr.  Sunderland.  I  do  not  call  in  question  the  reputa- 
tion of  any  of  these  gentlemen. 

Mr.  SuTRO.  I  want  to  introduce  this  evidence  as  an  off- 
set to  the  statements  of  those  superintendents,  who  have 
admitted  that  they  never  have  been  in  any  mining  district, 
or  ever  have  seen  any  mine  but  the  Comstock  lode;  and 
who  do  not  profess  to  know  anything  abou^t;, mining,  ex- 
cept what  they  have  learned  there.     ^vt';*'^rr|:y'  ■< 

Mr.  Sunderland.  They  may  know  a  great  deal  more 
about  the*^  Comstock  than  these  men  who  have  never  had 
any  practical  experience. 

Mr.  SuTlio.  ^o  doubt  they  know  more  about  stock-job- 
bing. 

Q.  Here  is  a  letter  from  Mr.  H.  Koch,  royal  Prussian 
chief  mining  councillor,  dated  at  Clausthal,  IN'ovember  1, 
1867.     Are  you  acquainted  with  Mr.  Koch? 

A.  i^o,  sir. 

Q.  Here  is  a  letter  from  Mr.  Bruno  Kerl,  professor  at 
the  Royal  Mining  School  at  Berlin,  dated  l!Tovember  11,  \ 
1867,  in  which  he  highly  indorses  the  tunnel.     I  will  read 
just  one  little  sentence  from  that  letter: 

"  Only  by  means  of  such  a  tunnel — as  one  hks,  for  instance,  been  constructed 
in  the  Harz,  under  the  name  of  Ernst-August  tunnel,  but  under  circum- 
stances by  far  more  unfavorable  than  yours,  can  a  metalliferous  mountain 
range  be  opened  properly — according  to  the^principles  of  mining  engineering; 
a  well  regulated  extraction  can  take  place  with  such  a  tunnel,  and  poor  ores 
may  be  taken  out  to  advantage  along  with  the  rich  ores,  on  account  of  cheap 
transportation. 


"This  is  absolutely  necessary,  if  the  durability  of  a  mine  is  to  be  secured, 
while  piratical  mining — the  extraction  of  th^  best  ores— alone  will  always 
ruin  any  mine."  v 

Q.  I  have  not  had  an  answer  to  my  question  whether 
you  know.  Mr.  Bruno  Kerl?      ■'■■y^.  tild  i. 

A.  You  have  not  asked  it. 

Mr.  SuTRO.  Well,  I  will  ask  it  now. 

Q.  What  standing  does  Mr.  Kerl  occupy  as  a  scientific 
man  in  Europe? 

A.  Professor  Kerl  was  formerly  Professor  at  the  School  of 
Clausthal,  and  was  called  from  there  to  Berlin,  which  was 
a  very  high  compliment  to  him.  We  regard  him  as  one 
of  the  foremost  men  in  the  mining  science  in  Germany. 
He  is  especially  distinguished  as  the  author  of  the  best 
books  on  assaying  and  reduction  of  ores.  That  book  has 
been  translated  into  English,  and  is  used  in  England  and 
in  this  country. 

Q.  Do  you  agree  with  Mr.  Kerl  when  he  says  that  it 
is  absolutely  necessary  to  extract  poor  ores  together  with 
the  rich  ores,  in  order  to  secure  the  durability  of  a  mine, 
while  piratical  mining,  or  the  extraction  of  the  best  and 
leaving  the  poor  ores  will  ruin  any  mine  ? 

A.  That  is  true  enough. 

Q.  Is  not  that  your  own  experience  in  this  country? 

A.'  That  is  my  observation. 

Q.  Do  you  entirely  agree  with  him  on  that  point? 

A.  I  do. 

Q.  Were  you  acquainted  with  Mr.  A.  Daubree,  Injector 
General  of  the  Mines  of  France? 

A.  l^oVat  all. 

Q.  Do, you  know  him  by  reputation? 

A.  I  know  him  by  his  writings  and  his  reputation. 

Q.  Were  you  acquainted  with  Rivot,  professor  at- the 
Mining  School  of  Paris?  ^   vis'  //    n   ^.'f;    ■■    ol  .  / 

A.  I  knew  him  as  the  author  of  Rivot's  Metallurgy,  and 
a  very  distinguished  man  he  was. 

Q.  Was  he  not  considered  one  of  the  first  scientific  men 
in  France,  in  that  branch? 
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A.  I  believe  bo.  ^ 

Q.  Would  you  consider  his  opinion  in' regard  to  the 
value  of  the  construction  of  a  tunnel  in  a  mine  worthy  of 
high  consideration?  . 

A.  I  suppose  from  his  general  standing  it  would  be.  I 
do  not  know  anything  about  him  personally.  ' 

Q.  Do  you  know  Sir  Roderick  Murchison,  Warington 
W,  Smytlie,  and  Eamsey. 

A.  I  know  of  the  two  former. 

Q.  What  standing  did  they  occupy  as  scientific  men? 

A.  Sir  Roderick  Murchison  was  a  leading  geologist  of 
England.  I, am  not  aware  that  he  had  any  experience  as 
a  mining  engineer.  Mr.  Smythe  is  one  of  the  best  mining 
engineers  of  England.  He  is  professor  of  the  mining  and 
engineering  department  of  the  London  School  of  Mines. 

Q.  Would  their  opinion  in  regard  to  a  mining  ques- 
tion be  very  valuable  ? 

A.  I  should  think  Mr.  Smythe's  would  be  very  valuable. 
I  do  not  know  anything  about  Sir  Roderick  Murchison's, 
although  he  is  a  very  eminent  man. 

Q.  Would  you  consider  Mr.  Smythe's  opinion  as  valuable 
as  that  of  a  superintendent  of  a  Comstock  mine,  who  had 
never  studied  mining? 

A.  I  prefer  not  to  answer  that  qu^tion. 

Q.  Did  you  ever  hear  of  Mr.  Rittinger,  councillor  of 
the  mining  department,  and  a  member  of  the  Imperial  So- 
ciety of  Vienna? 

A.  Yes,  sir. 

Q.  Have  you  seen  his  work? 

A.  I  am  familiar  with  his  book. 

Q.  Is  not  his  work  on  concentration  of  ores  looked  upon 
as  one  of  the  most  valuable  works  we  have  in  mining  ? 

A.  It  is. 

Q.  Is  it  not  a  work  that  is  used  in  all  the  mining 
schools? 

A.  It  is  considered  as  the  best  authority,  I  believe,  or 
one  of  the  best. 
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Q.  Would  you  not  consider  his  opinion  in  regard  to 
mining  questions  of  the  highest  value  ? 

A.  I  should  think  so,  especially  if  it  referred  to  con- 
centration. 

Q.  Are  you  acquainted  with  Baron  Otto  VonHingenau, 
doctor  of  law,  councillor  and  member  of  the  Imperial 
Austrian  Ministry  of  Finance  ? 

A.  IsTo,  sir. 

Mr.  SuTRO.  I  will  not  take  up  your  time  any  longer  with 
these  letters.  I  thought  I  would  refer  to  the  authors,  since 
you  have  studied  under  many  of  them,  and  they  being  the 
great  authorities  of  Europe  in  regard  to  mining  questions. 
I  now  want  to  ask  you  what  influence  the  introduction  of 
a  rational  system  of  mining,  in  the  most  important  mines 
we  have  in  this  country,  would  have  upon  all  the  other 
mining  districts  of  the  United  States. 

A-  Well,  the  successful  introduction  of  a  more  economi- 
cal system  of  mining  at  any  important  mines,  would  have, 
in  the  first  place,  the  influence  of  a  good  example  on  all 
the  others,  and  be  a  great  encouragement,  I  suppose,  in  other 
districts  sufiering  from  the  same  difliculties  overcome  by 
that  reform. 

Q.  Would  it  not  serve  as  a  pattern?  If  successful,  would 
it  not  induce  capital  to  flow  in  that  direction  ? 

A.  Experience  in  other  countries  is,  that  the  introduction 
of  any  such  new  system  serves  very  decidedly  as  a  pattern, 
and  leads  to  wide  imitation.  The  way  in. which  it  might 
induce  capital  to  come  in  would  not  be  from  its  being  a 
pattern  principally,  but  from  the  encouragement  it  might 
give  in  the  way  of  permanence  of  investment. 

.  Q.  I  mean  to  say,  if  this  should  be  a  great  financial 
success,  "v^ould  it  not  have  a  tendency  to  make  capital 
flow  into  the  mining  districts,  and  induce  capital  to  enter 
into  similar  enterprises  throughout  the  mining  regions, 
where  the  conditions  admit  of  tunnels  ? 

A.  I  think  that  is  a  self-evident  proposition. 

Q.  Do  you  recollect  the  difficulties  that  were  encoun- 
tered in  the  construction  of  the  first  railroad  ? 
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A.  Ko,  sir. 

Q.  Have  you  read  about  them? 

A.  I  have,  sir. 

Q.  Have  you  read  about  the  immense  impetus  that  was 
giv6n  to  raih'Oiid  building  as  soon  as  it  was  ascertained 
that  it  was  a  success? 

A.  I  know  that  it  is  the  case  from  history. 

Q.  Would  not  the  successful  investment  of  three  or 
four  or  live  millions  of  dollars  in  a  single  mining  work 
encourage  capitalists  to  enter  into  similar  undertakings, 
provided  that  enterprise  should  prove  a  great  success? 

A.  I  think  it  would,  as  I  said  before. 

Q.  What  do  you  think  of  the  importance  of  producing 
and-  increasing  the  production  of  the  precious  metals  in 
the^ politico-economical  sense. 

A.  I  think  I  had  better  be  excused  from  going  into 
political  eqpnomy.  I  am  not  an  expert  in  political  econom}^ 
Any  gentleman  of  the  committee  is  better  able  to  decide 
about  that  point  than  I  am. 

Q.  This  is  a  general  inquiry  with  regard  to  the  mining 
interests  and  the  development  of  our  mines;  and  I  will 
confine  my  question  to  a  single  one.  I  simpl}-  want  to 
ask  you  whether  the  increase  of  the  quantity  of  the  pre- 
cious metals,  as  a  general  proposition,  has  not  a  tendency 
to  depreciate  the  value  of  those  metals,  while,  on  the  other 
hand,  it  appreciates  the  value  of  all  commodities  ? 

A.  Well,  as  I  say,  that  leads  me  into  political  economy, 
and  my  vieWs  may  not  be  particularly  sound.  I  do  not  pro- 
fess to  be  an  expert  in  regard  to  that.  If  it  depreciates  the 
value  of  the  precious  metals,  and  appreciates  the  value  of 
other  products,  in  that  depreciated  standard,  then  I  do  not 
know  that  it  necessarily  changes  the  real  value  of  the  other 
products. 

Mr.  Sunderland.  It  will  change  the  nominal  value? 

A.  It  would  have  this  effect.  It  would  undoubtedly  ben- 
efit all  debtor  classes,  because  it  would  decrease  the  value 
of  debts;  because  people  who  had  contracted  to  pay  money 
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would  find  it  easier  to  pay,  if  other  things  had  gone  up 
and  money  had  gone  down  in  the  mean  time. 

Q,  Then,  taking  into  consideration  that  statement  you 
have  just  made,  would  it  not  he  of  great  value,  great  im- 
portance to  the  United  States,  having  an  immense  national 
debt  to  encourage  and  develop  the  mineral  resources  of  the 
country?  •- 

Mr.  Sunderland.  I  object  to  the  question.  It  is  one  that 
any  of  us  can  answer. 

Mr.  Kendall.  This  is  a  question  any  member  of  the 
committee  can  answer  just  as  well  as  the  witness,  and  an- 
svs^er  it  to  satisfy  himself  I  suppose  we  all  know  what 
effect  the  increase  of  the  precious  metals  would  have,  and 
I  see  no  use  in  cumbering  up  the  record  with  things  that 
are  self-evident. 

Mr.  SuTRO.  Mr.  Chairman,  we  have  a  gentleman  here  to- . 
night  before  the  committee  who  has  been  engaged  in  gather- 
ing all  the  information  possible  as  to  our  mineral  resources. 
In  connection  with  the  development  of^ur  mineral  resources, 
it  is,  I  think,  very  necessary  to  find  out  what  influence 
that  will  have  upon  the  payment  of  the  national  debt.  I 
do  not  see  why  any  gentleman  should  object  to  a  question 
of  that  kind. 

The  Chairman.  That  is  a  deduction.  It  does  not  follow 
that  the  line  of  investigation  leads  us  into  questions  of 
political  economy. 

Mr.  Sunderland.  We  draw  our  own  deductions,  you 
know.  As  I  understand,  the  committee  want  facts. 
■  Mr.  SuTRO.  I  will  drop  that  question.  I  did  not  want 
to  waste  your  time  by  going  into  long  dissertations  on  poli- 
tical economy.  I  want  to  recur  again '  to  the  question  of 
tunneling— -to  come  back  to  the  main  subject,  and  to  ask 
you  whether  there  are  not  greater  advantages  created  by 
having  a  deep  tunnel  in  mines,  in  enabling  the  water  which 
may  be  collected  in  mines  to  be  used  as  a  water  power?   ^ 

A.  Undoubtedly. 

Q.  Does  not  this  tunnel  level,  which  in  this  instance 
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euters  at  a  depth  of  2,000  feet,  open  up  an  entirely  new 
basis  of  operations  from  that  point  down  ? 

Th«  Witness.  By  virtue  of  the  power? 

Mr.  SuTRO.  By  virtue  of  the  power;  by  virtue  of  the 
ventilation;  by  virtue  of  creating,  in  fact,  a  new  place  to 
begin  with? 

A.  I  have  answered  that  already,  that  it  does. 

Q.  And  now,  in  re*gard  to  the  water  power  that  may 
may  be  obtained  from  the  water  contained  in  the  mines, 
and  also  from  water  collected  on  the  surface  and  carried 
down  the  shafts,  do  you  know  of  any  place  where  that 
water  is  economized  and  employed  for  generating  power? 

A.  I  regret  to  sa}^  that,  in  this  country,  so  far  as  my 
observation  has  gone,  I  can  recollect  of  no  instance  in 
which  our  miners  have  used  such  a  power,  although  there 
are  a  great  many  places  in  mining  districts  where  it 
could  be  and  ought  to  be  used.  The  use  of  underground 
water  powers,  both  water  wheels  and  hydraulic  engines, 
in  foreign  mines,  is  very  common  and  sometinies  very  ex- 
tensive. I  know  of  one  system  of  mines  in  the  Austrian 
Duchy  of  Salzburg,  where  nine  such  engines  are  at  work 
in  raising  brine  and  transporting  it  from  one  village,  where 
it  is  mined,  to  another,  where  it  is  boiled  down;  they  are 
also  used  at  Freiberg,  aad  several  of  them  are  used  at 
Mansfield  and  in  Hungary. 

Q.  What  sort  of  machinery  have  they  for  using  this 
water  power  ? 

A.  It  is  a  regular  hydraulic  engine,  such  as  you  will  find 
in  a  great  many  of  our  manufactories,  in  the-  Bessemer 
Steel  Works,  and  in  various  manufactories  where  very  high 
pressures  are  required  to  be  produced.  But  in  such  cases 
the  pressure  is  artificially  gotten  up  first  by  a  force  pump, 
and  then  conducted  into  hydraulic  engines;  whereas  in 
mines  the  pressure  is  obtained  by  the  height  of  the  shaft 
from  the  reservoir  down  to  the  place  where  the  hydraulic 
machine  is  located. 

Q.  Does  not  a  small  quantity  of  water  T^ith  a  great  fall 
create  an  immense  power  ? 
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A.  Any  quantity  of  water  with  any  fall  creates  a  power 
equal  to  the  water  multiplied  into  the  fall. 

Q.  Suppose  you  had  50  gallons  per  second  in  a  fall  of 
2,000  feet. 

A.  50  gallons  a  second  is  about  500  pounds;  multiplied 
by  2,000  feet=equal  1,000,000  foot-pounds. 

Q.  Please  state  how  much  that  would  be,  divided  by 
33,000  pounds  ? 

A.  Eighteen  hundred  and  fifteen  horse-power. 

Q.  That  would  take  the  place  of  a  good  many  steam  en- 
gines, would  it  not  ? 

The  "Witness.  You  could  not  obtain  1,815  horse-power 
net,  but  you  get  a  very  large  per  centage  of  it,  I  think  75 
per  cent. 

Q.  That  would  give  us  how  much  ? 

A.  Some  where  about  1,300  or  1,400  horse-power. 

Q.  That  water  power  could  then  be  employed  in  pump- 
ing the  water  from  below  the  tunnel  level,  for  the  purpose 
of  hoisting  rock,  and  taking  men  in  and  out? 

A.  It  is  a  very  excellent  power  for  pumping  water  from 
below  the  tunnel  level,  but  for  the  purpose  of  hoisting 
rock  and  men,  I  think  a  simpler  use  could  be  made  of  the 
same  head  of  water. 

Q.  In  the  particular  use  you  would  employ  it,  would  it 
be  for  pumping  water  ? 

A.  I  think  so. 

Q.  Why  would  it  be  particularly  desirable,  itjO;. Use  this 
power  for  pumping?  -     :     - 

A.  Because  the  motion  of  a  hydraulic  engine  is  almost 
exactly  the  motion  that  is  required  for  a  pump-rod,  and 
without  any  extension  or  troublesome  gearing,  we  can  link 
a  pump-rod  to  the  hydraulic  engine  and  produce  directly 
the  pumping  motion.  For  lowering  or  hoisting  men  or 
ore  in  some  cases,^  when  the  distance  is  not  great,  the  best 
use  to  be  made,  in  my  opinion,  of  the  head  of  water,  is  what 
is  called  the  water-hoist,  which  you  will  find  in  use  at  our 
principal  iron  furnaces,  where  you  have  to  hoist  coal  and 
ore  to  the  top  of  a  furnace  50  or  60  feet  high.    In  that 


620 

case  yoa  fill  a^  tank  with  water  at  the  top,  and  that  bal- 
ances the  platform  on  which  they  run  the  coal  or  ore;  and 
as  the  tank  goes  down,  the  platform  goes  up.  When  the 
ore  or  coal  reaches  the  top  of  the  furnace,  they  roll  off  the 
load  there  and  discharge  it  into  the  furnace.  The  platform 
is  then  empty,  and  the  tank  full  of  water  is  at  the  bottom. 
They  open  a  valve  in  the  bottom  of  that  tank  and  let  the 
water  out,  and  the  tank  becomes  empty,  and  the  platform 
is  heavy  enough. to  pull  it  up:  so  that,  by  letting  down  a 
cargo  of  wat6r  on  the  one  side,  you  are  able  to  pull  up  a 
cargo  of  ore  or  men  on  the  other  side.  That  is  a  very 
simple  way  of  applying  the  power. 

Q.  Why  could  not  that  simple  way  be  employed  in  the 
mines,  providing  this  tunnel  was  connected  with  shafts, 
and  you  have  a  double  shaft  with  a  rope  going  over  a  pul- 
ley, having  a  water-tank  on  the  one  side  and  a  cargo  on  the 
other?  Why  not,  by  letting  down  the  water — filling  this 
tank  with  water,  and  lowering  it  down — why  could  you 
not  take  the  men  or  timber  up,  taking  in  a  supply  of  water 
at  the  top  of  the  shaft  sufficient  to  give  you  that  power  ? 

A.  That  is  a  very  good  way,  provided  the  length  of  rope, 
,&c.,  is  not  too  great. 

Q.  We  have  one  mine  alone  where  they  have  been 
pum^ping  out  411  tons  of  water  every  day. 

A.  I  do  not  know  anything  about  that. 

Q.  That  would  hoist  a  good  many  men. 

A.  I  simply  want  to  give  you  the  general  principle 
that,  if  at  the  top  of  the  shaft  you  have  weight  enough, 
with  water  to  let  it  down  that  way,  and  let  it  run  out  at 
the  bottom,  that  that  is  a  very  good  way  arranging  a 
simple,  cheap  water  power.  It  is  a  primitive  mode,  and 
not  very  rapid.  I  do  not  know  how  rapid  it  might  be 
made,  but,  in  practice,  for  instance,  where  you  use  it  for 
small  hoisting,  of  course  the  difference  in  weight  between 
one  side  and  the  other,  is  made  as  small  as  possible,  so  as 
to  save  water,  and  the  natural  result  is  that  that  does  not 
produce  a  very  swift  motion.  It  may  be,  by  loading  the 
water-tank  more  heavily  it  could  be  made  swifter  also. 
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Q.  Suppose  you  put  two  tons  of  water  on  the  one  side, 
how  many  men  could  you  hoist  up  pretty  rapidly  ? 

A.  That  would  depend  a  great  deal  on  the  length  of  the 
rope  it  had  to  hoist. 

Q.  Supposing  a  rope  is  attached  to  the  bottom  of  the 
tank  and  to  the  bottom  of  the  other  car,  would  not  that 
balance  it? 

A.  That  balances. 

Q.  Suppose  the  apparatus  be  fixed  in  that  way,  how 
much  would  it  hoist  ? 

A.  That  balances,  but  the  length  of  rope  is  still  an  item 
to  be  considered,  because  it  makes  so  much  weight  to  be 
moved,  although  it  balances. 

Q.  Since  we  are  on  the  subject  of  hoisting  ore,  I  want 
to  ask  you  whether,  by  having  this  same  apparatus,  with  a 
car  on  each  side,  connected  with  a  rope  going  over  a  pul- 
ley, if  we  had  ore  at  the  top — whether,  by  putting  ore  on 
the  one  side,  that  would  not  hoist  up  the  men? 

A.  I  have  seen  that  done  frequently. 

Q.  That  is  a  very  simple  operation,  is  it  not? 

A.  Very. 

Q.  It  would  hoist  up  timbers^too;  would  it  not  ? 

A.  The  difficulty  in  the  operation  does  not  lie  in  any 
mechanical  laws,  but  in  a  systematic  arrangement. 

Q.  Where  men  are  at  work,  mining  is  going  on,  is  it 
not?  The  men  are  not  in  there  doing  nothing,  ar6  they? 
and  consequently  where  they  are  mining,  they  must  take 
out  waste  rock,  or  they  must  take  out  ore — one  of  the  two  ? 

Mr.  Sunderland.  Mr.  Chairman,  I  object  to  Mr.  Sutro 
arguing  the  question  with  the  witness.  The  witness  is  to 
be  asked  questions. 

Mr.  SuTRO.  I  am  not  arguing  with  the  witness ;  I  asked 
the  witness  if  when  men  were  in  the  mine  they  were  not 
doing  something  there.  That  is  a  question.  It  is  no  argu- 
ment. 

Mr.  Sunderland.  I  made  my  objection  to  the  chairman. 

The  Chairman,  (Mr.  ITegley.)  I  prefer  having  the  ques- 
tions put  direct,  as  nearly  as  possible. 
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Q.  I*Wiint  to  ask  wliether  men  are  not  supposed  to  work 
when  they  go  into  a  mine — laboring  men  ? 

A.  Yes,  sir. 

Q.  Then  I  want  to  ask  you  whether,  when  they  go  into 
a  mine,  they  do  not  take  out  waste  rock  or  ore? 

A.  Kot  always. 

Q.  May  be  they  are  timbering? 

A.  Yes,  sir. 

Q.  Suppose  there  have  been  regular  mining  operations 
going  on,  and  you  take  out  the  waste  rock  or  ore.  I  do 
not  mean  to  say  during  any  particular  10  minutes  or  half 
hour,  but  during  the  working  hours  of  the  day,  are  they 
not  taking  out  either  rock  or  ore? 

The  Witness.  I  am  only  trying  to  make  my  opinion 
clear.  The  trouble  is  not  to  arrange  to  hoist  men  by  let- 
ting down  the  ore,  for  that  is  perfectly  feasible.  The  diffi- 
culty is,  to  always  have  ore  when  the  men  are  coming  up. 

Q.  Do  you  see  any  practical  difficulty  in  having  car 
loads  of  ore  ready  always  when  you  are  going  to  hoist  the 
men? 

A.  I  think  it  could  be  arranged. 

Q.  Do  they  not  always  work  two  or  three  shifts  in  the 
mine,  and  when  one  shift  gets  ready  to  go  out  another 
goes  in  ? 

A.  Certainly. 

Q.  Can  there  be  any  difficulty,  then,  in  arranging  for 
the  lowering  of  this  ore  every  time  they  want  to  hoist 
these  men  ? 

A.  I  do  not  see  any  practical  difficulty.  There  is  the 
difficult}''  of  inconvenience  in  arrangement.  It  is  not  an 
insuperable  difficulty.  It  is  perfectly  feasible  to  carry  out 
the  thing:  at  the  same  time  it  is  not  in  all  respects  as  con- 
venient as  it  is  to  have  an  independent  man-engine  taking 
the  men  up  and  down. 

Q.  You  remind  me  of  a  subject  that  I  want  to  ask  you 
a  question  about.  I  had  not  thought  of  it  before.  The 
subject  has  never  been  alluded  to  as  yet,  and  that  is  this 
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subject  of  the  fahrknnst.  Yon  have  seen  those  in  opera- 
tion in  Europe? 

A.  Yes,  sir. 

Q.  Are  they  not  commonly  used  in  the  mines  there  ? 

A.  Yes,  sir;  and  we  have  them  in  this  country. 

Q.  Where? 

A.  In  the  deep  mines  of  Lake  Superior. 

Q.  Will  you  be  kind  enough  to  state  what  a  fahrkunst 
is? 

A.  A  fahrkunst  is  an  arrangement  for  taking  men  in 
and  out  of  a  mine  at  the  same  time,  in  either  direction.  It 
consists  of  two  parallel  timbers,  running  in  the  shaft,  or  on 
one  side  of  the  shaft;  and  if  the  shaft  is  inclined  at  all, 
then  these  timbers  run  near  the  foot  wall.  They  move 
regularly,  by  means  of  an  arrangement  of  bobs  at  the  top,, 
which  gives  to  them  opposite  motions,  so  that  they  move  in 
parallel  lines  up  and  down,  but  in  opposite  directions,  ten 
feet  each  way  at  a  time.  At  every  ten  feet  apart  on  these 
two  timbers  are  steps  like  the  steps  of  a  carriage,  and  half 
way  between  these  steps  are  small  iron  handles,  arranged 
so  that  the  men  can  take  hold  of  them  with  two  hands. 
A  man  can  stand  on  one  of  these  steps,  and  find  -Q.ve  feet 
above  that  step  an  iron  handle  for  his  hand.  Standing  up 
on  one  such  step,  and  holding  on  by  the  handle,  the  miner, 
when  this  beam  begins  to  move,  is  lifted  up,  say  ten  feet. 
At  the  same  time  the  opposite  beam  has  come  down  ten 
feet,  and  he  finds  at,  the  end  of  this  stroke,  just  opposite 
to  him,  just  such  another  step,  and  he  steps  over  the  dis- 
tance of  a  few  inches  upon  it.  The  next  moment  that 
beam  goes  np,  and  the  one  he  is  then  on  goes  down,  and 
comes  opposite  another  step;  he  steps  over  again,  and  he 
is  again  lifted.  At  the  same  time,  if  he  should  miss  one 
stroke,  and  should  wait  until  the  beam  he  stood  on  went 
down  again,  and  then  stepped  across  on  the  other  beam, 
that  would  go  down,  and  carry  him  down  ;  so  that,  by  sim- 
ply stepping  at  the  right  moment,  a  miner  goes  up  or 
down,  whichever  way  he  wants  to  go.  At  the  moment  of 
this  stepping  the  whole  machine  is  stationary,  so  that  he  does 
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not  step  upon  any  beam  while  it  is  in  motion.  The  beams 
are  running  clay  and  night,  without  regard  to  whether  any 
body  is  going  in  or  coming  out.  The  number  of  miners 
that  can  go  up  and  down  at  the  same  time  is  limited  only 
by  the  strength  of  the  machinery. 

Q.  Why  cannot  such  a  machine  be  constructed  to  be 
run  from  the  bottom,  and  let  these  men  go  up?  Do  you 
see  any  difficulty  about  that? 

A.  It  would  be  uoveL 

Q.  Suppose  you  have  a  fahrkunst  extending  upward 
from  the  tunnel  level,  and  men  come  in  below  on  the  tun- 
nel level  and  go  up  to  wherever  they  want  to  work.  Can 
you  see  any  practical  difficulty  ahout  that  ? 

A.  The  fahrkunst  is  usually  operated  from  above.  It  is 
more  convenient  to  pull  a  weight  than  to  push  it  up.  I 
think  it  is  possible;  and  if  you  had  power  enough  below,  I 
think  it  would  be  worth  trying. 

Q.  Now  I  want  to  ask  you  some  few  questions  about 
ventilation.  Don't  you  think  that  a  deep  tunnel  connected 
with  shafts,  ventilates  a  mine,  or  assists  greatly  in  ventila- 
tion ? 

A.  Undoubtedly. 

^Mr.  Sunderland.  I  do  not  understand  the  answer  to  that 
question,  Professor  Raymond,  because  it  is  two  questions 
really. 

The  Witness.  Mr.  Sutro  asked  me  if  I  did  not  thiuk  a 
deep  tunnel  would  thoroughly  ventilate  or  assist  in  the 
ventilation  of  a  mine.  I  said  undoubtedly.  I  cannot  say 
without  any  further  qualification  that  a  deep  tunnel  will 
thoroughly  ventilate  a  mine.  It  depends  upon  the  length. 
The.  principle  upon  which  the  power  of  a  tunnel  for  ven- 
tilation can  be  ascertained  is  as  mathematical  as  anything 
else  in  engineering.  It  is  perfectly  easy  to  decide  which 
way  the  draught  will  be,  and  how  strong  it  will  be. 

Q.  Which  way  would  the  draught  go,  suppose  the  tem- 
perature at  the  bottqm  of  the  shaft  is  100"^  or  110°,  and  it 
is  say  65°  at  the  top  of  the  shaft  and  65°  at  the  mouth  of 
the  tunnel,  which  way  would  that  draught  go  ?     We  have 
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heard  a  great  deal  ^bout  it  before,  but  I  am  not  quite  clear 
upon  the  question  yet. 

A.  There  is  no  doubt  about  the  way  in  which  it  would 
go.     It  would  invariably  go  up  the  shaft. 

Q.  Would  not  the  hot  air  always  rise  in  the  shaft,  where 
the  temperature  at  the  bottom  of  the  shaft  is  much  greater 
than  it  is  at  the  top  of  the  shaft?  ,, 

A.  Allow  me  to  answer  that  very  briefly  in  my  own  way; 
I  can  show  you  the  whole  theory  of  the  matter  in  an  in- 
stant. The  air  at  the  mouth  of  the  tunnel  is  under  the 
pressure  of  a  column  of  air  extending  up  to  the  top  of  the 
atmosphere,  wherever  that  is.  The  air  at  the  bottom  of  a 
shaft  at  the  other  end  of  the  same  tunnel  is  also  under  the* 
pressure  of  a  column  of  air  which  extends  up  to  the  top  of 
the  atmosphere.  Now,  the  difference  in  weight  of  these 
two  columns  of  air  determines  the  way  the  draught  will 
move.  Outside  and  above  the  mouth  of  the  shaft,  and 
above  that  horizontal  level  in  the  atmosphere,  the  pressure 
is  the  same  for  both,  but  below  that  line  you  have  out- 
doors a  column  leading  down  to  the  mouth  of  the  tunnel, 
and  iu-doors  or  underground  a  column  leading  down  to  the 
bottom  of  the  shaft.  If  that  is  lighter  than  the  other  (it  will 
be  lighter,  if  considerably  hotter,)  then  the  draught  will 
rise  in  the  shaft  with  a.power  and  speed  determined  by  the 
difference  in  weight,  with  proper  deductions  for  drag  or 
friction  of  the  air.  In  most  mines,  not  exceeding  500  or 
600  feet  in  depth  in  temperate  climes,  the  tunnel  draught 
is  one  way  in  winter  and  another  way  in  summer,  because 
the  temperature  in  the  mine  is  at  one  time  in  the  year 
higher,  and  at  another  time  lower,  than  the  temperature 
out-doors.  It  is  the  temperature  of  the  whole  column  in 
the  mine,  not  of  the  bottom  alone,  that  must  be  considered." 

Q.  Would  it  make  any  material  difference,  in  working 
the  mine,  which  way  the  draught  went,  up  or  down  ? 

A.  Yes,  sir;  it  makes  a  difference.     It  is  a  great  deal 

better  not  to  have  the  draught  of  a  mine,  if  you  have  all  your- 

arrangements  to  conduct  it  one  way,  so  as  to  bring  it  as 

pure  as  possible  to  the  parties  of  workmen — it  is  better  not. 

40 
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to  have  it  reversed,  because  if  it  be  reversed  it  brings  it 
first  to  the  place  where  you  want  it  to  go  last.  If  you  have 
arranged  your  ventilation  wisely,  to  begin  with,  it  certainly 
cannot  be  the  same  thing  to  have  it  turned  end  for  end. 
With  a  mine  that  is  so  deep  as  to  give  a  difference  of  20° 
between  the  bottom  of  the  shaft  and  the  summer  atmos- 
phere, the  draught  will  always  be  one  way.  With  a  shaft 
2,000  feet  there  never  would  be  any  such  thing,  in  my 
opinion,  as  a  draught  down  a  shaft,  and  out  of  a  tunnel. 
'Q.  Has  not  a  thorough  veiltilation  a  tendency  to  decrease 
tlie  temperature  ? 

A.  There  are  two  elements  in  the  temperature  inside  of 
the  mine.  One  is  the  temperature  of  the  rock;  the  other 
is  the  increase  of  temperature  produced  by  the  exhalations 
of  men  and  animals.  The  last  element  is  very  great  in 
any  actively  worked  mine,  and  that  is  the  one  most  imme- 
diately and  thoroughly  reduced  by  good  ventilation..  The 
element  of  the  temperature  of  the  rock  is  reduced  by  ven- 
tilation and  by  working  the  mine  to  an  important  degree, 
"btit  never  is  entirely  taken  away.  Mines,  however,  without 
ventilation  could  not  be  worked  nearly  as  deep  as  they  are 
worked  with  good  ventilation. 

Q.  Would  you  consider  that,  in  Working  mines  to  a  very 
great  depth,  it  would  be  necessary  ^o  use  compressed  air? 

A.  Yes.  I  do  not  think  that  natural  ventilation  by  any 
draught,  produced  merely  by  a  difference  in  altitude  of 
openings,  would  suffice  for  very  great  depth  below  the 
openings. 

Q.  Does  it  not  take  a  great  deal  of  power  to  compress 
air?  Rather  is  there  not  a  great  deail  of  loss  of  power  in 
compressing  air? 

The  Witness.  You  mean  in  transmitting  compressed  air. 

Mr.  SuTRO.  "No,  sir;  in  manufacturing  compressed  air? 

A.  The  loss  from  the  theoretical  power  is  very  large.  If 
you  use  so  many  foot-pounds  of  steam  power,  you  will  find 
yoti  do  not  get  anywhere  near  that  number  of  pounds  of 
compressed  air;  but  the  loss  in  transmitting  the  compressed 
^ir  is  not  large.  , 


627 

Q.  Do  yoii  think  it  feasible  to  transmit  compressed  air 
four  or  five  miles  or  even  more? 

A.  Yes,  sir,  from  the  oxperiences  of  the  Hoosac  tun- 
nel and  the  Mont  Cenis,  I  should  say  that  without  any 
doubt. 

Q.  Don't  you  consider  the  loss  very  trifling? 
A.  It  is  not  triflin^:,  mechanically  speaking,  but  practi- 
cally speaking  it  is  a  loss  that  we  can  stand  less  than  the. 
loss  by  any  other  long  transmission  of  power.  • 

Q.  Considering  the  po^ver  required  for  compressing  air, 
would  it  not  be  a  matter  of  high  importance  to  have  a 
cheap  power  to  compress  that  air  ? 
A.  Of  course. 

Q:  Such  as  could  be  obtained  at  the  mouth  of  a  tunnel 
by  water  power  ? 

A.  It  would  be  a  matter  of  importance  to  have  a  cheap 
power. 

Q.  Now,  to  come  back  to  the  reduction  of  the  tempera- 
ture, do  you  consider  that  men  can  do  much  more  work 
at  a'  temperature  say  75°  than  they  could  at  105°? 
A.  Yes,  sir;  I  think  they  could.  • 

Q.  Does  it  not  become  a  very  important  ite:iia  in  mining 
economy  to  furnish  such  a  temperature  as  will  enable  the 
men  to  do  the  most  work  ? 
'  A.  Certainly.  ' 

•^Q.  Would  not  the  capacity  of  miners,  at  a  temperature 
of  75°,  as  compared  with  105°,  be  very  much  increased  ? 
A.  i  think  very  much,  decidedly. 
Q.  How  much  ? 

A.  I  cannot  give  3^0 u  any  estimate. 
Q.  Increase  of  25  per  ccjit.  ?  j, 

A;  I  could  not  say.  I  think  tlijere  might  he  a  gain  of 
25' per  cent.,  if  you  combine  the  actual  increase  of  a  man's; 
strength  and  power  to  work  with  the  increase  of  his  willing- 
ness to  work.  I  have  noticed  myself  that  sometimes 
miners  in  very  uncomfortable  mines  would  not  only,  per- 
haps, be  weaker  actually  for..work^  hn^  tjjey,  bel^ayed 
weaker  than  they  were.  .  .   i.U-,/. 
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Q.  "What  do  you  know  about  the  concentration  of  ores  ? 
Have  you  ever  visited  concentrating  works? 

A.  Yes,  sir. 

Q.  What  is  the  first  requisite  in  concentrating  ores.  Is  it 
not  water? 

A.  There  are  methods  of  concentration  which  do  not 
employ  any  water;    but  all  the   complete  concentration 
works  which  have  been  carried  on  successfully  on  a  large, 
scale  have  required  water,  and  plenty  of  it. 

Q.  Is  there  a  large  space  required  for  the  purpose  of 
concentration? 

A.  Yes,  sh',  in  systematic  concentration. 

Q.  Suppose  you  had  to  concentrate  1,000  tons  a  day, 
would  there  not  be  required  an  immense  space  of  ground? 

A.  You  would  require  a  great  deal  of  ground. 

Q.  And  it  would  require  considerable  water? 

A.  Yes,  sir. 

Q.  Would  not  you  consider  that  the  Sutro  tunnel,  going 
foitr  miles  in  that  country,  and  having  lateral  branches 
from  it,  three  or  four  miles  in  length,  would  carry  out  a 
considerable  amount  of  water? 

A.  I  presume  it  would. 

Q.  Don't  you  think  there  would  be  water  enough  for 
concentrating  purposes  alone? 

A.  I  have  never  made  any  estimate  about  the  concen- 
trating works  requiring  water  for  1,000  tons  a  day,  and 
I  do  not  undertake  to  say, 

Q.  You  cannot  tell  how  much  water  there  would  be, 
but  you  can  form  some  general  idea,  as  a  mining  engineer 
of  great  experience,  whether  there  would  be  a  great  amount 
of  water. 

A.  I  think,  sir,  I  should  not  want  to  undertake  to  erect 
works  for  any  such  amount  of  ore,  even  arranging  them  in 
the  best  possible  way  to  economize  water,  without  from  500 
to  1,000  inches  of  water. 

Q.  Don't  you  think  there  would  be  7  square  feet  of  water 
coming  out  of  that  tunnel  ? 

A.  That  I  could  not  answer. 
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Q.  We  have  made  provision  for  20  square  feet.  We 
have  made  a  drain  of  20  square  feet,  and  we  expect  it  will 
be  half  full. 

Mr.  Sunderland.  You  don't  pretend  to  say  you  have 
any  portion  of  that  tunnel  completed  at  all,  do  you? 

Mr.  SuTRO.  We  have  some  portion  of  it  completed. 

Mr.  Sunderland.  How  much? 

Mr.  SuTRO.  I  cannot  tell  you  how  many  feet. 

Mr.  Sunderland.  I  object  to  Mr.  Sutro  stating  that  he 
has  made  preparations  in  that  tunnel  for  carrying  but  so 
much  water,  when  it  is  perfectly  well  known  there  are  not 
60  feet  of  the  tunnel  completed. 

Mr.  Sutro.  I  have  a  telegram  here  stating  that  2,800 
feet  of  the  tunnel  are  completed. 

Mr.  Sunderland.  "When  he  makes  a  statement  which 
every  body  in  that  country  knows  is  not  the  case,  then  he 
asks  the  witness  a  question-  based  upon  that  statement. 

Mr.  Sutro.  I  have  asked  the  witness  whether  he  does 
not  think  there  will  be  7  square  feet  of  water  flowing 
through  that  tunnel;  and  I  have  at  the  same  time  stated 
that  we  have  made  provision  to  carry  off  20  square  feet 
of  water. 

Mr.  Sunderland.  You  have  not  made  any  provision  at 
all,  because  you  have  not  anything  but  a  little  drift. 

Mr.  Sutro.  We  have  made  provision  to  carry  the  whole 
tunnel  through  upon  that  scale,  and  there  is  provision  made 
for  20  square  feet  of  water  to  be  carried  through  under  the 
railroad  track. 

Mr.  Sunderland.  I  know  very  well  you  have  not  erected 
the  tunnel  at  all. 

Mr.  Sutro.  I  want  to  ask  you.  Professor  Raymond, 
whether,  with  cheap  coal  or  cheap  firewood  at  the  mouth 
of  the  tunnel,  and  the  water  issuing  from  the  tunnel  for 
concentrating  purposes,  reduction  works  could  not  be 
erected  there  which  would  supersede  the  reduction  works 
that  exist  there  now,  without  employing  any  water  power 
at  all — I  mean  for  driving  power? 

A.  If  the  coal  is.  cheap  enough.  ,  ^ 


Q.  Suppose  you  get  coal  there  for  $12  a  ton? 

A.  Coal  at  §12  a  ton  is  about  equal  to  wood  at  $S  per  cord. 

Q.  That  is  nut-pine  wood.  Take  the  Nevada  wood.  Is 
it  not  equal  to  wood  at  §6  ? 

A.  You  will  have  a  great  deal  of  waste  in  coal,  if  you 
have  to  bring  it  all  the  way  from  the  Rocky  Mountains. 
Yo\i  had  better  say  §8.  Saying  $8, 1  answer  yes,  sir.  I 
think  it  would  give  an  advantage  to  reduction  works  located 
at  that  point;  but  the  decisive  chara.^ter  of  that,  I  judge, 
'  would  depend  on  a  great  many  other  things.  I  have  seen  so 
many  reduction  works  that "  ought  to  supersede  all  others," 
broken  down  by  entirely  different  causes  than  natural  ones, 
that  I  cannot  state  whether  it  would  or  not.   . 

Q.  What  I  want  to  get  at  is  this:  Would  not  the  water 
which  the  tunnel  itself  would  furnish  and  the  adaptability 
of  the  ground  at  the  mouth  of  the  tunnel  be  of  such  a 
character  that  the  erection  of  very  large  concentrating 
works  and  steam  machinery  to  propel  the  mills  and  con- 
eentrate  the  ores  —  would  enable  the  company  or  the 
owners  of  the  mills  at  that  point  to  extract  so  much  more 
from  the  ore  as  to  increase  the  yield  of  the  ores  exten- 
sively ? 

A.  If  I  understand  the  question,  I  think  it  might.  It 
would  facilitate  the  cheaper  w^orking  of  the  ores  and  ex- 
traction of  the  precious  metals  with  less  handling,  and  it 
mio^ht  secure  a  higher  vield. 

Q.  I  will  ask  you  what  is  the  yield  returned  to  the  mines, 
as  far  as  your  statistics  go,  and  as  far  as  your  knowledge 
goes? 

Mr.  Sunderland.  I  object  to  that,  because  it  is  irrelevant. 
The  question  is,  if  a  question  at  all,  to  be  considered  by 
the  committee:  what  is  saved  by  the  various  processes 
used,  not  what  the  mine  gives,  because  it  can  make  no 
difference  to  anybody  what  proportion  of  the  assay  value 
is  returned  to  the  mines.  It  is  not  a  matter  of  public  in- 
terest, not  a  matter  of  interest  to  the  Government  how  the 
products  of  the  mines  of  the  Comstock  are  divided  be- 
tween the  owners  of  the  mills  and  the  owners  of  the  mines. 
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Mr.  SuTRO.  I  liuve  always  observed  that  the  moment 
we  touch  upon  the  perquisites  of  the  mines  and  the  mills 
there  which  are  owned  b}'  the  Bank  of  California,  Mr. 
Sunderland  objects.  It  has  been  stated  here  over  and  over 
again,  b}^  every  witness,  that  all  the  mining  company  gets 
is  65  peu  cent,  and  the  mill  company  gets  the  other  35;  and 
the  mill  company  is  so  manipulated  by  the  mining  company, 
that  the  stockliolder  loses  any  benefit  arising  from  either; 
and  I  think  it,  therefore,  very  important  that  the  exact  posi- 
tion of  things  should  be  ascertained,  and  why  it  is  that 
there  is  this  opposition  to  the  construction  of  the  tunnel. 
I  believe  I  have  asked  that  question  before,  and  I  do  not 
see  why  the  commissioner  of  mines  and  mining  should  not 
be  asked  the  question  how  much  is  returned  to  the  mining 
company. 

By  the  Chairman,  (Mr.  ITegley  :) 

Eepeat  your  question,  if  you  please,  Mr.  Sutro? 

Mr.  Sutro.  I  asked  Professor  Raymond  whether,  accord- 
ing to  the  statements  which  have  been  furnished  by  him, 
the  returns  by  the  mills  to  the  mines  is  not  65  per  cent.  ? 

Mr.  Sunderland.  I  object  further  to  this  question,  un- 
less Mr.  Raymond  knows  what  the  returns  are.  If  he  has 
been  informed,  wh}^  that  we  have  had  a  dozen  times  by 
different  witnesses.  If  his  statements  are  based  only  on 
information,  then  they  are  not  testimony.  If  he  knows 
what  yield  of  the  assay  value  is  returned  to  the  mines,  then, 
if  that  is  considered  legitimate,  why  all  right;  but  cer- 
tainly if  he  only  knows  from  information,  he  cannot  tes- 
tify. I  still  urge  my  formeifriobjection,  that  it  makes  no 
diftbrenco  to  anybody  outside  of  the  stockholders;  but  I 
believe  Mr.  Sutro  does  not  pretend  tobe  a,stockboldor  in 
any  mine  on  the  Comstock.  <it  ..U"''^  •;  •«?  <'-i>  '.'/-i 

Mr.  Sutro,  Mr.  Chairman,  Mr.  Raymond  has  received 
ofiicial  statements  from  the  different  niining  companies, 
which  have  been  published.  m,  '  // 

Mr.  StjNDi3RLAND.  Pl^ase  let  th«  witness  state  that, 
i.  Mr.  SuTRG.  I  want  to  ask  the  witness  whether  those 
fitatements  do  not  show  that  the  mines  only  get  65  per 
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cent,  of  the  yield  of  the  ores.  I  do  not  see  that  there  is 
anything  objectionable  in  asking  that- question.  Every 
time  a  question  of  thatkind  is  asked,  Mr.  Sunderland  makes 
an  objection. 

The  Chairman  (Mr.  Negley.)  If  you  will  just  confine 
yourself  to  the  object  you  have  stated.  The  purpose  you 
liave  in  making  this  inquiry  is  to  shov^  the  economical 
working  of  the  ores. 

Mr.  SuTRO.  That  is  what  I  want  to  show.  I  was  trying 
to  reach  that  point  when  I  was  interrupted. 

The  Chairman  (Mr.  I^egley.)  The  witness  can  answer 
the  direct  question. 

Witness.  The  question  is,  as  I  understand  it — ^what,  ac- 
cording to  the  statements  furnished  to  me,  the  returns  to 
the  mining  companies  are;  that  is,  how  much  they  are? 

Mr.  SuTRO.  Yes,  sir. 

"Witness.  The  statement  furnished  to  me  in  my  official 
capacity  was,  that  the  mills  guarantied  to  the  mining  com- 
panies 65  per  cent. 

Q.  Do  you  know  who  gets  the  tailings — the  other  35  per 
cent.  ? 

A.  That  is  not  the  same  thing.  The  tailings  are  not 
necessaril}^  the  other  35  per  cent. 

Q.  Who  gets  what  remains  from  the  tailings? 

A.  The  mills,  I  believe;  with  the  exception  possibly  of 
the  battery  slimes. 

Q.  What  I  want  to  get  at  is  this :  Suppose  reduction 
works  and  concentrating  works  are  erected  upon  a  large 
scale,  driven  by  steam,  without  any  water  power  at  all, 
and  the  water  issuing  through  that  tunnel  is  used  for  con- 
centrating purposes,  could  not  the  tunnel  company  afford 
to  pay  65  per  cent,  to  the  mining  company  right  at  the 
mine  to  take  the  ore  and  work  it  and  make  money  out  of 
it-— say  the  average  ore  to  be  $30  and  upward? 

Witness.  With  the  tunnel  in  operation,  and  a  complete 
system  of  concentrating  works  in  operation,  I  believe  that 
the  company  could  pay  65  per  cent,  on  $30  ore  and  clear 
itself.     I  do  not  think  there  would  be  a  large  margin  of 
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profit,  hotvever,  but  it  leaves,  according  to  my  figuring, 
about  $7  margin  per  ton. 

Q.  That  is  not  emplo^'ing  water  power  at  all? 

A.  I  am  not  employing  water  for  running  the  concen- 
trating works.  I  want  to  explain  that  answer.  I  do  not 
think  it  fair  that  it  should  stand  in  that  way.  It  turns  en- 
tirely on  the  fact  that  by  concentration  and  by  the  treatment 
there,  not  by  any  means  that  you  will  get  all  the  silver  out 
of ''that  ton  of  ore  that  you  work  in  the  mill,  but  thet  you 
may  reduce  a  large  quantity  of  poor  stuff  into  one  ton, 
and  you  will  save  the  cost  of  milling  in  the  pans  on  the 
remainder,  and  by  handling  so  much  less  at  the  last — in 
the  last  operation — even  if  you  do  not  make  a  close 
metallurgical  run,  you  save  so  much  expense  in  treating 
the  large  quantity,  that  you  are  able  to  make  a  large  allow- 
ance. 

Q.  Suppose  the  ore,  Mr.  Raymond,  would  work  $35  or 
$40,  there  would  be  a  handsome  profit,  would  there,  not? 

A.  Those  estimates  of  mine  are  not  to  be  regarded  as 
professional  estimates,  on  which  I  propose  to  stake  any- 
thing. 

Q.  So  far  as  you  can  arrive  at  it  at  all  by  making  a  few 
figures,  that  is  your  conclusion  ?  v 

A.  My  impression  is  it  might  pay,  if  that  ore  were  free 
of  all  mining  cost  at  the  foot  of  the  shaft.  Then  the  tun- 
nel company  would  be  enabled  to  ofier  to  pay  the  mining 
company  65  per  cent,  and  take  the  ore  at  their  mine  and 
clear  itself  on  $30  rock. 

Mr.  Sunderland.  What  do  you  mean  by  $30  ore?  I  do 
not  understand. 

Mr.  SuTRO.  IS'ot  the  assay  value;  the  yield — ore  that  will 
yield  $30. 

Mr.  Sunderland  to  witness.  Is  that  what  you  under- 
stand by  it? 

The  Witness.  Yes ;   the  yield  it  will  make. 

Mr.  SuTRO.  Yes,  that  is  the  way  I  thought  it  was  under- 
stood; that  is  the  ordinary  value  of  milling  rock. 

Mr.  Sunderland.  I  only  want  to  understand. 
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Q.  Suppose  the  tunnel  company  would  pay  the  mining 
ompany  G5  per  cent,  riglit  at  the  mines,  transport  the  ore 
out,  and  reduce  that  ore  at  the  mouth  of  the  tunnel,  and 
make  a  profitable  operation  out  of  any  rock  over  ^30, 
would  not  that  save  the  mining  company  the  whole  ex- 
pense of  transporting  and  milling? 

A.  Yes,  sir;  on  low-grade  ores  it  would. 

Q.  Would  it  not  on  any  kind  of  ores  ? 

A.  N^o,  sir;  not  on  first-class  ores,  because  on  those  they 
get  more  than  65  per  cent. 

Q.  Smelting  ores,  you  mean  ?  I  mean  the  average  of  the 
ores  that  come  from  the  Comstock  lode— not  roasting  or 
smelting  ores. 

A.  You  can  see  exactly  what  it  would  save  as  well  as  I  can. 

Mr.  SuTRO.  According  to  this,  there  would,  be  a  saiving 
of  $12  a  ton— $12,000  a  day;  and  365  times  that  would 
effect  a  saving  of  $4,380,000  to  the  mining  company. 

Witness.  That  is  a  business  proposition.  I  do  not  think 
the  matter  is  quite  as  simple  as  that.  That  seems  true  as 
a  comparison  between  the  system  by  which  they  never  get 
more  than  65  per  cent,  and  the  system  by  which  you  should 
pay  them  65  per  cent,  down;  but  I  suppose  that  the  former 
system  might  be  ameliorated  so  that  the  saving  would  not 
be  so  great. 

Q.  Taking  these  statements  for  granted,  that  fhey  get  65 
per  cent.,  which  has  been  shown  here  over  and  over  again 
by  the  commissioners 

Mr.  Sunderland.  That  has  not  been  shown  at  all,  but 
directly  the  contrary. 

Mr.  SuTRO.  You  have  tried  hard  to  show  it  was  not,  but 
I  do  not  think  any  one  has  denied  it. 

Q.  I  want  to  ask  you  a  few  questions  about  the  rocks 
along  the  line  of  the  Carson  river.    What  are  those  rocks? 

A.  I  have  never  made  any  special  examination  of  that 
locality.    I  suppose  they  are  volcanic  and  igneous  rocks. 

.  Q.  Are  they  of  a'  character  so  as  to  let  water  through 
readily  ? 

A.  I  do  not  think  they  would  pass  water  through  as 
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readily  as  stratified  rocks,  provided  the  water  in  stratified 
rocks  follows  on  the  line  of  cleavage;  any  rock  that  is 
cleaved  througbont  any  particular  portion  may  allow  water 
to  pass  ill  that  direction  quite  easily,  and  the  rocks  that  are 
crystallized,  as  a  usual  thing,  do  not  allow  water  to  pass 
except  through  fissures.  There  are  a  great  many  fissures 
in  the  trachyte,  but  they  are  irregular;  they  do  not  run  in 
any  one  direction. 

Q.  Do  not  they  form  a  homogeneous  mass  generally? 
A.  On  a  great  scale  they  may  be  called  homogeneous. 
■The  trachyte  rtsclf  consists  of  a  homogeneous  mass,  con- 
taiuing  small  crystals  of  feldspar. 

Q.  Supposing  the  trachyte  becomes  once  soaked  with 
water,  would  it  allow  any  water  to  pass  through  it? 

A.  I  do  not  think  it  would  to  any  practical  extent.  I 
do  not  exactly  know  what  you  are  driving ^t;  most  rocks 
allow  water  in  small  quantities  to  pass  through  them. 

Q.  I  will  explain  to  you  why  I  put  this  question.  It  has 
been  proposed  to  make  a  dam  across  the  Carson  river.  It  is 
riot  a  necessity  at  all  for  the  tunnel,  but  we  have  had  a 
great  many  arguments  about  that  dam,  and  some  witnesses 
have  testified  that  the  rocks  in  that  country  are  of  a  sandy 
charactei'^— loose  character — and  that  water  wi-ll  go  througii 
them  like  a  sieve.  That  is  the  reason  I  asked  you,  as  a 
geologist  and  as  a  mining  engineer,  whether  there  are  any 
such  rocks  in  that  neighborhood  that  have  any  such  char- 
acteristics as  to  allow  water  to  go  through  them  like  a 
sieve. 

A.  There  is  a  popular  notion  in  the  west,  that  a  great 
many  streams  sink  and  disappear  on  account  of  the  porous 
character  of  the  rock  and  the  soil.  I  think  that  is  a  mis- 
take. I  think  that  the  disappearance  of  the  water  in  out 
western  streams  is  mainly  by  evaporation ;  but  there  is  a 
certain  pdrcolation  of  water  through  the  sandy  soil  and 
the  surface  for  a  few  feet  in  the  valleys,  so  that  the  stream 
will  work  along  under  the  sand  for  some  distance  after  it 
seems  to  disappear.  That  don't  go  very  deep,  in  my  opin- 
ion however. 
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Q.  Would  there  be  much  percolation  in  a  rocky  gorge 
which  is  formed  by  the  Carson  river  ? 

A.  I  should  think  not. 

Q.  Would  the  water  be  lost  there,  except  by  evapora- 
tion ?       e 

A.  I  should  think  not. 

Q.  That  has  been  given  here  by  General  Foster  at  44 
inches  per  annum.     Would  it  not  be  about  that? 

A.  I  do  not  know;   probably  that  is  correct. 

Q.  Would  you  consider  that,  with  a  royalty  secured  to 
this  tunnel  company  through  contracts  and  by  law  of 
Congress,  that  security  would  be  sufficient  for  a  loan  of 
$3,000,000? 

Mr.  Sunderland.  I  object  to  that. 

Witness.  I  do  not  know  anything  about  the  royalty 
that  is  secured. 

Mr.  SuTiio.  There  is  a  royalty  tax  of  $2  upon  every  ton 
of  ore  ? 

A.  I  know  that,  but  I  do  not  understand  the  bearing  of 
the  question  as  a  question  for  a  mining  engineer.  If  you 
want  to  ask  me  whether  I  think  the  Comstock  mines  will 
yield  a  certain  sum  before  they  give  out  at  a  certain  rate 
per  annum,  I  can  tell  jou. 

Q.  Suppose  that  for  every  ton  of  ore  in  the  Comstock 
lode  §2  a  ton  is  paid  there  as  long  as  the  mines  can  be 
worked,  would  that  $2  per  ton  be  ample  security  for  a  loan 
of  $3,000,000? 

A.  Yes,  sir. 

By  the  Chairman,  (Mr.  Kegley  :) 

Please  tell  us  as  to  the  richness  and  value  of  those  mines 
to  be  reached  by  the  proposed  tunnel — do  you  think  the 
Government  will  be  justified  in  making  any  considerable 
expenditure  to  ascertain  it? 

A.  I  do  not  exactly  feel  called  upon  to  say  what  the 
Government  will  be  justified  in  doing;  that  is  a  question 
of  legislation.  You  ask  me  if  the  Government  will  be 
justified  in  making  any  considerable  expenditure.  I  will 
admit  that 
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Q.  I  put  the  question  because  you  are  an  officer  of  the 
Government. 

A.  I  am  an  officer  of  the  Government,  but  I  do  not  belong 
to  that  department  that  decides  the  policy  of  its  legislation. 

Q.  It  is  not  a  question  of  legislation;  it  is  a  question  of 
policy.  The  question  is  whether  the  Government  would 
b©  justifiable  in  any  considerable  expenditure  to  determine 
these  geological  facts  as  to  the  richness  and  the  extent  of 
the  Comstock  lode. 

A.  Well,  the  determination  would  be  of  great  value, 
and  it  is  a  matter  that  would  be  worth  considerable  ex- 
penditure to  find  out.  The  question  whether  or" not  that 
expenditure  should  be  made,  or  whether  the  Government 
would  be  justifiable  in  making  it,  it  is  a  question  which  in- 
volves the  whole  present  relation  of  those  mines  to  the 
Goviernment,  and  that  is  a  pretty  tangled  one.  I  can  hardly 
answer  it.  I  will  say  frankly,  that  if  the  proposition  were 
to  run  a  tunnel  at  a  cost  of  $3,000,000,  out  and  out,  to  the 
Government^  and  with  no  other  return  to  the  Government 
or  anybody  else  than  the  ascertaining  of  these  facts,  it 
"^ould  be  a  very  expensive  way  to  get  the  information.  If 
this  was  all  there  was  of  it,  it  would  be  a  proposition  I  do 
not  suppose  anybody  would  make. 

Q.  I  have  not  stated  an  amount;  my  inquiry  was  whether 
it  would  justify  any  considerable  amount  of  expenditure. 

A.  Yes,  sir.  The  Government  is  said  to  have  spent 
nearly  a  half  million  dollars  already  in  the  surveys  and 
publications  of  Mr.  King,  which  are  largely  devoted  to  that 
Idde^     I  consider  that  was  justifiable. 

Q.  Would  not  the  economy,  in  time,  as  well  as  the 
demonstration  of  the  fact,  be  of  great  value  to  the  Govern- 
ment and  to  the  nation  ? 

A.  Yes,  it  would.  I  consider  that  the  profit  to  the  coun- 
try in  some  such  cases  is  an  entirely  separate  proposition 
from  the  profit  to  individuals.  The  country  may  profit  by 
a  course  which  is  not  to  the  immediate  profit  of  individ- 
uals. It  frequently  has  happened,  and  I  suppose  will  hap- 
pen under  our  present  system  over  and  over  again,  that 
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individuals  go  on  the  public  lands  and  open  min  cs,  and 
consulting  only  their  own  immediate  profit,  not  having 
purchased  those  mines  of  the  Government,  and  not  being 
permanently  located  there,  make  a  point  of  skimming  the 
cream  off  of  the  mines,  making  a  great  deal  of  profit  for 
the  time  being,  and  then  probably  abandoning  the  mines, 
entirely.  The  country  of  course  loses  whenever  a  mife 
has  been  skimmed  in  that  way,  by  the  very  fact  that  the 
average  value  has  been  reduced  by  taking  out  the  richest 
portion  of  the  mines.  That  is  what  is  called  piratical  min- 
ing. That  is  the  difference  between  our  system  of  mining 
and  the  system  of  mining  in  all  other  countries,  where 
their  forms  of  government  permit  more  rigid  governmental 
control.  There  the  Government  takes  the  same  ground  in 
regard  to  mines  that  it  does  in  regard  to  the  timber;  still, 
more  with  regard  to  mining;  that  is,  that  the  mineral  re- 
sources must  not  be  wasted  for  the  sake  of  present  divi- 
dends, because  they  belong  to  posterity  as  well  as  to  the 
present  generation,  and  it  is  the  duty  of  the  Government 
to  nurse  that  industry  ia  such  a  way  as  to  make  it  last  as 
long  as  possible  to  support  the  people  and  be  a  source  of 
power  and  wealth  to  the  country.  It  is  perfectly  easy,  by 
a  system  of  piratical  mining,  to  render  a  mining  district 
comparatively  useless  for  generations  to  come.  With  regard 
to  agricultural  lands,  some  farmers  out  in  the  Middle  States 
and  far  West  get  great  farms  and  work  them  as  hard  as 
they  can  to  make  great  profits  out  of  them,  then  they  leave 
the  lands  perfectly  worn  out.  But  there  is  a  difference  be- 
tween the  agricultural  and  mineral  lands.  The  agricul- 
tural lands  may  recover^  but  the  mineral  lands  never. 

Q.  As  a  general  thing,  does  not  private  enterprise  and 
capital  shrink  from  such  large  undertakings,  as  would 
demo^nstrate  the  richness  of  mineral  lodes  surrounded  by 
such  great  natural  difficulties? 

A.  In  this  country  they  undoubtedly  have  done  so. 
Such  enterprises  are  novel  in  this  country,  and  of  course 
capital  has  shrunk  from  them.  There  needs  to  be  more 
stability  of  general  conditions  than  we  have  as  yet  in  our 
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western  countrj^,  for  private  capital  to  be  willing  to  go 
ahead  in  such  a  manner.  It  is  not  like  a  settled  country, 
where  all  rights  are  perfectly  well  deterrnined  and  per- 
fectly secured,  and  where  people  can  go  into  any  enter- 
prise with  perfect  good  fiiith,  knowing  they  will  be  sus- 
tained throughout.  Men  of  property  and  capital  investing 
in  any  long  and  doubtful  enterprise  in  this  country,  are  ex- 
posed ^to  all  sorts  of  risk  in  our  mining  regions,  arising 
from  insecurity  of  title,  and  from  the  character  of  legisla- 
tion, &c.  If  Mr.  Sutro's  tunnel,  for  instance,  had  been  be- 
gun when  it  was  first  talked  about,  and  been  going  on  all 
this  time,  the  whole  mining  laws  of  the  country  would 
have  been  changed  two  or  three  times  in  that  period,  and 
the  ownership  of  all  the  mines  probably  have  changed  in- 
numerable times;  and  all  those  features  of  change  would 
have  deprived  enterprises  of  that  kind  of  a  character  for 
stability  which  they  need,  that  capital  inay  have  confidence 
and  trust  in  them. 

Mr.  SuTRO.  Do  I  understand  you  that,  if  the  Sutro  tunnel 
had  been  started  withoutany  authority  from  Congress 

Witness.  I  do  not  mean  to  say  that  it  would  have  had 
any  eifect  upon  the  Sutro  tunnel.  I  merely  refer  to  the 
fact,  that  since  it  has  been  talked  about  there  have  been 
changes  in  the  local  laws  and  general  laws,  private  owner- 
ship, and  everything' surrounding  the  case,  and  that  makes 
it  a  very  difierent  sort  of  proposition  to  go  to  private  capi- 
tal, from  what  it  would  be  in  an  older  country.  In  other 
words,  if  you  had  not  anything  more  stable  than  these 
local  laws 

The  Chairman,  (Mr.  Kegley.)  Deep  mining  is  too 
limited  in  the  Californi'a  auriferous  mountains  to  deter- 
mine satisfactorily  the  richness  of  the  lodes  at  the  same 
depth  at  which  thej^  are  renched  and  worked  in  Europe? 

A.  We  have  mines  as  deep  as  1,200  to  1,400  feet  in 
the  California  auriferous  belt. 

Q.  Consequently  the  richness  of  the  lode  at  the  depth 
worked  with  prpfit  in  mines  in  Europe  remains  yet  a 
problem?      P^^^n^^^^  ^^^^^^^ 
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A.  It  is  not  known  yet. 

Q.  To  attain  that  information,  it  would  justify  Govern- 
ment in  making  an  exploration,  would  it  not? 

A.  You  could  not  obtain  information  of  the  richness  of 
any  one  vein  by  running  a  tunnel  in  any  other  vein. 

Q.  When  you  have  so  important  a  lode  as  the  Comstock 
lode? 

A.  With  regard  to  the  Comstock  lode,  that  is  an  excep- 
tion to  all  the  lodes  in  this  country,  and  of  almost  all  the 
lodes  known  in  history.  That  makes  it  a  very  different 
matter.  Where  one  vein  has  produced  as  many  millions 
of  dollars  as  the  Comstock  has,  it  becomes  a  matter  of 
national  interest — equal  in  importance,  I  may  say,.alraost 
to  any  hundred  mines  in  the  country.  Take  put  a  very 
few  exceptions,  and  it  will  equal  in  importance  any  one 
hundred  mines  anywhere. 

Q.  Is  not  the  yield  in  the  Comstock  lode  equal  in  profit- 
ableness almost  to  that  of  all  the  Mexican  mines  together  ? 

A.  Kot  in  profitableness.  The  aggregate  amount  has 
been  very  large,  but  the  aggregate  profit  has  been  small. 

Q.  I  do  not  mean  to  the  owners,  but  I  mean  in  addition 
to  the  treasure  of  the  country.  I  do  not  mean  the  profit 
to  the  stockholders,  but  I  mean  so  far  as  the  yield  in 
quantity  of  treasure  extracted  is  concerned. 

A.  No,  sir;  it  would  not  come  up  to  the  aggregate 
yield  of  the  Mexican  mines,  because  there  was  a  time  when 
they  were  enormously  productive.  I  think  it  excels  any 
one  of  them  as  far  as  I  recollect,  and  it  is  probably  greater 
than  the  yield  of  all  the  silver  mines  of  Saxony,  which  made 
the  Saxon  ro3'al  family  the  richest  in  Europe. 

Mr.  SuTRO.  The  annual  yield  of  the  Mexican  mines  is 
twenty-five  millions. 

Witness.  If  that  be  so,  then  the  annual  yield  of  the  Com- 
stock is  not  so  great. 

Mr.  SuTRO.  The  statistics,  as  given  by  Humboldt — and 
he  is  the  only  authority  we  have  on  that,  and  an  acknowl-^ 
edged  authority — show  that  between  1795  and  1810  the 
mines  of  Mexico  were  in  their  most  flourishing  condition, 
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and  the  average  yield  in  those  years  was  $21,000,000  per 
annum  ;  and  that  is  the  highest  yield  that  has  ever  taken 
place  in  Mexico,  until  within  a  very  late  period  they  have 
somewhat  run  over  that. 

Q.  You    could   not    say  that  the  Comstock  produces 
more  th-m  all  the  Mexican  mines? 

A. '  jN"©,  sir. 

The  examination  in  chief  heing  concluded,  the  committee 
adjourned  till  Monday,  the  25th  instant. 
41 
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Hearing  Monday,  March  25th. 

.Committee  met  pursuant  to  adjournment. 
Cross-examination  of  R.  W.  Raymond  was  commenced. 

By  Mr.  Sunderlant>: 

Q.  I  understood  you  to  state  the  other  night  that  you 
had  received  your  mining  education  principally  in. Europe. 
Is  that  so? 

A.  My  professional  school  studies  were  in  Europe. 

Q.  That  is  what  I  meant.  In  what  country  did  you  first 
see   tunnels  run  into  mines  ? 

A.  In  Europe. 

Q.  In  what  part  of  Europe  ? 

A.  Germany. 

Q.  For  what  object,  principally,  were  those  tunnels  run 
in  Germany? 

A.  I  suppose  they  were  principally  run  for  drainage 
and  water  power.  , 

Q.  Are  not  the  circumstances  of  the  Comstock  lode 
very  different  from  those  surrounding  any  mine  in  Ger- 
many where  you  have  seen  tunnels  run? 

A.  In  some  respects,  yes. 

Q.  Is  not  the  ground  much  dryer  at  Ifhe  Comstock  than 
in  those  mines  in  Germany? 

A.  I  presume  it  is.  » 

Q.  Do  you  know  what  the  fall  of  water  is  there  per  an- 
num? 

A.  ITo,  sir. 

Q.  Do  you  know  what  quantity  of  water  flows  through 
any  one  of  those  mines  where  there  is  a  deep  tunnel — 
abroad,  I  am  talking  about  now? 

A.  I  could  not  give  it  to  you  exactly.  I  can  say  in  gen- 
eral terms,  if  you  want  that. 

Q.  As  near  as  you  can  give  it. 

A.  At  one  of  the  deep  tunnels  in  the  Harz  mountains 
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there  is  a  sufficient  quantity  of  water  for  navigation;  they 
use  it  as  a  canal. 

Q.  Where  is  that  used  for  water  power? 
'A.  It  is  used  for  water  power  at  Freiberg. 

A.  Is  it  used  at  the  mouth  of  the  tunnel  or  in  the 
mines?  c-  ^ 

A.  It  is  used  at  the  mouth  of  the  tunnel,  wherever  there 
is  sufficient  falL 

Q.  What  fall  is  there  from  the  mouth  of  the  tunnel' to 
where  it  is  used  near  its  mouth? 

A.  I  do  not  refer  now  to  any  particular  mine. 

Q.  Do  you  know  whether  there  is  such  a  constancy  or 
regularity  of  flow  of  .water  in  the  Comstock  as  to  rely  upon 
the  water  for  power  anywhere  in  the  mine  ? 

A.  I  have  inferred  from  some  reports  of  the  Comstock 
that  you  could  rely,  at  least,  upon  the  minimum  that  is 
mentioned. 

Q.  Do  you  know  that  in  the  Comstock  the  water  is  very 
irregular;  that  a  mine  may  be  overflowed  in  the  winter 
or  summer,  and  in  less  than  six  months  be  absolutely  dry? 

A.  Yes,  that  is  the  case,  with  the  exception  of  the  term 
"absolutely." 

Q.  What  qualification  would  you  make  to  the  term  "  ab- 
solutely?" 

A.  Well,  I  would  say  that  there  may  be  absolutely  dry 
places  in  some  portions  of  the  mines,  while  the  whole  of 
the  mines  might  not  be. 

Q.  Do  you  know  whether  there  is  any  fall  anywhere  in 
the  Comstock  to-day,  where  you  could  use  the  water  in  the 
mine  for  propelling  power,  or  for  any  power? 

A.  I  believe  they  bring  the  water  from  as  low  as  the  600- 
foot  level  of  the  Comstock;  but  I  am  not  aware  that  thc}- 
have  any  available  tunnels  lower  than  that,  and  conse- 
quently there  will  be  no  fall  where  they  could  use  the  water. 

Q.  IIow  often  have  ^'ou  visited  the  Comstock?  . 

A.  I  think  two  or  three  times — twice. 

Q.  How  long  a  time  have  you  ever  spent  in  examination 
of  the  mines  upon  the  Comstock? 
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-A.  A  very  few  days. 

Q.  What  proportion  of  the  mines  did  yon  visit  while 
you  wore  there?  ^ 

'  A.  I  visited  the  principal  mines  that  were  producing 
ore. 

Q.  Whei\  were  you  ther^  the  last  time  ? 

A.  Tlie  last  time,  I  think,  was  in  1869. 

Q.  What  advantages,  in  your  opinion,  to  the  Comstock, 
would  the  running  of  the  Sutro  tunnel  bo? 

A.  I  believe  that  there  would  be  positive  advantage  in 
the  draining;  positive  advantage  in  the  procuring  of  power 
in  the  mines;  positive  advantagein  the  ventilation;  andaa 
advantage  in  transportation. 

Q.  Do  you  know  what  proportion  the  waste,  or  unpro- 
ductive rocks  and  earth,  taken  out  of  the  Comstock,  bears 
to  the  gold-bearing  quartz  ?  I  mean  the  amount  taken  out 
that  is  not  used  for  filling  in. 

\  A.  I  know  nothing  more  about  it  than  the  statement 
made  by  one  of  the  superintendents  in  the  report  of  the 
commissioners,  which  was,  that  there  was  an  equal  amount 
I  do  not  think  there  ought  to  be  so  much. 

Q.  You  say  there  will  be  an  advantage  in  the  cost  of 
transportation.  Do  you  know  what  it  costs  to  transport  over 
there  now  to  the  mills? 

A.  ]N"ot  of  my  own  knowledge. 

Q.  Do  you  know  what  it  costs  under  the  act  of  Congress^ 
giving  Mr.  Sutro  this  franchise,  to  transport  ore  to  the 
mouth  of  tlie  tunnel  ? 

Mr.  Sutro.  I  object  to  the  question;  that  is  not  a  true 
statement  of  the  fact.  The  act  of  Congress  does  not  give 
us  the  right  to  transport  ore  through  there  at  any  given 
rate. 

Witness.  I  think  I  can  answer  the  question.  I  think  I 
know  what  it  would  cost  to  transport  ore  to  the  mouth  of 
the  tunnel 

Mr.  Sunderland.  What  it  will  cost  the  mines,  not  what 
it  will  cost  Mr.  Sutro. 

Mr.  Sutro.  That's  entirely  voluntary,  under  the  act  of 
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Congress,  to  be  governed  by  sucb  contracts  as  may  be 
made. 

Witness.  I  do  not  know  anything  about  the  act  of  Con- 
gress. I  am  not  saying  what  advantage  it  would  be  to  Mr. 
Satro  under  any  contract;  but  I  can  estimate  what  the  cost 
of  the  transportation  will  be. 

Q.  The  cost  is  25  cents  per  ton  per  mile — the  same  aa  it 
costs  for  the  transportation  of  debris  and  waste  rock  or 
earth;  then,  if  the  waste  is  equal  to  the  ore,  it  will  cost 
how  much  for  each  ton  of  earth  taken  out?  What  would 
be  the  average  distance  from  all  the  mines  to  the  mouth  of 
the  tunnel? 

A.  If  the  managers  of  the  mines  are  foolish  enough  to 
send  out  as  much  waste  as  they  do  ore,  and  pay  25  cents  a 
ton  for  takino'  it  througjh  the  tunnel — it  will  cost  50  cents 
a  ton  per  mile. 

Q.  What  would  be  the  average  distance  now  to  trans- 
port the  ore  from  each  one  of  the  mines — on  the  Gomstock 
to  the  mouth  of  the  tunnel,  or  to  a  point  w^here  mills  could 
be  erected,  beyond  the  mouth  of  the  tunnel? 

A.  I  suppose  it  might  be  four  or  five  miles. 

Q.  Do  you  know  the  length  of  the  tunnel? 

A.  I  know  it  from  these  reports.  I 

Q.  •  What  is  the  length  of  the  tunnel? 

A.  It  is  18,000  feet  nearly. 

Q.  The  commissioners  give  the  average  distance,  I  be- 
lieve, at  ^ve  miles. 

Witness.    Yery  well,  sir. 

Q.  1^0 w,  then,  how  do  you  make  any  advantage  to  the 
Comstock  in  transportation  of  ore  from  the  mine,  when, 
according  to  your  estimate,  it  will  cost  $2  50  for  each  ton 
of  ore  run  out  through  the  tunnel  ? 

A.  That  requires  a  very  simple  answer.  I  did  not  say 
anything  about  25  cents  per  ton  per  mile.  I  am  not  here 
to  testify  anything  about  Mr.  Sutro's  contract. 

Mr.  Sunderland.  I  will  read  you  so  much  of  the  con- 
tract as  fixes  it; 
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"  Also  duvinj^;  the  timo  when  f^aid  party  of  the  second  part  shall  use  said 
tnnr.els  or  drifts  ns  mpans  of  transportation,  as  hereinbefore  contracted  for, 
the  party  of  the  second  part  will  pay  to  the  parties  of  the  first  part.for  each 
too  of  ore.  rock,  earth,  or  debris  removed  from  the  point  hereinbefore  desig- 
nated, to  or  beyond  the  mouth  of  the  tunnel,  as  the  case  may  be,  the  sum  of 
twenty- five  cents  per  mile  from  the  place  of  removing  it  to  the  place  of  dis- 
char;;ing  it,  and  at.  the  same  rate  for  all  material  conveyed,  from  the  mouth 
of  the  tunnel  to  said  point  of  connection  heretofore  described — forty  cubic 
feet  of  timber,  or  twenty- two  hundred  and  forty  pounds  of  rock,  ore,  or  other 
material  being  considered  a  ton." 

That  is  Mr.  Sutro's  contract. 

Mr.  SuTiio.  That  is  a  matter  of  option  entirely — the 
running  out  of  ore' through  the  tunnel  under  that  contract. 
That  is  the  maximum  charge  that  was  made  in  the  con- 
tract between  the  Mining  Companies  and  the  Sutro  Tunnel 
Company.  It  is  not  obligatory  upon  them  to  pay  that 
rat(3  or  use  the  tunnel.     It  is  a  matter  of  choice. 

By  the  Chairman,  (Mr.  ^N'egley.)  The  witness 

Mr.  Sutro.  One  cent  a  mile  only  may  be  charged  under 
that  act. 

Mr.  Sunderland.  !N"obody  ever  heard  of  a  monopoly, 
such  as  the  Sutro  tunnel  will  be,  charging  less  than  the 
law  allows. 

The  Chairman,  (Mr.  E"egley..)  Is  it  a  matter  of  con- 
tract? 

Mr.  Suiio.  Yes,  sir. 

The  Chairman,  (Mr.  ISTegley.)  Then  it  cannot  be  a  moi  - 
opoly. 

Mr.  Sunderland.  Cannot  a  monopoly  be  made  out  of  a 
contract? 

The  Chairman,  (Mr.  Tnegley.)  There  is  nothing  there  to 
compel  the  company  to  send  ore  through  there,  is  there  ? 

Mr.  Sutro.  It  is  a  matter  of  choice  whether  they  send 
ore  through  there  or  not.  They  are  not  compelled  to 
send  one  cent's  worth  through. 

Witness.  The  advantage  in  transportation,  in  my  opin- 
ion, would  arise  in  this  way:  I  believe  the  proprietors  of 
the  mii.es  at  that  time,  if  they  found  they  could  send  their 
ore  in  that  way  cheaper  than  the  other  way,  would  do 
it;  and  the  tunnel  company,  rather  than  transport  no  ore, 
wc>uld  take  it  at  such  price  as  would  give  them  a  fair  profit. 
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T  clo  not  figure  on  25  cents  per  ton,  nor  do  I  figure  on 
3endiug  through  this  tunnel  all  the  waste;  and  the  reason 
why  I  leave  out  the  waste  is  ver^'  simple.  The  transporta- 
tion through  the  tunnel  under  such  an  arrangement  would 
be  the  transportation  out  of  the  mine  plus  the  transporta- 
tion to  the  mill,  if  the  mill  \vas  at  the  mouth  of  the  tun- 
nel:  therefore  sending  the  waste  out  through  tlie  tun- 
nel would  b6  like  sending  all  the  waste  rock  to  the  miU, 
which  they  do  not  do  now. 

Q.  Why  do  they  no.t?  . 

A.  They  do  not  choose  to  pay  the  expense  of  hauling, 
because  it  is  cheaper  to  leave  it  near  the  mouth  of  the 
shaft. 

Q.  Would,  it  not  be  much  cheaper  to  raise  waste  rock, 
or  whatever  is  necessary  to  be  raised,  and  deposit  it  on  the 
surface,  near  the  top,  than  to  run  it  out  ? 

.  A.  It  might  be  cheaper  under  certain  circumstances — in 
regard  to  such  material  as  did  not  have  to  be  subse(|uently 
hauled  or  handled. 

Q.  Don't  you  know  all  the  vacant  spaces  made  by  niin- 
ing  are  filled  up  now  with  waste? 

A.  No,  sir;  I  am  not  aware  of  that.  My  personal  observ- 
ation is  exactly  the  contrary;  but  tny  personal  observation 
is  now  several  years  old;  and  I  have  been  assured  very 
recently,  by  gentlemen  engaged  in  mining  there,  that  that 
is  the  case.  I  am  not  personally  aware  of  it.  On  their 
authority  I  accept  the  fact. 

Q.  In  what  mines  did  you  see  them  put  waste  rock  when 
you  were  there? 

A.  I  saw  large  spaces  in  the  "Kentuck"  and  "Crown 
Point." 

Q.  Do  you  know  whether  waste  was  taken  out  of  those 
spaces  worked  out,. or  whether  it  was  all  ore? 

A.  I  think  it  was  all  ore. 

Q.  Then,  where  would  you  get  your  waste  from  to  fill 
up  those  vacant  spaces?  Would  you  raise  it  in  the  mine, 
wheel  it  to  a  distant '  part  of  the  shaft,  or  lower  it  from 
above? 
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A.  If  I  had  the  surplus  of  waste  in  the  mine,  and  I  was 
expecting  to  have  to  hoist  it  clear  out,  I  would  hoist  it  part 
of  the  way  out,  and  put  it  in  these  spaces. 

Q.  Don't  you  think  it  is  much  cheaper  to  raise  an  incline 
or  winze  shaft  into  barren  rock,  above  where  the  vacant 
space  is,  and  throw  it  down  the  winze  or  incline? 

A.  I  could  not  answer  a  general  qiiestion  like  that.  It 
would  not  be,  as  a  general  rule,  cheaper;  it  might  in  some 
particular  case. 

Q.  To  what  extent  would  the  Comstock  be  benefited  in 
the  wa}^  of  drainage  ? 

A.  In  the  first  place,  by  making  all  pumping  machinery 
unnecessary  above  the  tunnel  level. 

Q.  Would  it  exceed  the  present  cost  of  pumping? 

Witness.  What  would? 

Q.  Would  the  advantage  of  the  Sutro  tunnel  to  the 
Comstock;  in  the  way  of  drainage,  exceed  the  present  cost 
of  pumping? 

A.  In  that  item  it  w6uld  be  just  equal  to  the  present 
cost  of  pumping,  because  it  would  save  the  present  cost  of 
pumping. 

Q.  Would  it  exceed  ? 

A.  If  you  were  spending  a  certain  amount  for  pumping, 
and  you  saved  that  money,  you  cannot  save  more  than  that 
in  that  item;  but  there  would  be  incidental  benefits,  in  re- 
gard to  the  drainage,  that  would  make  an  additional  ad- 
vantage. 

Q.  What  would  they  be  ? 

A.  First  would  be  the  obtaining  of  a  head  for  water 
power. 

Q.  In  the  mine  ? 

A.  Yes,  sir. 

Q.  Whereabouts  in  the  Comstock  would  you  have  any 
head  for  water  power  ? 

A.  Wherever  you  could  get  a  shaft  to  the  tunnel, 

Q.  Suppose  there  was  no  water  in  that  shaft  ? 

A.  There  would  be. 

Q.  Do  you  know  that  fact  ? 
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A.  I  am  very  positive  of  it. 

Q.  In  every  shaft  upon  the  Comstock? 

A.  There  may  be  one  or  two  exceptions,  but  in  the 
majority  of  shafts  in  the  Comstock  I  believe  there  would 
be  water  enough  to  use. 

Q.  What  fall  would  that  water  have  ? 

A.  That  would  depend  upon  the  level  it  came  from ; 
and  the  testimony  in  regard  to  the  Comstock  at  the  present 
time  is,  that  most  of  the  water  comes  from  the  upper  600, 
feet,  and  so  has  a  fall  of  say  1,500  feet. 

Q.  How  deep  is  the  tunnel  below  the  mouth  of  the  shaft 
sunk  upon  the  Comstock? 

A.  I  suppose  it  is  1,890  feet  below.  ^ 

Q.  Below  what  shaft? 

A.  Below  the  Gould  and  Curry.  I  do  not  remember 
the  figures  exactly. 

Q.  Vou  talk  about  having  1,500  feet  of  fall  ? 

A.  That  is  a  very  general  expression.  I  do  not  mean 
the  exact  fall,  because  I  have  just  stated  that  would  de- 
pend on  where  the  water  was  brought  in.  If  you  bring 
the  water  in  from  outside,  for  instance,  at  the  top  of  the 
shaft,  there  will  be  a  head  equal  to  the  whole  depth  of  the 
shaft  to  the  tunnel  level. 

Q.  You  gave  quite  a  lengthy  description  the  other  even- 
ing of  the  mode  of  raising  ore  by  lowering  water  of  greater 
weight  than  the  ore  that  was  raised  up.  Will  you  advise 
us  of  any  such  means  on  the  Comstock  for  raising  ore? 

A.  l^ot  for  a  long  shaft,  because  the  movement  is  slow. 

Q.  I  am  talking  now  about  raising  the  ore.  I  say  for 
raising  ore  in  the  present  shafts  on  the  Comstock.  Would 
you  advise  the  abandonment  of  the  present  mode  of  raising 
for  the  introduction  of  any  other,  if  it  is  to  be  raised?    • 

A.  N'o,  sir;  I  did  not  intend  to  recommend  the  water 
hoist  for  deep  shafts  and  long  passages,  because  it  is,  as  I 
say,  slow. 

Q.  Then  what  application  has  it  to  the  Comstock? 

A.  It  was  asked  me  whether  you  could  raise  men  in 
that  way  from  the  tunnel. 
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Q.  First,  your  description  was  the  mode  of  raising  ore? 

A.  I  illustrated  that  proposition  as  to  whether,  with  the 
Walter  and  a  head,  weights  could  be  raised;  and. the 
qiiestiou,  as  I  recollect  it  now,  was  put  to  me  in  regard  to 
men.  I  described  the  arrangement  for  raising  water,  hoist- 
ing ore  and  coal  to  the  top  of  the  furnaces.  It  may  be  you 
got  the  impression  that  I  referred  to  the  hoistinig  of  ore 
above  the  tilnnel  level. 

Q.  Do  you  or  do  you  not  mean  to  advise  the  adoption 
of  any  such  mode  of  raising  ore  upon  the  Comstock? 

A.  iN'o,  I  do  not  recommend  it  for  raising  ore  from  the 
Comstock.  Above  the  tunnel  it  would  not  be  necessary, 
and  below  the  tunnel  it  would  not  be  possible. 

Q.  Then  you  described  a  mode  of  raising  and  lowering 
men,  which  I  believe  is  called  in  Germany,  so  far  as  I  can 
pronounce  it,  fahrkanst ;  would  you  advise  the  adoption  of 
any  such  mode  on  the  Comstock? 

A.  Yes,  sir. 

Q.  Why? 

A.  Because  it  is  safer,  although  a  more  expensive  mode. 

Q.  Safer  ?'^ 

A.  Yes,  sir;  in  my  opinion. 

Q.  That  would  occupy  what  space  in  the  shaft? 

A.  It  would  occupy  one  compartment. 

Q.  How  long  does  it  take  a  man  to  ascend  1,800  feet  ? 

A.  I  don't  remember  exactly  the  speed  with  which  that 
goes — (witness  proceeded  to  calculate  the  time,  and  after 
doing  so  said,)  about  12  minutes. 

Q.  Does  it  take  the  same  time  to  go  down? 

A.  Yes,  sir. 

Q.  Most  work  done  in  the  Comstock  is  done  in  10-hour 
shifts:  the  men  coming  up  at  11  o'clock,  and  the  new  shift 
going  down  at  1  o!clock  in  the  day,  and  the  same  hours  at 
night.  If  you  were  to  have  all  the  miners  at  one  time 
coming  down,  would  it  be  econom}^  then,  to  have  all  the 
weight  on  those  timbers  that  go  up? 

A.  If  you  will  give  me  the  number  of  men,  I  will  try  to 
tell  you. 
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Q.  There  are  about  300  or  400  miners. 

A.  You  would  not  put  300  or  400  miners  on  the  fahr- 
kunst  at  once.  The  simple  necessity  in  that  case  would  be, 
to  arrange  the  shifts  so  that  they  would  not  all  come  out 
and  all  go  in  at  the  same  time. 

Q.  Well,  would  not  the  weight — — 

A.  The  weight  is  just  the  same  going  up  or  down. 

Q.  What  power  ij  there  required  to  work  that  machinery? 

A.  I  could  not  tell  3^ou  without  examining  notes.  This 
whole  matter  of  the  fahrkunst  has  nothing  to  do  with  the 
question  of  the  tunnel.  It  may  or  may  not  be  advisable  to 
use  it  in  the  Comstock. 

Q.  I  will  get  your  opinion  of  the  probability  of  all  thfe 
principal  shafts  that  are  now  being  worked  in  the  Com- 
stock getting  below  the  tunnel  level  before  the  tunnel 
reaches  Comstock? 

A.  I  am  not  certain  whether  the  shafts  that  are  expected 
to  the  tunnel  level  within  the  next  year  or  two  are  all  that 
are  being  worked,  and  therefore  I  am  not  able  to  answer 
that  question  categorically,  but  no  doubt  some  of  those 
shafts  will  be  below  the  tunnel  level  before  the  tunnel  is 
there;  and  I  am  informed  one  of  them  is  nearly  or  quite 
at  the  tunnel  level  now. 

Q.  Do  you  know  how  long  it  has  been  since  the  Sutro 
tunnel  was  commenced? 

A.  'No,  sir;  not  of  my  own  knowledge.  I  have  no  -per- 
sonal knowledge  that  it  is  commenced;  I  never  saw  it. 

Q.  You  have  never  been  in  the  Sutro  tunnel? 

A.  Never. 

Q.  In  one  of  your  reports  you  speak  of  several  veins 
having  been  cut  by  the  Sutro  tunnel.  What  authority  had 
you  for  saying  that? 

A.  I  inspected  a  series  of  specimens  taken  out  at  inter- 
vals every  few  feet  in  the  tunnel,  and  I  judge  from  the 
'v  material,  of  which  I  found  some  of  the  specimens. 

Q.  How  do  5^ou  know  that  those  specimens  came  from 
the  tunnel? 

A.  I  have  no  reason  to  doubt  that  they  did. 
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Q.  You  do  not  know  it  of  your  own  personal  knowl- 
edge? 

A.  I  have  no  personal  knowledge  on  the  subject. 

Q.  Do  you  think  that  if  there  had  been  any  veins  cut 
b}'  the  tunnel,  that  had  the  appearance  of  being  metal- 
bearing,  that  they  would  have  lain  until  this  time  without 
being  prospeeted  ? 

A.  I  have  no  knowledge  one  way  or  the  other  about 
that;  but  think  it  quite  likely  they  would  have  been  pros- 
pected. 

Q.  What  was  the  material  of  the  vein  matter  that  you 
saw? 

A.  SiUcious  material. 

Q.  If  it  had  not  been  raining,  I  would  have  brought 
some  maps  here  to  show  the  working  of  the  lower  por- 
tions of  the  Comstock.  Have  you  examined  all  those  maps 
published  by  Mr.  King? 

A.  Yes,  sir ;  in  King's  atlas. 

Q.  Do  you  think  you  could  have  ventilated,  by  means 
of  this  tunnel,  the  vvhole  Comstock? 

"Witness.     All  the  drifts  and  works? 

Mr.  Sunderland.  Yes,  sir. 

Witness.  Ko,  sir. 

Q.  Would  not  the  ventilation  be  confined  to  the  single 
passage  between  the  tunnel  and  each  shaft  ? 

A.  The  inner  end  of  the  tunnel. 

Q.  Terminating  at  the  Comstock,  from  that  poi nt  through 
the  drift  that  may  run  from  there  to  each  shaft — the  bot- 
tom of  each  shaft? 

A.  That  would  be  the  only  passage  on  that  level,  I  sup- 
pose. 

Q.  To  what  distance  on  either  side  that  passage — that 
drift^ — would  the  efiect  of  the  circulation  of  the  air  be  felt  ? 

A.  If  that  drift  is  run  in  the  rock,  and  the  rock  is  all 
solid  at  the  tunnel  level,  if  I  understand  you,  of  course 
there  is  no  question  of  ventilation  in  a  solid  rock;  and  if 
there  are  other  passages  leading  out  of  that  drift  to  the 
different  mines,  or  to  explore  on  that  level,  you  can  carry 


653 

the  air  by  splitting  the  current,  through  every  one  of 
them. 

Q.  Where  would  you  split  the  current? 

A.  Wherever  you  wanted  to  split  it. 

Q.  In  the  tunnel? 

A.  In  the  drift. 

Q.  In  the  drift  after  leaving  the  main  tunnel? 

A.  Yes,  siri  That  is  the  question  to  he  determined  en- 
tirely by  the  size  of  the  air  passages  and  the  drag  of  the  air. 

Qk  Suppose  the  tumiet  were  completed,  and  ingoing 
south  it  commenced  at  the  Savage  mine,  next  south  of  that 
is  the  ilforcross,  and  you  take  a  portion  of  the  air  into  the 
Korcross,  and  then  into  the  Chollar,  and  then  in  the 
Bullion,  and  then  iji  the  Gold  Hill  mines,  would  there  be 
anything  left  to  take  into  the  Yellow  Jacket,  the  Kentuck, 
and  "Crown  Point,  and  Belcher? 

A.  That  is  too  indefinite  a  question  for  me  to  answer. 
I  can  give  you  a  general  idea  of  the  amount  of  air  going 
into  the  tunnel,  and  you  can  divide  it  up  for  yourself. 

Q.  I  want  you  to  divide  it  up.  Tell  me  how  many 
cubic  feet  are  required  in  that  mine  ? 

A.  It  depends  entirely  upon  the  air  they  want  to  ven- 
tilate. It  is  not  necessary  for  them  to  ventilate  all  their 
works.  It  is  only  necessary  for  them  to  ventilate  the 
points  where  the  men  are  at  work. 

Q.  That  I  understand.  Therefore  it  depends  on  the 
positions  of  the  men,  and  the  number  of  men,  and  the 
amount  of  air  they  want.  ITow,  do  you  think  that  suffi- 
cient air  could  be  carried  through  that  tunnel  to  ventilate 
these  different  mines  at  the  different  points  where  the  men 
are  at  work? 

A.  Men  are  at  work  sometimes  only  on  one  level,  but 
generally  they  are  at  work  on  several  levels,  where  min- 
ing is  carried  on  properly.  The  only  analogy  by  which  I 
can  answer  that  question  is  that  of  the  ventilation  in  coal 
mines  and  ventilation  in  deep  mines  in  Europe.  Accord- 
ing to  that  analogy  I  should  be  led  to  say  at  once  that  it 
could  be  done,  but  this  is  an  operation  so  much  larger  ia* 
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some  rcspoct!;?,  notably  in  height  of  shaft,  &c.,  and  the  coii- 
■flitions  of  what  we  call  the  drag  or  friction  of  the  air— so 
different,  that  I  do  not  think  I  could  answer  the  question 
directly.  Indeed,  I  think  the  tunnel  might  not  be  suffi- 
cient at  all  times  of  the  j'ear,  and  perhaps  not  at  any  time 
of  the  year,  to  ventilate  of  itself,  without  assistance,  all 
parts  of  the  mine. 

Q.  Do  you  know  what  size  they  propose  to  make  the 
tunnel  ? 

A.  It  is  proposed,  I  believe,  to  make  it  twelve  by  thir- 
teen and  fourteen. 

Mr.  Sunderland.  The  contract  says,  article  6,  that, 

"The  dimensions  of  said  tunnel  shall  not  be  less  than  seven  feet  in  height 
in  the  clear,  and  eight  feet  in  the  clear  in  width." 

Mr.  SuTRO.  Mr.  Chairman,  I  wish  to  state,  right  here, 
that  there  is  no  provision  in  that  contract  that  operates  so 
as  to  prevent  the  tunnel  being  made  any  larger  than  7  or 
8  feet;  we  are  rmiking  it  12  by  14  feet.  ' 

Mr.  Sunderland.  I  do  not  know  whether  you  are  making 
a  tunnel  at  all. 

Witness.  I  do  not  make  my  calculations  on  6  by  8.  I 
make  them  on  12  by  14. 

Q.  The  bill  that  is  now  before  Congress,  and  which  is 
referred  to  this  committee,  calls  for  100  square  feet  ? 

AYitness.  It  is  a  mere  calculation.  My  calculation  was 
160  feet  section. 

Q.  Kow,  when  these  mines  get  below  the  tunnel  level, 
will  the  air  going  in  through  the  tunnel  go  downward  into 
the  mines? 

A.  N"o,  sir. 

Q.  Then  you  must  apply  artificial  means — use  artificial 
means  to  force  the  air  down  ? 

A.  Yes,  sir.  If  the  mines  above  at  that  time  are 
not  occupied,  and  you  have  a  clear  shaft  down  to  the  tun- 
nel level  of  1,800  feet,  for  instance,  j'ou  can  produce  for  a 
few  hundred  feet,  by  a  simple  direction  of  the  air  cur- 
rents, a  downward  and  upward  draught,  ventilation  of  the 
works  below  the  tunnel  level. 
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Q.  In  working  a  mine,  is  it  necessary  to  have  your  drifts 
ver}'  crooked  through  whicli  you  have  got  to  have  your  air 
go  to  the  points  where  the  men  are  at  work? 

A.'  I  only  speak  of*  the  supposition  that  in  some  partic- 
ular mine,  as  for  instance  the  Yellow  Jacket,  which  I  have 
been  informed  is  now  down  nearly  or  quite  to  the  tunnel 
level,  all  the  ore  above  that  level  should  be  extracted  be- 
fore the  tunnel  reaches  it,  so  that  the  mine  should  be  un- 
occupied. In  that  case  it  would  be  possible  to  utilize  the 
draught  of  air  in  such  a  way  as  to  ventilate  to  a  consider- 
able extent  the  workings  below  the  tunnel  level.  Of  course 
this  could  not  be  done  ad  wfiniium,  for  there  w^ould  come  a 
time  when  the  drag  of  the  air  would  be  so  great  as  to  stag- 
nate the  ventilation. 

Q.  In  answer  to  a  question  the  other  evening  by  Mr. 
Sutro  you  stated  that  the  mines  in  Europe  w6re  worked 
with  intelligence.  I  will  get  you  to  state  whethei*  the 
mines  on  the  Corastock  are  now  worked  with  intelligence, 
so  far  as  you  know? 

A.  I  do  not  remember  of  stating  that  to  Mr.  Sutro  as  a 
sweeping  proposition.  There  are  badly  worked  mines  in 
Europe  as  well  as  in  this  country,  but  the  mines  that  are 
under  government  control  in  Europe,  or  worked  by  govern- 
ment engineers,  are  worked  with  scientific  applications;  but 
there  are  in  a  great  many  cases  abroad,  just  such  rude 
methods  of  mining  as  you  will  find  in  a  great  many  of  our 
districts  at  home.  If  you  ask  me  whether  the  Comstock 
is  worked  with  intelligence,  as  a  general  proposition,  I  will 
say  yes. 

Q.  In  connection  with  that,  when  your  opinion  was  asked 
upon  the  expenditure  by  the  Government  of  $3,000,000  for 
the  running  of  this  tunnel,  what  opinion  did  you  give,  if 
any? 

A.  I  declined  giving  any  opinion  as  to  any  action  of  the 
Government. 

Q.  I  understood  you  to  say  that  Government  had  ex- 
pended about  §500,000  ori  Mr.  King's  work,  which  was 
mostly  devoted  to  the  Comstock? 
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A.  I  think  I  said  largely  devoted  to  the  Comslock. 

Q.  That  was,  perhaps,  the  word.  ]N"ow,  I  will  get  you  to 
state  whether  the  description  of  the  mode  of  mining  upon 
the  Comstock,  and  of  the  machinery  used  upon,  the  mines 
in  hoisting  up,  and  the  machinery  used  in  the  mills,  and 
the  mode  and  manner  of  reduction,  were  not  given  for  the 
benefit  of  others,  and  not  for  the  people  on  the  Comstock? 

A.  L suppose  it  was  given  for  the  benefit  of  what  is  called 
"  science,"  which  is  the  combined  experience  in  that  mat- 
ter. 

Q.  Is  the  publication  of  that  book  of  any  benefit  to  the 
people  along  the  Comstock  ?  Does  it  give  anything  beyond 
what  is  known  to  those  who  are  there  ? 

•A.  I  do  not  suppose  it  gives  any  information  beyond 
what  the  leading  superintendents  of  the  Comstock  know; 
but  I  regard  it  as  valuable  even  to  them.  It  puts  in  per- 
manent form  those  things  which  in  five  years  from  now 
they  or  their  successors  might  not  otherwise  know.  There 
were,  for  instance,  a  great  many  mining  operations  on  the 
Comstock  in  the  early  days,  concerning  which  it  would  be 
very  important  to  have  such  careful  and  detailed  informa- 
tion as  Mr.  King  gives  concerning  the  operations  of  a  year 
or  two  ago.  It  was,  as  I  understand  it,  in  consequence  of 
that  experience  and  the  experience  of  that  inconvenience 
that  has  been  spoken  of,  that  the  companies  adopted  this 
system  of  making  complete  maps,  giving  a  full  description, 
of  their  works. 

Q.  Mr.  King's  atlas,  in  his  description  of  the  mines 
and  mode  of  milling,  was  simply  taken  from  the  maps 
made  by  the  surveyors  of  the  Comstock;  the  mode  of  re- 
duction simply  from  the  mill  men ;  and  the  description  of 
the  mills  and  the  machinery  used  in  the  mills  from  what 
is  there  now  ? 

A.  Of  course,  it  is  a  great  deal  more  valuable  to  us  outside 
of  Comstock  than  it  is  to  people  who  knew  it  before.  If 
I  may  be  allowed  to  add  a  w^ord,  I  made  that  mere  allusion 
in  connection  with  the  question  whether  it  was  wise  to  ex- 
pend money  simply  to  discover  facts  in  geology  and  mia- 


ing.  I  said  that  there  might  be  e^enditures  tn!ade"  wfcch 
might  >be;  justifiable.  I  was.  iidt  prepared  to  eay  that  ail 
expenditure  of  $3,000,000,  merely  !t6  d^scoVei^  ^  fktt  i^ 
geology,  was  justifiable;  but  yet  I  do  justify  the  expend! 
ture  by  the  Government  of  several  hundred  thonSand  dol 
lai'^-^ifso  ipiuch,  and  that  is  the  common  report— for  the 
preparation  of  buch  a  work  as  Mr.  Kin^^'s.  I  am  thoroughly 
in  favor  of  it,  and  that  remark  was  merely- thrown  out  to 
show  I  do  believe  in  the  expenditure  of  money  for  such  a 
purpose,  though  I  explicitly  stated  I  would  riot  justity  an 
expenditure  of  13,000,000  for  that  alon'e.  •       ' 

Q.  Would  you  run  a  tunnel  or  advise  the  running  of  ii 
tunnel  for  exploration  alone? 

A..  ISTo,  sir;  I  am  opposed  in  opinioh  to  the  running  of 
extensive  deep  cross  tunnels,  exclusively  as  works  of*  ex- 
ploration or  as  primary  works,  before  mines  hav'ebe'en  de- 
veloped. 

Q.  I  believe  you  stated,  in  answer  to  some  question, 
that  you  thought  the  running  of  this  tunnel  would  induce 
capital  to  be  invested  in  the  mines  ?  '  ji>  <.ui*'nii 

A.  I  stated  that  as  the  result  of  several  questibftS'todi 
ing  up  to  it,  if  i  remember  rightl}^;  and  the  conclusioii  is 
qualified  somewhat  by  the  answers-  that  precede  it'l-''^ti* 
would  in  my  opinion  tend  to  induce  what  I  regard  ais  k 
more  permanent  system  of  -mining  in  that  locality,  and  if 
it  demonstrated,  according  to  the  questions  put  to  me^  the- 
continuance  and  value  of  the  lode  in  depth,  it  would  tiencJ 
to  inspire  confidence  on  the  part  of  capitalists  in  mining 
operations  in  our  western  districts.-  This  would  iiot' be 
actual  demonstration  of  the  value  of  the  other  mines;  biW 
it  would  have  a  tendency  on  the  minds  of  capitalists  in  that 
direction,  while  it  might  actually  demonstrate  another 
thing,  viz:  the  best  way  to  work- ^he  mines  with  perni'aF 
nent  success.       '  >  ■  -  '        ■'  '-^ 

Q.  But  suppose  the  pi'esent  companies- w<!)rkitig  lipotf 
the  Comstock  should  be  from  two  to  :6ve  htandred  feet 
below  the  tunnel  when  it  reached  the  lode,  tvotild  the  run- 
ning of  the  tunnel  demonstrate  the  richness  of  the  mines? 
42 
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A.  In  tjiat  case  the  running  of  the  tunnel  would  demon- 
strate no  more  than  it  would  show,  unless  explorations  in 
the  drift  from  the  tunnel  proved  something  more :  for 
the  drift  might  prove  a  great  deal  more  than  the  shaft. 

Q.  How  so?  < 

A.  Because  the  shaft  goes  through  the  vein,  and  only  in 
one  vertical  line,  but  does  not  prove  the  character  at  any 
given  depth,  except  of  the  small  area  it  passes  through.  If 
the  shafts  are  down,  and  the  proprietors  of  the  mines  have 
extended  a  drift  at  the  tunnel  level,  the  whole  length  of 
the  lode,  before  the  tunnel  gets  there,  then  the  tunnel  can- 
not prove  anything  additional  to  that  drift. 

Q.  From  what  you  have  seen  on  the  Comstock,  are  not 
drifts  run  every  100  feet  from  the  shaft  that  goes  down  ? 

A.  It  is  not  the  universal  practice  there,  but  they  are,  I 
believe,  where  they  have  reason  to  expect  any  ore.  I  have 
noticed  in  some  instances  in  the  mines  that  they  skip 
spaces.  A  single  drift,  which  in  ordinary  mines  would 
prospect  the  whole  width  of  the  vein,  does  not  by  any 
means  do  this  adequately  upon  the  Comstock — upon  many 
portions  of  the  Comstock.  You  are  well  aware,  as  well  as 
everybody  who  has  been  on  the  Comstock;  that  that  vein 
differs  from  every  other  vein  in  the  matter  of  exploration 
by  the  fact  of  its  great  width,  so  that  a  single  drift  in  either 
direction  does  not  prospect  the  whole  width  of  the  vein. 

Q.  Then  could  the  Sutro  tunnel,  running  through  the 
Comstock,  possibly  demonstrate  anything  one  way  or  the 
other  ? 

A.  The  Sutro  tunnel,  running  through  the  Comstock, 
would  not  demonstrate  anything  more  than  it  showed. 

Q.  Then,  if  these  shafts — the  main  shafts — are  down  to 
the  tunnel  level  before  the  tunnel  reaches  there,  Avould  it 
not  be  much  cheaper  to  run  drifts  between  the  different 
shafts  on  that  level  from  the  north  to  the  south  end  of 
the  Comstock,  than  to  run  these  side  drifts  or  lateral  drifts 
of  the  tunnel  as  proposed  ? 

A.  No,  sir,  it  would  be  much  more  expensive,  leaving: 
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out  the  cost  of  the  tunnel  itself,  because  you  would  in  the 
latter  case  take  the  rock  right  out  of  the  tunnel. 

Q.  Do  you  know  what  size  it  is  proposed  to  run  these 
side  tunnels  from  the  end  of  the  Sutro  tunnel  when  it  en- 
ters or  reaches  the  Comstock  ? 

A.  I  do  not,  sir;  I  know  what  I  should  advise  as  an  en- 
gineer.    I  do  not  know  what  is  determined  upon. 

Q.  Suppose  you  have  now  four  or  five  of  the  leading 
mines  upon  the  Comstock,  worked  from  one  end  to  the 
other  upon  the  level  of  the  tunnel,  then  it  would  not  cost 
anything  to  drift  from  those  mines,  would  it?  Suppose  the 
Belcher,  the  Crown  Point,  the  Kentuck,  the  Yellow 
Jacket,  on  the  tunnel  level,  would  connect  together  and 
drift  from  one  end  to  the  other.  That  would  takeout 
several  thousand  feet.  N^ow,  I  am  talking  of  the  remain- 
der to  be  drifted  through  on  that  level ;  and  the  cost  of  it, 
compared  with  the  cost  of  running  this  drift  upon,  or  east 
of  the  tunnel  level,  and  taking  out  the  waste  through  the 
tunnel.     What  would  be  the  cost? 

A.  I  do  not  understand  what  a  drift  east  of  tunnel  level 
you  refer  to  would  be.  Do  you  mean  a  parallel  drift  in  the 
east  wall  ? 

Q.  Mr.  Sutro,  in  his  contract,  undertakes  to  run  a  branch 
tunnel  north  and  south,  from  the  end  of  his  main  tunnel, 
which  shall  not  be  less  than  500  feet  east  of  the  west  wall. 

Mr.  Sutro.  Mr.  Chairman,  I  should  like  to  correct  that 
statement.  The  gentleman  does  not  state  the  fact  correctly. 
It  is  true  that  there  shall  not  be  more  than  500  feet,  but 
we  may  run  inside  of  the  lode,  or  alongside  of  it. 

The  Witness.  My  own  idea  would  be  that,  if  Mr.  Sutro's 
tunnel,  arriving  at  the  vein,  should  find  a  drift  already  made 
on  a  portion  of  the  vein,  a  part  or  the  whole  of  which 
could  be  used  by  him,  with  or  without  enlargement,  in  lieu 
of  the  new  longitudinal  drift  to  his  own,  he  should  buy  the 
the  right  of  such  already  constructed  drift,  and  that  the 
parties  constructing  it,  if  they  were  sensible  men,  would 
make  a  fair  arrangement  with  him  for  that  purpose.  What 
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would  be  the  result,  if  they  were  hostile  to  him,  1  do  not 
pretend  to  say. 

Q.  I  understood  you  to  say  that  the  mines  in  Germany — 
I  do  not  know  that  you  went  beyond  Germany,  but  in 
Germany — that  they  paid  regular  dividends.  I>o  you  mean 
-that  for  the  year  round. 

A.  I  do  not  mean  to  say  that. 

Q.  Just  make  your  own  statement  ? 

A.  Some  pay  dividends,  and  some  do  not.  When  they 
have  bonanzas,  the  practice,  where  the  mines  are  under  gov- 
ernment control  and  supervision,,  has  been  to  reserve  the 
bonanzas,  and  to  use  it  in  order  to  keep  up  the  regular 
average  product  of  the  mine,  and  it  is  not  the  custom  to 
exploit  every  body  of  ore  as  rapidly  as.  possible,  in  order  to 
make  a  profit  out  of  it  and  divide  it  among  the  owners 
or  stockholders,  and  then  to  go  into  a  long  period  of  bar- 
ren exploration.  The  reason  for  that  is  simply,  that  the 
government  feels  some  responsibility  for  the  laboring  popu- 
lation, who  are  not,  like  our  miners,  able  to  move' about 
from  one  district  to  another,  but  who  reside  in  the  district, 
and  have  for  generations;  and  consequently  it  is  felt  to  be 
a  responsibility  on  the  part  of  the  government  to  see  to  it 
that  they  have  steady  work.  They  do  not  crowd  the  min es 
when  they  are  in  rich  ore,  do  not  discharge  the  force  when 
they  are  in  poor  ore;  and,  as  far  as  dividends  go,  you  will 
see  ^or  yourselves,  it  may  stop  the  dividends  or  increase 
the  dividends.  The  mines  keep  a  reserve  fund,  which 
enables  them  to  go  through  a  hard  time  without  allowing 
the  suffering  to  fall  upon  the  laborer ;  the  result  is  there- 
fore more  uniform  than  it  would  be  on  another  system. 

Q.  J  t^hink  my  minutes  of  your  testimony  read, 

"That  mines  in  Europe  so  worked  declare  regular  dividends." 

If  I  am  mistaken  in  that,  I  would  like  to  be  corrected. 

The  Witness.  I  do  not  think  I  made  any  such  sweeping 
assertion  as  that.  There  is  nothing  that  can  be  predicated 
pf  the  mines  of  Europe,  as  a  whole,  any  more  than  in  re- 
gard to  the  American  mines  as  a  whole. 

Q.  You  know  that,  as   a  matter  of  course,   mining  is 
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the  most  uncertain  business  in  the  world,  as  far  as  pro- 
ductiveness is  concerned? 

A.  As  a  mining  engineer,  I  have  always  been  accustomed 
to  say  it  was  not  the  most  uncertain,  but  it  is  very  uncer-^ 
tain  ;  I  will  say  that. 

Q.  Take  the  Comstock  now,  the  bodies  of  ore  that  you 
have  seen  there — the  body  of  ore  as  shown  on  King's  maps, 
— can  there  be  any  certainty  in  mining,  or  any  certainty  in 
dividends,  declared  by  any  company  on  the  Comstock? 

A.  No,  sir ;  not  as  at  present  administered. 

Q.  How  do  you  propose  to  administer  the  mines  there, 
to  make  it  pay? 

A.  I  do  not  propose  to  manage  the  future.  I  suppose 
I  can  criticise  the  past  better. 

Mr.  SuNDERLANni  A  good  many  of  us  can  do  that.  "We 
all  see  the  mistakes  that  we  have  made. 

The  Witness.  But  my  general  point  is,  that  the  consol- 
idation in  fdrmer  times  would  have  prevented  that  state  of 
affairs  by  which  one  proprietor  has  been  in  luck,  and 
another  proprietor  been  out  of  luck,  and  both  of  them 
wasted  money. 

Q.  You  are  aware  of  that  ? 

A.  Yes,  sir ;  to  say  nothing  of  litigation. 

Q.  The  litigation  has  not  been  between  the  legitimate 
mine  owners,  but  it  has  been  between  the  owners  of  mines 
first  located  upon  the  Comstock,  and  then  other  locations 
by  parties  who  claimed  there  was  more  than  one  lode. 

A.  I  thought  there  had  been  litigation  between  the 
owners — very  extensive  litigation — as  to  proper  bound- 
aries. 

Q.  Do  you  know  what  it  cost  to  mine  ore  in  early  times 
upon  the  Comstock — how  much  per  ton? 

The  Witness.  Do  you  refer  to  the  cost  of  the  extraction 
simply? 
/   Mr.  Sunderland.  Extraction. 

A.  I  cannot  tell  you  exactly.  I  could  refer  to  it  in  th4 
reports  of  the  companies.     That  is  my  only  authority. 
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Q.  Do  you  know  what  it  cost  to  mill  ore  in  1861,  1862, 
and  1863? 

A.  I  have  heard  of  very  high  prices  being  paid.  I  do 
not  know  of  my  own  knowledge. 

Q.  Do  you  know  anything  about  the  cost  of  sup- 
plies necessary  for  running  the  milling  in  those  early 
times  ? 

A.  ^NTo,  sir;  I  do  not  know  anything  of  my  personal 
knowledge  before  I  commenced  to  look  into  the  subject 
as  Commissioner  of  Mines. 

Q.  Suppose  the  cost  to  have  been  greatly  in  excess  of 
the  present  cost  of  supplies  for  both  mills  and  mines,  could 
the  company  at  that  time  have  afforded  to  work  low-grade 
ores  ? 

A.  They  could  have  afforded  to  work  a  lower  grade  of 
ores  than  they  did.  I  believe  it  has  never  been  denied, 
and  I  am  quite  sure  you  would  not  wish  to  dispute  it,  that 
in  the  early  days,  when  the  Ophir  and  the  Gould  and  Curry 
were  in  bonanza,  there  was  the  most  unnecessary  expend- 
iture of  money.  Inexperience  and  extravagance  both  com- 
bined to  produce  that  result.  Since  these  expenditures 
were  all  charged  to  the  account  of  working  the  mine,  it 
stands  to  reason  that  ores  of  lower  grade  could  have  been 
worked  with  profit  than  were  really  worked,  or  were  sup- 
posed to  be  capable  of  it,  at  that  time. 

Q.  So  far  as  you  have  any  personal  knowledge,  is  there 
any  want  of  economy  now  ? 

A.  I  believe  that  at  present  there  is  a  great  economy 
practiced  on  the  Comstock  lode ;  and,  so  far  as  my 
knowledge  or  opinion  goes,  I  know  of  no  general  im- 
provement that  can  be  suggested  short  of  an  entire  change 
of  the  system. 

Q.  I  understood  you  to  say  the  other  evening  that  in 
mining,  as  mining  has  been  carried  on  on  the  Comstock, 
taking  out  only  such  ores  as  at  the  time  would  pay  a  profit, 
that  there  was  either  an  entire  loss  of  the  low-grade  ores, 
or  a  great  loss.     That  was  what  you  designated  as  piratical 
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mining,  not  using  the   term  piratical   in  any  offensive 

sense  ? 

'-    A.  Exactly. 

Q.  Then  the  Comstock  is  pretty  much  ruined  now,  is  it 
not? 

A.  Very  badly  damaged  by  that. 

Q.  "Would  the  Sutro  tunnel  improve  that  any  ? 
1     A.  I  think  it  would. 
\o  Q.  In  what  respect? 

A.  By  leading  to  the  extraction  and  working  of  these 
low-grade  ores. 

Q.  How  much  deeper  could  you  mine  these  ores  below 
the  surface — the  low  grade  ores,  taking  them  through  the 
tunnel,  for  that  is  the  purpose,  and  reduce  them  at  the 
mouth  of  the  tunnel — than  they  can  be  now  raised  to  the 
surface  and  taken  to  the  mills  on  the  Carson  river  and 
there  reduced? 

Witness.  Can  you  tell  me  what  it  cost  to  haul  to  the 
mills  on  the  Carson  river  ? 

Mr.  Sunderland.  You  want  to  know  what  the  railroad 
charges  are. 

Witness.  What  the  whole  cost  is  from  the  mine  to  the 
mill. 

Mr.  Sunderland.  I  can  tell  you  what  the  railroad 
charges  are,  but  not  the  other  charge. 

Witness.  I  cannot  answer  the  question  until  I  know 
what  that  item  amounts  to. 

Q.  Then  how  can  you  form  an  opinion  as  to  whether 
the  tunnel  would  reduce  the  expense  of  mining  and  mill- 
ing this  low  grade  ore  ? 

A.  Because  I  am  very  strongly  of  opinion  that,  what- 
ever that  item  amounts  to,  it  is  more  than  the  cost  of  taking 
ore  through  the  tunnel. 

Q.  When  you  speak  of  the  cost  of  taking  ore  out  of  the 
tunnel,  do  you  mean  the  absolute  cost  of  taking  it  out,  or 
charges  that  Mr.  Sutro  is  entitled  to  impose  ? 

A.  My  proposition,  as  a  general  proposition,  is  in  regard 
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owns  it,  or  the  contract  existing  with  regard  to  it.  . 

Q.  Would  the  reduction  in  the  expense  of  mining  and 
milling  b^egu^l  to  the  $2  royal  t;y  upon  all  thenores  taken 
out? 

A.  Yes,  sir,  it  would^.fj^ecause  they  would  not  take  out 
lower  grad^.  ore  i^  it  ,wa,^ ;  lipt. , 

Q.  Will  not  the  imposition  of  a  royalty  of  $2  a  ton  upon 
the  loW-grade  ores  prevent  the  working  of  a,;great  many 
.  lowigrad^  prefi  in  the  ComsjtQck;? 

A.  I  have  no  doubt  that,  if  that  tunnel  imposes  a  roy- 
alty of  ,$2  a  ton  upon  or^,  there  would  he  a  line  in 
va-lue,  below  which*  or^e  would  not  be  taken  out.'^  That 
Une  would !  determine  itself,  by- the  experience  of  the 
company,  with  regard  to  those  low-grade  ores;  but  I:hold 
myself  that,  when  that  poiut,  is  reached,,  there  will  be  in 
the  progress  of  mining  of  the  Comstock  jUst  what  there 
has  been  hitherto.  There  would  be  a  further  reduction  of 
expenses  in  other  respects,  so  as  greatly  to  enable  those 
or.^, tp, be  reached. a^lspt^  and  particularly, I  believe,  that  the 
price  of  labor  would  be  sooner  or  later  less  than  it  is 'at 
.pre^ekUt,,  ,        .  ;  :,:,.■;>  ,•:    ;;•.'..  ■  '-if         ^• 

Q.  Do  you  think  the  running  of  the  Sutro  tunnel  can 
possibly  affect,  the  price  of  labor  ?        .o rik.iix'^.Q x ■<  '-:■    />  ^v 

A.  I  do  not  expect  that  particular  meai5iire';to  do  it:  Th'at 
is  to  come  in  course  of  time,  with  or  without  the  tunnel. 

Q.  You  spoke  the  'other  evenings  of  the  mining  laws  of 
Europe.  Do  you  think  that  those  laws,  established  in 
Europe  by  monarchical  governments,  are  applicable  to  this 
Government,  or  the  spirit  of  the  people  in  this  counti-y  ?'  • 

.:,,A.   JSTo,  sir.    :    .■■.    ,^.    'V\:\^-y.     •;   .  -    ...        '•  ••    •■         ''■    •■' 

,Q.  You  spoke  alsoof  the  xjhangjesin  laws  since  this  iran- 
chise  was  granted  to  Mr.  Sutro,  or  rather  since  the  Sutro 
tunnel  project  was  first  started.  What  changes  have  taken 
place?  You  spoke  of  the  local  laws  having  changed,  and 
also  the  laws  of  the  State  of  Nevada^ . 

A.  The,  State. of:  li^Tevada,  si^ice  that;  time,  hp,a  passed  a 
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g^iiejnal  ininiqg  law^triisd.it  for  a  year,  or  two,  ^d  veipenl- 

edffew.'.;;';.  'h';  "U'  fi-f  U\y-\o .,  •■■^■■U^.^"^-]i-^^''(^  "f^' 'i'^  •'■•^ 

Q.  When  was  that? 

A.  I  think  that  was  in  1867  or  1868 ,'  I  do  not  remem- 
][>er  exactly  the;  year.  I  have  read  the  law.  -  I  know  that 
it  was  not  executed,  and  I  think  it  was  repealed. 

Q.  What  were  the  provisions  of  that  law? 

A.  The  provisions  were  in  relation  to  the  location  of 
miries.  I  ean:iiiot  recall  them  now.  My  reference  to  the  sub- 
ject, you  will  remember,  was  merely,  to  say  that  the  con- 
ditions surrounding  mining  in  this  country, .are  not  as 
stable  as  they  are  in  older  countries,  and  naturally,  there- 
fore, capital  is  not  invested,  as  a  general  rule,  in  min- 
ing districts  with  confidence. 

.    Q.  What  local  laws  affecting  the  Comstock  haVe  been 
changed  since  then  ? 

•  A.  I  am  not  able  to  tell  you,  I  have  stated  they  have 
be^n  changed.  I  have  stated  there  were  several  changes, 
both  in  federal  and  local  legislation.  I  was  ,mainly  referring 
to  the  investment  of  capital  in  other  places  than  the  Corn- 
stock.  I  simply  said,  by  way  K:)f  illustration,  that  since 
then,  in  this  limited  period  of  time-^^^ince  the  Sutro  tunnel 
scheme  was  first  proposed-— there  bave;been  even  in  i^evada, 
affecting  the  whole  State  of  Nevada,  changes  in  legislation. 
Congress'  has  also  made  changes  iii  its  legislation,  and 
local  changes  have  been  rnade  in  other  mining  localities. 

Q.  In  what  respect  has  Congress, made  any  change? 

A.,  The  Jaw  of  1866;  and  they  have  passed  a  subsequent 
law  amending  it.     I  suppose  they  will  pass  a  third  law. 
; ,  Qu  Do  you  recollect  the-  date  of  that  law  of  1866  ? 
J ,  ^., It  was  in  July.    .       ' 

Mr.  SuTRO.    The  26th. 

Q.  In  what  respect  did  that  law  of  Congress  change  the 
course  of  the  Groveimment,  or  any  law  passed  by  Congress, 
orrcont^W Pelted,, by  Congress? 

A.  ^t  cbaijged  the  course  of  the  Government^n  a  very 
importanjt  respegt^  It  opened  the  door  to  the  acquisition 
of  a  fee  sitaple^',by  means  of  patents,  and  raised  the  entire 


666 

question  of  the  taxability  of  mining  claims,  which  has 
been  one  of  the  most  troublesome  and  important  questions 
ever  affecting  mining  industry. 

Q.  Has  the  Government  ever  interfered  with  the  opera- 
tion of  any  gold  or  silver  mines,  since  their  discovery  west 
of  the  Mississippi  river? 

A.  Yes,  sir;  over  and  over  again. 

Q.  Where? 

A.  In  many  of  the  land  districts  of  the  country  we  find 
protests  on  file  at  the  land  office,  and  in  cases  where  the 
Government  has  granted  lands  as  agricultural,  and  com- 
plaint has  been  made  that  the  lands  were  mineral  lands. 

Q.  Has  any  law  of  Congress  ever  interfered  with  the 
sale  of  mineral  lands,  except  undei^  the  law  of  1866,  July 
26,  and  the  amendment  to  it  in  1870,  authorizing  the  pas- 
sage of  the  title  from  the  Government? 

A.  N'ot  that  I  am  aware  of.  I  do  not  think  so.  That  is 
what  I  alluded  to  when  I  spoke  of  the  Government  chang- 
ing its  policy;  would  not  authorize  it  before,  and  yet  did 
it  afterward. 

Q.  Has  not  every  act  authorizing  the  sale  of  public  lands 
exempted  mineral  lands  from  sale  in  the  act? 

A.  No,  sir ;  such  lands  as  were  marked  by  the  survey- 
ors as  mineral  lands  were  reserved. 

Q.  Are  you  certain  that  that  is  so? 

A.  That  has  been  so  up  to  within,  I  believe,  a  few  months. 
The  Commissioner  of  the  Land  Office  has  recently  reversed 
the  policy  of  the  Government  in  certain  cases.  Under  Mr. 
Wilson's  administration  it  was  not  necessarj^  to  make  abso- 
lute proof,  in  applying  for  agricultural  lands,  that  the  land 
was  not  mineral.  It  was  sufficient  if  the  surveyor's  report 
pronounced  it  agricultural. 

Q.  Don't  you  know  that  the  patent  passing  lands  from 
the  Government,  when  the  act  of  Congress  reserves  the 
mineral  lands,  does  not  convey  title  to  mineral  on  the  lands? 

A.  I  know  that  when  a  title  has  once  passed,  any  sub- 
sequent discovery  of  mineral  on  lands  belongs  to  the  man 
who  got  the  agricultural  patent,  and  cannot  be  touched. 
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Mr.  Sunderland.  That  is  a  question  of  law  that  I  will 
not  dispute. 

Witness.  I  lay  it  down  on  the  authority  of  the  Commis- 
sioner of  the  Land  Office,  who  said  that  to  me  the  day  be- 
fore yesterday. 

Mr.  Sunderland.  I  suppose  there  are  about  as  good 
lawyers  in  the  country  as  he  is. 

Witness.  I  believe  there  has  been  no  case  where  a  man 
has  received  a  title  for  agricultural  lands,  where  such  title 
has  ever  been  disputed  by  reason  of  the  discovery  of  min- 
erals or  salines.  He  is  required  to  make  an  affidavit,  when 
he  makes  his  application,  that  he  knows  of  no  minerals  on 
the  land.  The  land  is  presumed  to  be  agricultural,  if  no- 
body comes  up  and  swears  it  is  mineral.  There  used  to  be 
no  proof  at  all  required  until  lately,  except  that  negative 
proof. 

Q.  What  was  your  answer  to  the  question  as  to  the 
present  speculations  in  mining  stocks  of  the  Comstock? 

A.  I  do  not  think  it  was  asked  me.  If  it  was,  I  could  not 
have  given  any  answer  from  personal  knowledge.  I  have 
no  special  knowledge  on  that  subject. 

Q.  So  far  as  the  Comstock  is  concerned,  is  there  any 
necessity  for  any  more  capital  being  attracted  to  that  mine 
than  is  there  now? 

A.  No,  sir. 

Q.  Then  the  running  of  the  tunnel  would  be  of  no  benefit 
to  the  Comstock  in  attracting  greater  investment  or  cap- 
ital at  tliat  point? 

A.  I  do  not  think  it  would ;  that  is  to  say,  if  you  refer 
to  any  foreign  capital  or  anything  of  that  kind.  There  is 
plenty  of  capital  in  California  to  run  the  Comstock. 

Q.  Don't  you  think  the  Comstock  is  selling  for  a  great  * 
deal  more  than  it  is  worth  now  intrinsically  ? 

A.  Yes,  I  do;  that  is,  I  have  no  personal  knowledge  of 
what  it  is  selling  for,  but  if  I  take  the  reports,  and  I  have 
seen  the  calculations  which  I  suppose  to  be  reliable — I  did 
not  make  them  myself — the  Comstock  is  selling  for  be- 
tween $20,000,000  and  $30,000,000  to-day. 
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Mr.  Sunderland.  Selling  nearer  $40,000,000. 

Witness.  I  think  $40,000,000  is  a  pretty  high  valuation 
for  any  mine.  My  opinion  that  it  is  too  high  for  the  Corn- 
stock  is  based  on  my  own  idea  of  the'  profits  which  a  mine 
ought  to  pay. 

Q.  What  is  your  information  as  to  eastern  capitalists  or 
Europeans  investing  in  mines  upon  the  Pacific  slope  ? 

A.  Some  of  our  best  mines  are  run  by  eastern  capital — 
by  European  capital — an'd  make  large  profits. 

Q.  What  mine? 

A.  Sierra  Buttes,  in  California,  that  has  been  owned  sev- 
eral years  by  an  English  company,  and  they  have  made 
large  profits.     They  have  declared  dividends  regularly. 

Q.  What  other? 

A.  The  "  Emma"  mine,  in  Utah,  owned  by  an  English 
company,  that  is  paying  18  per  cent,  dividend,  and  is  ex- 
pected to  continue  to  do  so  for  several  years,  certainly.  I 
believe  there  have  been  several  of  our  large  gravel  and 
cement  mines  in  California  sold  to  English  companies. 

Q.  Has  not  more  than  half  the  eastern  capital  invested 
west  of  the  Bocky  Mountains  been  absolutely  lost  in  the 
Eocky  Mountains  ? 

A.  Yes,  sir;  Western,  too,  for  that  matter. 

Q.  Then,  do  you  think  it  is  desirable  for  the  Govern- 
ment to  encourage  foreign  or  eastern  capitalists  to  invest 
in  those  mines  ? 

A.  I^ot  if  the  system  of  mining  is  going  to  be  what  it 
bas  been. 

Q.  Mr.  ITeWcomb  stated  that  the  loss  in  transmitting 
comprefesed  air  a  little  more  than  a  mile  in  the  Hoosac 
tunnel  was  15  per  cent.  What  have  you  to  say  as  to  the 
correctness  of  that  statement  ? 

A.  I  cannot  say  anything  about  it.  I  do  not  remember 
the  figures.  If  you  have  got  the  Hoosac  reports,  why  it  is 
very  easy  to  determine;  but  I  cannot  recollect  them  at 
this  moment. 

Q.  Do  you  know  anything  of  the  practicability  of  taking 
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a  sufficient  quantity  of  water  from  the  Oarson  river  to  a 
point  opposite  the  tunnel  to  concentrate  ores  or  reduce 
them  ? 

A.  I  do  not.  I  simply  traveled  over  that  country  ver}'- 
rapidly,  and  have  no  opinion. 

Q.  General  Day  reports — I  have  the  report  here — that 
there  is  a  fall  from  the  Mexican  dam,  which  is  the  highest 
dam  upon  the  Carson  river  and  aluiost  the  highest  dam  at 
a  point  where  a  dam  can  be  built,  to  a  point  opposite  the 
mouth  of  the  Sutro  tunnel  of  250  feet.  It  is  now  proposed, 
at  a  point  5J-  miles  above  Sutro  tunnel,  to  erect  a  dam  155 
feet  high,  which  would  throw  the  water  back  to  the  Mexi- 
can dam.  What  fall  of  water  would  you  practically  get, 
using  the  dam  as  a  reservoir,  from  that  dam  down  to  a 
point  opposite  the  tunnel?  /:> 

A.  I  don't  know  anything  about  the  region  there,  and 
I  don't  think  I  had  better  try  to  answer  a  question  that 
involves  a  knowledge  of  the  region.  ■•     .      ^ 

Q.  I  believe  you  stated  Saturday  night  that  the  fornpia- 
tion  upon  the  river  there  would  hold  water? 

A.  I  said  that  trachyte  would  hold  water.  > 

Q.  Do  you  know  what  the,  formation  is  on  either  side  of 
the  Carson  river? 

A.  I  know  nothing  in  detail  about  it,  except  I  traveled 
through  that  region,  and  I  believe  it  to  be  composed  gen- 
erally of  rocks,  (volcanic  and  igneous,  rocks;)  in  other 
words,  not  distinctly  stratified  rocks. 

Q.  HavGk  you  examined  the  formation  on  either,  side  of 
the  river,  say  from  Empire  City  ? 

A.  I  have  not  examined  it. 

Q.  Then  yo«  cannot  say  whether  the  rocks  there  would 
hold  water  or  not? 

A.  I  do  not  know  anything  about  the  rocks  of  any  par- 
ticular spot.  I  do  not  think  I  undertook  to  make  any 
specific  statement  about  the  locality  the  other  night.  If  I 
gave  you  the  impression  I  had  personally  examined  the 
locality,  I  was  misunderstood. 
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Mr.  Sunderland.  I  do  not  think  you  did,  but  I  under- 
stood you  to  say  that  the  rock  there  would  hold  water. 

A.  From  the  general  impression  of  the  rocks  in  that 
region,  I  believe  it  would;  that  is  all. 

Q.  You  say  that,  in  concentrating  ores,  the  first  neces- 
sity is  plenty  of  water? 

A.  Yes,  sir. 

Q.  What  quantity  of  water  would  be  required  to  reduce 
1,000  tons  a  day — to  concentrate  and  reduce? 

A.  I  could  not  answer  that.  It  would  depend  on  the 
manner  in  which  the  works  are  arranged. 

Q.  Suppose  you  had  a  fall  of  90  feet,  then  about  how 
much  water  would  you  require  ? 

A.  The  fall  would  not  help  you  at  all  in  concentration, 
except  as  a  means  of  power. 

Q.  You  require  considerable  fall  for  concentration,  do 
you  not? 

A.  Simply  for  the  location  of  the  building. 

Q.  You  require  a  power  to  move  your  automatic  ma- 
chinery ? 

A.  Yes,  sir. 

Q.  Can  you  form  any  estimate  of  the  quantity  of  water 
that  would  be  likely  to  flow  out  of  the  tunnel  that  could 
be  relied  upon  ? 

A.  No,  sir;  I  cannot  form  any  definite  estimate  about 
it.     I  think,  as  a  minimum,  you  would  get  500  inches. 

A.  You  have  stated  that  coal  at  $12  a  ton  would  equal 
wood  at  $8  a  cord? 

A.  As  a  steam  generator. 

Q.  Have  you  any  idea  what  coal  would  cost  at  the  mouth 
of  the  tunnel?  • 

A.  I  could  not  answer  from  personal  knowledge,  but  I 
believe  it  could  be  put  in  San  Francisco  for  $14  or  $15. 

Q.  Do  you  know  what  it  sells  for  at  Reno  ? 

A.  I  do  not  know;  but  that  would  be  an  entirely  difi*er-* 
ent  matter,  if  there  were  large  contracts,  of  course.  I 
know  the  Rocky  Mountain  coal  companies  are  very  anxious 
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to  get  their  coal  to  the  West,  jand  put  it  down  as  low  as 
they  can  afford  to  carry  it.  It  would  be  a  question  be- 
tween the  company  and  the  railroad.  In  using  it,  unless 
you  have  long  contracts,  you  would  be  at  the  mercy  of  the 
railroad  companies,  which  is  a  very  serious  objection. 

Q.  Do  you  know  what  wood  could  be  delivered  at  the 
mouth  of  the  tunnel  for  ? 

A.  I  have  no  personal  knowledge. 

Q.  ISTow,  about  the  present  saving  of  the  metal  in  the 
ores,  do  you  know  enough  to  give  an  opinion  as  to  the 
amount  of  assay  value  that  is  now  saved  ? 

A.  It  is  my  opinion  that  over  80  per  cent,  is  saved ;  that 
is  to  say,  that  over  80  per  cent. — from  80  to  82.  That  is 
my  own  estimate — is  the  saving,  if  you  reckon  every- 
thing, that  finally  finds  its  way  into  circulation.  I  am  not 
speaking  about  what  the  mines  receive,  but  what  is  actu- 
ally extracted  sooner  or  later  from  the  ores  and  tailings, 
slimes,  and  everything. 

Q.  So  far  as  the  Government  is  concerned,  and  so  far 
as  the  people  of  this  country  are  concerned,  does  it  make 
any  difference  who  receives  the  metal  out  of  the  ore,  and 
whether  it  is  equally  divided  between  the  mines  and  mills, 
or  whether  the  mines  get  it  all  ? 

A.  That  is  a  political  question.  I  do  not  know  whether 
it  makes  any  difference  or  not.  It  is  a  question  as  to  what 
the  Government  has  got  to  do  in  that  matter.  For  my 
own  part,  I  am  very  free  to  say  that  I  do  not  think  it  is 
any  business  of  the  Government  whether  its  citizens  get 
the  best  or  the  worst  of  a  bargain. 

Q.  That  is  a  matter  to  be  left  to  any  contract  made  be- 
tween the  mills  and  the  mining  companies  ? 

A.  Yes,  sir.  I  do  not  think  it  is  a  subject  upon  which 
I  am  an  expert.     It  is  a  question  of  political  economy. 

Q.  I  understood  you  to  say  you  had  ofiicial  statements 
furnished  you  in  reference  to  this  guarantee  of  65  per  cent. 
What  official  statements  ? 

A.  Not  official  statements,  perhaps,  but  statements  made 
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to  me  in  my  oAcial  capacity — received  from  the  propriei 
tors  of  miUs,  and  from  superintendents  some  years  ago, 
whose  names  I  have  forgotten. 

Q.  You  always  go*  what  you  asked  for.  Was  not  the 
information  always  given  freely  to  you  when  you  made  in- 
quiries of  the  mining  companies? 

A.  I^ot  in  every  case,  but  I  have  had  Very  g6od  euccessi 
I  have  had  my  own  agents. 

Q.  If  you  have  not  examined  the  formation 'on  either 
side  of  the  Carson  river,  can  you  give  any  opinion  as  tb 
what  the  percolation  would  be? 

A.  Simply  from  the  fact— only  a  general  opinion  from 
the  fact — that  I  know  what  those  rocks  are  when  the  rocks 
are  declared  to  be  of  a  certain  class.  I  also  judge  from 
the  fact  that  the  Carson  itself  river  does  not  percolate  and 
disappear  at  that  spot. 

.  Q.  Have  you  been  to  the  head  waters  of  the  Carson 
river  ? 

A.  ISTo,  sir. 

Q.  You  do  not  know  that  any  one  of  the  branches  of  the 
Carson  river  is  larger  than  the  Carson  river  is  at  Empire 
City? 

A.  I  do  not  know  that  at  all  personally.' 

Q.  I  understood  you  to  say  you  thought  this  royalty  was 
good  security  for  the  advancement  by  the  G-overnment  of 
$3,000,000? 

A.  ^o,  sir;  I  declined  to  answer  that.  I  said  it  was  a 
matter  to  be  left  to  contract  and  the  action  of  the  Gov- 
ernment; that  I  did  not  belong  to  the  department  of  the 
Government  which  determined  its  policy,  but  if  I  was  asked 
whether  the  mines,  in  my  opitiion,  or  the  Comstock  would 
last  Yong  enough  to  make  an  annual  payment  of  such  a 
royalty  on  the  production,  amounting  to  $500,000  or 
$600,000  a  year,  and  whether  that  was  good  security 
for  the  repayment  of  the  $3,000,000, 1  should  say  certainly 
it  was. 

Q.  Suppose  the  Government  should  grant  $3,000,000 
to  the  Sutro  tunnel  company,  and  it  proposes  to  pay  back 
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without  interest  one  quarter  tlie  net  proceeds,  without 
the  Government  having  any  control  over  the  keeping  of 
the  accounts  of  that  company,  what,  then,  would  you  say 
as  to  the  security? 

A.  I  do  not  think  that -^ that  is  a  question  that  I  am  an 
expert  at  all  in  regard  to.  I  do  not  think,  as  a  private  citi- 
zen, that  that  sort  of  an  arrangement,  giving  the  Govern- 
ment no  control  over  the  accounts,  would  be  a  f  lir  one  to 
make. 

Mr.  SuTRO.  It  is  proposed  to  do  that.  The  bill  provides 
that  the  Government  shall  appoint  commissioners  to  ex- 
amine and  report  upon  the  condition  of  the  works  and  the 
condition  of  aifairs  generally;  consequently  the  Govern- 
ment has  absolute  control. 

Witness.  If  it  i^  proposed  by  any  bill  to  have  the  Gov- 
ernment cheated,  why  that  bill  ought  to  be  defeated;  that 
is  all  I  have  to  say  about  that.  I  have  nothing  to  do  with 
that  matter. 

Q.  Do  you  know  Mr.  Janin? 

A.  Yes,  sir. 

Q.  He  is  a  mining  engineer,  I  believe,  is  he  nott 

A.  Yes,  sir. 

Q.  Where  did  he  graduate  ? 

A.  I  do  not  know  that  he  graduated  anywhere. 

Q.  Where  was  he  educated  ? 

A.  He  has  been  educated  at  Freiberg,  and  he  was  there 
several  years.  We  have  no  regular  graduation  at  Frei- 
berg, but  he  was  educated  there. 

Q.  He  says  in  one  of  his  reports  that  the  process  used 
there  now  for  the  reduction  of  ores  is  the  best  that  could 
be  adopted  for  the  reduction  of  the  ores  on  the  Comstock. 
What  have  you  to  say  about  that  ? 

Mr.  SuTRO.  Where  does  he  state  that? 

Mr.  Sunderland.  In  one  of  his  official  reports. 

Q.  Does  not  he  state  anything  besides  that? 

Mr.  Sunderland.  He  states  a  great  many  other  things 
besides  that,  but  not  in  that  connection. 
43 
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Witness.  There  are  several  processes  in  use  for  the  re- 
duction of  ores,  but  I  do  not  know  which  one  he  refers  to. 

Mr.  Sunderland.  The  process  referred  to  is  the  one  in 
use  at  the  time  he  made  that  report. 

Witness.  I  do  not  know  the  date  of  the  report.  The 
Freiberg  process  has  been  changed  within  ten  years. 

Mr.  Sunderland.  He  speaks  of  the  process  used  on  the 
Comstock  as  the  best  that  could  be  adopted? 

A.  I  have  stated  the  same  thing  in  one  of  my  reports. 
As  far  as  the  application  of  the  raw  amalgamation  is  con- 
cerned, I  regard  the  Washoe  process  as  the  best  for  that 
purpose. 

Q.  How  do  the  ores  of  the  Comstock  compare  with 
those  in  the  different  mines  of  Germany,  generally,  as  to 
their  freeness — the  absence  now,  I  mean,  of  base  metals? 

A.  They  have  certain  grades  of  ores  abroad  that  are 
comparatively  free,  and  then  again  the  same  kind  of  min- 
erals occur  in  the  German  mines. 

Q.  Do  you  know  that  at  times  in  the  Comstock  there  is 
a  great  deal  of  base  metal  to  interfere  with  the  amalgama- 
tion of  the  ores  ? 

A.  I  know  that,  and  I  don't  think  the  Washoe  amalga- 
mation is  as  successful  on  that  grade  of  ore.  It  is  for  the 
reason  that  most  of  the  ores  belong  to  a  different  class  that 
that  process  is  considered  of  itself  to  be  adapted  to  them. 

A.  Is  there  not  a  great  deal  of  metal  carried  off  in  the 
sulphurets  from  the  first  process? 

A.  More  or  less.  I  think  that  the  first  process,  as  ap- 
plied in  most  of  the  mills  at  Washoe,  is  not  calculated  to 
reduce  sulphurets  at  all.  It  is  more  especially  the  silver 
and  gold,  that  occur  native  and  free  in  the  ore  that  is  ex- 
extracted  by  the  first  process  in  the  mills,  and  I  ought  to 
add  right  here,  to  explain  my  statement  of  the  Washoe 
process — I  do  not  need  to  defend  Mr.  Janin — ray  own 
statement  is  that  the  Washoe  process  is  the  best  in  itself 
as  a  theory,  and  is  capable,  when  properly  managed,  of 
being  improved  and  of  doing  the  work  for  that  class  of  ores. 
I  do  not  mean  to  indorse  the  practice  in  every  mill.  There 
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are  twenty  different  theories  going  among  the  mills  no\g. 
If  3^ou  travel  from  one  mill  to  the  other,  you  will  find  a  to- 
tally different  practice  in  regard  to  some  important  point, 
each  man  regarding  his  as  the  best. 

Q,  Will  not  metal  carried  off  by  the  sulphurets  become 
free  by  salting  the  tailings  and  exposing  them  to  the  air? 

A.  I  do  not  think  it  will. 

Q.  What  process  is  it  necessary  to  resort  to? 

A.  I  think  that  the  tailings,  which  are- a  little  different 
from  the  sulphurets,  might  become  oxydized  by  exposure; 
but  for  the  treatment  of  the  slimes,  so-called,  which  are 
mainly  sulphurets  of  the  precious  metals,  sulphurets  of 
silver,  chemicals  in  the  pans  ard  necessary. 

Q.  Is  there  not  a  great  deal  of  metal  that  is  lost  in  the 
first  process  of  the  working  of  the  ores  from  the  Comstock 
contained  in  the  pyrites  of  iron  ? 

A,  I  cannot  give  you  an  exact  statement  as  to  that.  I 
have  no  doubt  that  in  some  ores — of  some  of  the  bodies — 
it  has  been  the  case,  I  do  not  know  how  it  is  with  the 
general  run  of  ores. 

Q.  So  far  as  they  are  concerned,  will  they  not  be  oxydized 
by  salting  and  exposure  to  the  air? 

A.  I  have  never  seen  it  practiced  upon  pyrites  in  that 
way.     I  do  not  know  that  salting"  will  help  them. 

Mr.  SuTRO.  You  have  been  asked  whether  some  of  the 
shafts  at  present  existing  on  the  Comstock  lode  would  not 
be  down  to  the  tunnel  leveL  I  want  to  ask  you  now 
whether  it  is  not  desirable  that  they  should  connect  with 
the 'tunnel? 

A,  Yes,  sir. 

Q.  Would  it  not,  in  fact,  be  the  result  of  the  construction 
of  the  tunnel,  that  all  these  shafts  would  be  connected  with 
the  tunnel? 

A.  I  believe  that  is  a  part  of  the  plan  of  running  the 
tunnel. 

Q.  Do  you  see  any  difficulty  in  sinking  these  shafts  down 
and  connecting  them  with  the  tunnel,  by  first  putting  the 
bore-holes  down  in  order  to  let  the  water  out  ? 
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-,-A.  There  is  no  impracticability  about  putting  the  bore- 
hole down. 

Q.  ]^ow,  I  want  to  ask  you  whether  the  tuni;iel  will  not 
allow  deeper  explorations  upon  that  lode  thau  could  be 
done  without  the  tunnel? 

A.  I  thiuk  I  said  the  other  night  I  thought  it  would.  I 
look  upon  it  that  there  is  a  diflerence  between  the  absolute 
necessity  and  the  economical  necessity  in  that  matter,  as 
in  all  other  matters.  What  is  the  limit  of  mechanical  en- 
gineering I  do  not  know;  but  economically  we  have  never 
gone  deeper  by  shafts  alone — than  3,000  feet. 

Q.  Speaking  economicall}^,  in  order  to  make  the  mines 
profitable,  would  it  not  be  more  profitable  to  open  up  a 
new  basis  ,of  operations  at  the  tunnel  level  than  to  go 
simply  down  from  the  surface  ? 

A.  I  believe  I  have  explained  all  the  points  that  would 
be  advantageous.     I  do  not  care  to  sum  them  up  again. 

Q.  Would  not  the  value  of  the  Comstock  be  largely  in- 
creased by  making  an  exit  for  the  water  and  the  ore,  2,000 
feet  below  the  surface  ? 

A.  As  a  general  proposition,  if  I  answer  yes,  it  would 
be  giving  a  categorical  answer  to  what  I  have  been  ex- 
plainingdn  detail.  I  have  spoken  at  length  of  the  advan- 
tages which  would.be  conferred  on  the  lode  by  it. 

Adjourned  to  meet  at  the  same  place  March  26,  1872, 
7J  o'clock. 


Hearing  Tuesday,  March  26th. 
C,  A.  Lmkhardt  called  and  examined, 

'By  Mr.  SuTRO: 

Q.  You  are  a  mining  engineer  by  profession? 

A.  Well,  I  have  studied  chemistry.  I  afterwards  took 
up  mining  engineering. 

Q.  You  are  a  practical  mining  engineer? 

A.  I  did  not  make  mining  engineering  my  entire  study. 
I  have  studied  chemistry  in  Marburg,  and  I  afterwards 
spent  a  year  on  the  Harz,  after  I  got  through  my  studies 
at  Marburg;  and  tl'om  that,  most  of  my  time  I  spent  in 
mining  engineering. 

Q.  Have  you  followed  anything  except  mining  and 
metallurgy  since  you  left  the  university  ? 

A.  'Eo,  sir;  with  the  exception  that  I  set  up  two  chem- 
ical works. 

Q.  It  belongs  to  the  same  branch,  does  it  not? 

A.  l^ot  exactly.  I  spent  fifteen  years  on  mining,  and 
following  the  profession  of  a  mining  engineer  and  metal- 
lurgy. 

Q.  Have  you  visited  any  of  the  mines  in  Europe? 

A.  Yes,  sir. 

Q.  What  mines  have  you  visited  there? 

A.  A  great  many  of  the  mines  on  the  upper  Harz.  I 
have  visited  some  of  the  mines  in  England,  and  have  been 
employed  there. 

Q.  Have  you  visited  any  of  the  mines  in  the  United 
States? 

A.  Yes,  sir. 

Q.  In  what  parts  of  the  United  States? 

A.  In  Maryland,  in  North  Carolina,  in  California,  in 
Nevada,  and  in  Lower  California,  and  in  Arizona. 

Q.  You  have  resided  on  the  Comstock  lode  some  time,  I 
believe? 

677 


678 

I 
A.  Yes,  sir. 

Q.  For  bow  long  a  time? 

.  A.  Nearly  six  years. 

Q.  At  Virginia  City? 

A.  All  the  time  I  was  there  I  resided  at  Virginia  City. 

Q.  What  were  you  engaged  in  there? 

A.  Mining;. 

Q.  What  position  did  you  occupy? 

A.  Position  of  mining  engineer  and  assayer. 

Q.  Who  were  you  employed  by? 

A.  I  was  employed  by  Paxton  and  Thornburg  as  an  as- 
sayer, and  employed  by  the  trustees  of  the  Justis  Mining 
Company  as  superintendent  of  their  mines,  and  employed 
by  the  president  of  the  Ophir,  and  took  charge  of  the 
Ophir,  and  by  the  trustees  of  the  IN'orth  American  com- 
pany as  superintendent  of  the  IN'orth  American,  and  by  the 
Bank  of  California  as  mining  engineer. 

Q.  How  long  have  you  been  employed  by  the  Bank  of 
California? 

A.  E'early  five  years. 

Q.  What  were  the  special  duties  that  were  assigned  to 
you? 

A.  To  examine  the  mines  that  they  wished  to  have  ex- 
amined, and  report  the  appearance  and  probable  product 
of  those  mines. 

Q.  You  were  employed,  then,  as  a  general  agent,  or  as 
an  expert. to  report  on  all  the  mines  ? 

A.  Yes,  sir;  on  all  the  mines  to  which  they  sent  me; 
on  all  those  mines  they  wished  to  have  examined. 

Q.  What  was  the  object  of  the  Bank  of  California  in 
employing  you  as  mining  engineer? 

A.  Well,  I  suppose  it  was  to  receive  truthful  informa- 
tion as  regards  the  state  of  the  mines. 

Q.  The  Bank  of  California  is  supposed  to  be  a  banking 
institution,  is  it  not? 

,  A.  Well,  I  suppose  so.  ^ 

'  Q.  And  they  employed  you  to  render  a  report  of  the 
condition  of  the  mines? 
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A.  Yes,  sir.  They  employed  me  through  their  agent, 
Mr.  Sharon,  to  examine  such  mining  property  as  they 
wished  to  have  examined. 

Q.  How  often  did  you  report  to  the  Bank  of  California? 

A.  Every  day. 

Q.  Did  you  make  a  written  report  every  day  ? 

A.  Well,  for  the  first  two  years  I  made  a  written  report, 
as  soon  as  I  could  get  opportunity  to  complete  such.  Some- 
times it  took  me  three  days  to  make  one  report,  hut  after- 
wards I  sometimes  n[uxde  a  report  every  two  days,  when 
there  was  nothing  new  to  report  upon. 

Q.  What  was  the  special  object  they  had  in  view,  in  em- 
ploying you  to  give  them  specific  information  about  the 
mines  or  condition  of  the  mines,  &c.? 

Mr.  Sunderland.  Mr.  Chairman.  I  shall  object  to  the 
question,  unless  the  witness  first  states  he  knows  what 
object  they  had. 

Mr.  SuTRO.  I  am  asking  the  witness  what  the  object 
was. 

Mr.  Sunderland.  He  has  not  stated  that  he  knew.  He 
can  only  know  by  their  telling  him. 

Witness.  I  have  my  opinion  about  it.  I  do  not  know 
what  their  object  was,  but  from  the  conversation  and  the 
injunctions  put  upon  me,  I  inferred  that  they  wished  to 
know  the  exact  truth  of  the  state  of  the  ores,  &c. 

Q.  Was  it  for  the  purpose  of  stock  operations? 

A.  Well,  I  could  not  say  that — what  it  was  for. 

Q.  What  interest  could  the  Bank  of  California  have  in 
pending  you  to  a  mine  in  which  they  had  no  interest  in 
getting  information  ? 

A.  Probablj^  the  interest  they  had  in  sending  me  there 
was  to  see  what  the  state  of  the  mine  was,  so  that  they 
might — these  parties  interested — buy  into  the  mine,  by 
stock,  or  obtain  ores  from  the  mine.  The  injunction  was 
put  upon  me,  when  I  was  employed,  to  keep  all  that  I 
saw  there  for  their  especial  benefit  and  no  one  else's. 

Q.  In  other  words,  3-0U  were  to  keep  secret  all  you  found 
out  about  the  mines,  and  report  to  them? 
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A.  That  was  the  purport  of  it,  I  suppose. 

Q.  You  say  you  made  written  reports?  How  many  writ- 
ten reports  do  you  think  you  made  during  that  five  years? 

A.  Oh,  well,  probahly  nearly  a  thousand. 

Q.  A  thousand  reports  ? 

A.  Yes,  sir. 

Q.  Then  you  must  have  entered  these  different  mines, 
and  visited  them,  and  examined  them  in  all  their  details? 

A.  Oh,  yes,  sir;  certainly. 

Q.  That  made  you  very  familiar  with  those  mines  ? 

A.  Well,  yes,  it  did. 

Q.  Do  you  know  of  any  other  person  who  had  as  much 
opportunity  to  study  those  mines  as  you  had. 

A.  I  do  not  know  of  anybody,  except  it  should  be  that 
each  superintendent,  or  each  foreman  of  each  mine,  was 
as  well  posted  as  regards  that  mine  as  I  was.  But  about 
the  entire  mines,  I  do  not  think  there  was  anybody  there 
that  had  the  advantages  I  had  of  becoming  posted. 

Q.  Is  there  any  person  living  who  had  as  much  oppor- 
tunity of  knowing  the  whole  condition  of  the  Comstock 
lode  as  what  jou  do  ? 

A.  I  cannot  answer  that.  If  they  had  obtained  admis- 
sion to  those  mines,  they  had  the  same  opportunity  that  I 
had.  I  do  not  know  how  many  other  people  visited  the 
mines  besides  myself 

Q.  How  did  you  gain  admission  to  those  mines  ? 

A.  By  an  order  to  the  superintendent  or  foreman  from 
the  agent  of  the  Bank  of  California. 

Q.  Please  state  who  he  was. 

A.  Mr.  Sharon. 

Q.  Did  that  order  from  Mr.  Sharon  gain  you  admittance 
to  all  the  mines  ? 

A.  It  always  gained  me  admittance  where  he  gave  me 
an  order. 

Q.  Did  other  people  have  a  chance  to  go  into  those 
mines  au}^  time  they  pleased? 

A.  ^N'ot  as  a  general  thing. 

Q.  Then  you  were  rather  a  privileged  character  ? 
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A   "Yes  sir* 

Q.*  Ill  other  words,  that  order  from  Mr.  Sharon  rather 
worked  as  a  charm,  did  it  not,  and  gained  you  admittance  ? 

A.  I  do  not  know  whether  it  was  a  charm  or  whether 
the  man  had  a  right  to  send  me  there. 

Q.  But  you  gained  admission  to  all  the  mines,  or  nearly 

all? 

'A.  Yes,  sir. 

Q.  Kow,you  say  that  some  of  the  superintendents  knew 
about  their  own  mines  as  much  as  you  knew? 

A.  Yes,  sir. 

Q.  Are  any  of  those  superintendents  mining  engineers? 

A.  The  entire  time  I  was  on  the  Comstock  I  only  knew 
of  two  whom  I  would  suppose  to  have  any  knowledge  of 
being  mining  engineers. 

Q.  Are  they  there  now? 

A.  1^0,  sir.     One  ,is  dead,  and  the  other  owns  a  mill 

there. 

Q.  They  did  not  want  to  keep  any  superintendent  there 

who  was  a  mining  engineer  did  they? 

A.  I  do  know  anything  about  that. 

Q.  You  say  that  there  were  but  two  all  the  time  that 
you  were  over  at  Virginia  City— but  two  mining  engineers 
in  charge  of  the  mines;  consequently  the  other  parties  who 
had  charge  of  these  mines  were  not  educated  mining  engi- 
neers? 

A.  I  should  not  take  them  to  be  such. 
^'Q.  How  do  you  account  for  it  that  men  were  placed  in 
charge  of  the  mines  who  were  not  educated  mining  engi- 
neers, while  the  Bank  of  California  employed  you,  an 
educated  mining  engineer,  to  give  them  private  informa- 
tion? ' 

A.  Well,  in  working  a  mine,  the  way  mining  has  been 
carried  on  in  Washoe,  Virginia,  it  is  not  always  necessary 
to  have  a  mining  engineer  in  charge  of  a  mine.  A  practi- 
cal knowledge  of  handling  men  sometimes  is  preferable  to 
an  educated  mining  engineer.  That  is  the  reason  why. 
Q.  But  suppose  you  were  to  employ  a  mining  engineer 
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— one  who  possesses  those  qualities  you  speak  of— would 
he  not  be  preferable? 

A.  Oh,  unquestionably. 

Q.  Then  what  is  the  reason  they  do  not  employ  any  one 
there  having  th(5se  acquirements? 

A.  That  I  do  not  know. 

Q.  Don't  you  account  for  it  by  the  fact  that  they  want 
men  who  are  connected  with  them  in  a  manner,  so  as  to 
manage  affairs  to  suit  them  ? 

A.  I  think  that  mining  has  been  carried  on  in  Virginia 
City,  not  alone  for  the  purpose  of  developing  mines  and 
making  them  remunerative  institutions,  but  also  for  the 
purpose  of  stock  speculations. 

Q.  Then  the  Bank  of  California  came  to  the  conclusion 
that  they  required  some  private  information,  and  they  re- 
quired an  intelligent  mining  engineer  to  give  it  to  them? 

A.  I  think  they  thought  so  from  the  fact  of  employing 
me  for  that  length  of  time. 

Q.  They  employed  you  for  how  long  ? 

A.  N'early  five  years. 

Q.  And  you  visited  the  mines  from  day  to  day  ? 

A.  Yes.  sir. 

Q.  Did  you  visit  all  portions  of  those  mines;  not  only 
those  where  they  were  working,  but  those  that  had  been 
worked  before  and  had  been  abandoned? 

A.  Yes,  sir.  I  won't  say  all,  because  some  drifts  were 
impenetrable. 

Q.  But  all  those  portions  of  the  mine  where  you  cou^d 
get  access  to — where  it  was  possible  to  get  access  to? 

A.  Yes,  sir. 

Q.  In  making  a  report  upon  a  mine,  would  you  go  to 
work  and  visit  every  portion  of  that  mine^^try  to  get  into 
every  drift,  take  out  samples  of  ore,  assay  them  in  that 
manner,  and  examine  the  mine  from  the  lower  level  to  the 
uppermost? 

A.  Yes,  sir. 

Q.  Then  the  reports  you  made  to  the  Bank  of  Cali- 
fornia at  that  time  must  possess  great  value? 
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A.  As  far  as  throwing  light  upon  the  conditions  of  those 
mines,  they  may  he  worth  something  as  records;  but 
whether  they  were  of  great  value,  that,  of  coarse,  those 
people  have  to  judge  of  who  read  them,  and  not  I,  who 
made  them. 

Q.  Suppose  they  wanted  to  ascertain  H;he  condition  o 
the  mine  at  this  time- 

Mr.  Sunderland.  You  can  buy  them  very  cheap,  Mr. 
Sutro,  if  you  want  them. 

Mr.  Sutro.  Buy  what  cheap  ? 

Mr.  Sunderland.  Those  reports. 

Mr.  Sutro.  I  suppose  they  were  only  prepared  and  used 
for  temporary  stockjobbing  purposes,  and,.of  course,  they 
were  not  inteinded  to  be  of  value  afterwards. 

Mr.  Sunderland.  I  thought  you  considered  them  of 
great  value. 

Mr.  Sutro.  ]^o  doubt  they  were  considered  very  valu-, 
able  at  the  time,  or  the  Bank  of  California  would  not  have 
employed  this  gentleman  to  make  them. 

Q.  What  I  want  to  know  is  this:  wliether  these  reports 
are  not  of  a  high  value  as  giving  a  record  of  what  has  been 
done  in  those  mines — as  to  the  condition  of  such  portions 
of  the  mines  which  afterwards  caved  in,  or  were  filled  up. 

A.  They  were  certainly  useful  as  a  record. 

Q.  Do  they  not  give  you  information  ^as  to  the  existence 
of  bodies  of  low-grade  ores  that  w^ere  left  behind,  which 
it  is  difficult  to  obtain  now  ? 

A.  Some  of  them  do. 

Q.  Have  you  retained  copies  of  those  reports  ? 

A.  Probaby  one-third  or  one-half,  may  be.  I  reported 
for  a  year  without  taking  copies ;  and  very  often  after- 
wards I  did  not  take  copies.  >> 

Q.  A.fter  all  the  experience  you  have  had  on  that  Corn- 
stock  lode,  from  one  mine  to  the  other,  and  after  all  these 
examinations  you  have  been  making  for  five  years,  what 
conclusion  have  you  arrived  at,  as  regards  the  character  of 
that  lode?  \  r 
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A.  I  think  that  the  Comstock  is  one  of  the  largest  sil- 
ver-bearing lodes  in  existence,  or  known. 

Q.  Do  you  know  of  any  lode  of  which  we  have  any  re- 
cord in  history  that  was  of  equal  value  to  the  Comstock 
lode? 

A.  ITo,  sir;  not  in  so  short  a  space  of  time. 

Q.  Do  you  not  consider  it  the^most  valuable  lode  that  is 
in  existence  now,  of  which  we  have  any  record  ? 

A.  Yes,  sir. 

Q.  Do  I  infer  from  that,  that  you  consider  that  this  fis- 
sure vein  extends  downward  indefinitely? 

A.  Yes,  sir. 

Q.  Do  you  base  that  opinion  upon  these  repeated  investi- 
tions  and  examinations,  upon  geological  facts  which  you 
have  ascertained  ? 

A.  Yes,  sir. 
.    Q.  There  is  no  question  in  your  mind  about  that? 

A.  E"o,  sir. 

Q.  Have  you  any  doubt  about  the  lode  being  ore-bearing  ? 

A.  I  think  it  will  be  found  to  be  ore-bearing  as  long  as 
work  is  done  upon  it. 

Q.  Or,  in  other  words,  as  far  as  you  can  reach  down  by 
mechanical  means? 

A.  Yes,  sir. 

Q.  In  your  examinations  upon  that  lode,  have  you  found 
that  any  large  bodies  of  ore  have  been  left  behind,  being 
of  too  low  a  grade  to  be  worked  advantageously  under  the 
expensive  system  of  mining? 

A.  Oh  yes,  sir,  I  have. 

Q.  Can  you  form  any  estimate  of  the  extent  of  those 
bodies  ?• 

A.  l^o,  sir.  I  do  not  think  it  is  possible  for  any  man  to 
estimate  the  quantity  of  low-grade  ore  that  is  yetjstanding 
in  the  Comstock  above  their  present  lowest  workings, 
because  these  ore  bodies  have  never  been  explored  suffi- 
ciently to  get  at  their  extent.  Still,  I  may  say  that  they 
are  very  large,  and  that  they  will  yield  immensely. 
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Q.  Is  it  possible  for  anybody  to  compute  in  dollars  and 
cents  what  that  ore  is  worth? 

A.  ]^o;  it  would  be  guess  work. 

Q.  J>on't  you  consider  it  almost  incalculable? 

A.  I  do  not  know  llow  to  take  the  word  "  incalculable." 
Figures  could  be  made. 

Mr.  SuTRO.  I  mean  immense. 

Mr.  Sunderland.  Mr.  Chairman,  I  should  like  to  have 
the  witness  snppl}^  his  own  words,pand  express  his  ideas 
and  opinions. 

Mr.  SuTRo.  The  witness  has  a  perfect  right  to  ask  for 
an  explanation.  He  has  a  right  to  inquire  as  to  what  is 
meant  by  the  question.  I  used  the  word  "incalculable," 
and  the  witness  simply  wants  to  know  what  I  mean  by  that 
word. 

Mr.  Sunderland.  You  have  no  right,  Mr.  Sutro,  to  sug- 
gest the  answer  to  the  witness. 

The  Chairman,  (Mr.  Sessions.)  He  is  your  witness,  Mr. 
Sutro,  and  the  objection  is  made  that  you  lead  him  too 
much.  Ask  him  a  question  and  then  let  him  answer.  He 
is  an  intelligent  man. 

Witness.  I  mean  to  say  that  ore  in  the  mine,  in  the  Com- 
stock  lode,  is  of  large  extent — great  extent,  unquestiona- 
bly. But  I  would  not  undertake  to  estimate  its  quantity. 
I  think  the  same  number  of  tons  of  ore,  and  even  more, 
will  be  taken  out  of  the  mine  from  those  bodies  of  low- 
grade  ores  as  have  been  taken  from  the  richer  ores. 

Q.  What  do  you  call  low-grade  o^ts — going  down  as  low 
as  what  ? 

A.  I  call  low-grade  ores  anything  that,  up  to  the  time  I 
left  the  Comstock,  didn't  pay  for  working  under  the  sys- 
tem they  have  there. 

Q.  How  much  was  it  necessary  to  assay,  in  order  to  make 
it  profitable  to  be  worked  ? 

A.  Seventeen  dollar  ore.  Ore  that  assayed  $17,  was 
the  lowest  I  know  to  hf^ye  been  worked. 

Q.  How  much  would  that  yield? 

A.  That  would  yield  $10  per  ton. 
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Q.  Would  it  pay  to  take  ore  out  of  the  mine,  send  it 
to  the  mill,  and  pay  §12  for  milling,  that  would  yield  $10. 

A.  I  do  not  say  it  paid  ;  I  only  say  that  ore  had  been 
taken  out  and  worked,  and  I  call  that  low-grade  ore. 

Q.  "What  mill  was  it  sent  to ;  was  it  one  of  the  Union  Mill 
and  Mining  Company's  mills? 

A.  That  I  do  not  know. 

Q.  Then  that  would  have  run  the  mine  in  debt  ? 

A.  Yes,  sir;  unquestionably. 

Q.  The  mill  would  have  made  the  money,  wouldn't  it? 

A.  The  mill  got  its  price  for  crushing. 

Q.  Then  the  mill  made  the  money  and  the  mine  lost? 

A.  Yes,  sir. 

Q.  How  do  they  make  up  these  losses?  Suppose  a 
mine  runs  behind,  how  do  they  make  up  the  loss  ? 

A.  Put  on  assessments.  ,  It  has  been  customary,  as  far 
as  I  know,  if  a  mining  company  sends  ore  to  a  mill  com- 
pany, to  have-the  mill  company  return  a  certain  percentage 
of  the  ore;  and  if  that  per  centage  from  the  assay  was  not 
given,  that  the  mill  company  should  pay  a  reclamation. 

Q.  Have  you  ever  known  of  the  Union  Mill  and  Mining 
Company  paying  any  reclamiition  to  any  mialng  com- 
pany ? 

A.  ;N"o,  sir. 

Q.  You  do  n6t  know  of  any  ? 

A.  No,  sir. 

Q.  Who  owned  that  Union  Mill  and  Mining  Company? 
Who  are  the  parties  "v^mo  are  supposed  to  own  it? 

A.  Well,  if  you  ask  me  to  tell  you  who  the  parties  were, 
that  I  could  not  tell  you,  because  I  never  inquired  into  the 
matter;  but  it  was  the  general  opinion  that  it  was  owned 
by  those  parties  who  had  the  control  in  most  of  the  mines 
on  the  Comstock. 

Q.  Then  it  was  all  one  concern  pretty  much,  was  it 
not? 

A.  That  was  the  general  opinion.  I  did  not  inquire 
into  details.  I  followed  the  general  opinion.  I  had  nothing 
to  make  me  think  the  contrary. 
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Q.  Have  you  ever  known  any  men  over  there  who  are 
known  to  compose  the  "  California  bank  ring,"  who  had 
the  control  of  any  mine  that  they  did  not  own  any  stock 
in  ?     Did  you  ever  hear  of  such  a  case  ? 

A.  I  never  knew  of  such  a  case.     I  have  heard  of  it. 

Mr.  Sunderland.  I  want  the  witness  to  tell  only  what 
he  knows. 

Mr.  SuTRO.  That  is  what  I  am  endeavoring  to  have  him 
state. 

Mr.  Sunderland.  'No,  you  are  not  trying  to  get  that  out 
at  all. 

Witness.  Some  of  the  foremen  asked  me  at  various 
times  if  I  had  stock  on  such  and  such  a  mine,  and  I  asked 
them  why  they  wanted  to  know.  They  told  me  for  the  pur- 
pose of  getting  my  ^^  proxies." 

Q.  What  did  they  want  that  for? 

A.  To  facilitate,  I  suppose,  the  re-election  of  their  super- 
intendent or  themselves,  or  their  friends,  and  it  ma}^  be  in 
that  way  that  the  control  of  the  mines  has  been  obtained 
at  times  by  parties  not  really  owning  the  stock,  by  just 
voting  some  of  the  stock  by  proxy. 

Q.  Is  it  the  common  report  that 

Mr.  Sunderland.  I  object  to  common  report. 

Mr.  Sutro.  Why  object  to  common  report?  We  have 
been  asking  every  witness  we  have  had  what  he  knew  by 
common  report. 

Mr.  Sunderland.  If  that  be  true,  it  is  time  to  stop  it. 
That  is  all  I  have  got  to  say. 

Mr.  Sutro.  Why,  common  report  is  public  opinion,  and 
public  opinion  is  a  pretty  good  thing. 

The  Chairman.  Mr.  Suto,  what  is  the  question  ? 

Mr.  Sutro.  The  question  is,  "  Is  it  common  report  that 
the  Bank  of  California  has  been  manipulating  these  mines 
by  loaning  money  on  the  stock,  and,  without  owning  stock, 
by  getting  these  proxies,  they  put  in  their  men  as  trus- 
tees. 

The  Witness.  Yes,  sir;  that  was  common  report. 

Mr.  Sunderland.  I  move  to  strike  that  out. 
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Mr.  SuTRO.  You  move  to  strike  it  out;  why? 

Mr.  Sunderland.  Yes,  sir.  It  is  certainly  not  legitimate 
testfmony.  I  do  not  suppose  this  committee  wants  to  hear 
statjements  that  are  not  testimony,  and  consume  time  here 
and  to  bankrupt  me,  as  far  as  I  am  concerned  in  taking 
down  all  this  testimony  and  the  printing  of  this  hook. 
Now  he  says  it  is  common  report  that  the  Bank  of  Califor- 
nia got  the  proxies,  loaned  money  on  stock,  and  by  that 
means  controlled  the  elections  where  they  did  not  own  the 
stock.  He  does  not  say  they  do  not  own  any.  'Now  I  do 
not  know  that  there  is  any  criminality  in  loaning  money 
on  stocks,  or  getting  a  proxy  to  vote  stocks,  and  therefore 
it  is  immaterial  in  my  view.  It  is  not  evidence  of  anything 
to  commence  with,  and  in  the  next  place  it  is  immaterial. 
It  is  not  the  best  evidence,  oven  if  it  was  material.  He  does 
not  know  whether  that  was  practiced  or  not  by  the  Bank 
of  California,  and  even  if  it  was,  it  is  wholly  immaterial  to 
any  issue  here.  It  does  not  make  the  Sutro  tunnel  any 
better  or  worse.  It  does  not  increase  the  necessities,  so  far 
as  the  Comstock  is  concerned,  for  running  the  tunnel. 

Mr.  Sutro.  Mr.  Chairman,  we  have  had  the  same  ex- 
hibition during  the  whole  of  the  examination.  Everj-  time 
we  touched  upon  anything  that  appertains  to  the  Bank  of 
California,  and  their  manipulations  and  doings,  Mr.,  Sun- 
derland objects. 

The  Chairman,  (Mr.  Sessions.)  He  did  not  object  to 
that.  He  objects  to  your  proving  from  common  rumor 
and  common  report. 

Mr.  Sutro.  I  understand  that,  but  Mr.  Sunderland 
speaks  of  this  not  being  criminal  in  its  character.  i!^o  one 
has  charged  that  it  is  criminal  at  all.  He  excuses  himself 
before  he  is  accused.  We  certainly  have  not  charged 
him  or  any  one,  and  my  question  implied  nothing  of 
that  kind.  I  have  simply  asked  what  was  the  common 
report  in  regard  to  the  manipulation  of  the  bank.  It  is 
simply  impossible  to  get  at  the  positive  and  definite  facts 
about  the  manipulations  of  that  bank  without  bringing 
their  books  here,  and  bringing  their  men  here,  and  swear- 
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ing  them;  and  I  do  not  know  whether  we  could  get  the 
truth  out  of  them  even  then.  You  cannot  get  at  it  except 
by  common  report  of  the  whole  community.  The  inquiry 
is  pertinent  to  this  examination,  as  tending  to  show  the 
motives  of  the  opposition  to  this  tunnel. 

The  Chairman,  (Mr.  Sessions.)  You  may  ask  the  ques- 
tion, if  it  is  the  general  report  of  the  community. 

Mr.  SuTRO.  He  has  already  answered  the  question. 

The  Chairman,  (Mr.  Sessions.)  Proceed  to  something 
else,  then. 

Q.  I  want  to  ask  you,  if  low-grade  ore  is  sent  to  the  mills 
owned  by  these  parties,  this  Union  Mill  and  Mining  Com- 
pany, from  a  mine  in  which  they  do  not  own  much  stock, 
but  which  they  have  control  of,  whether  that  is  not  taking 
advantage  of  the  stockholders  of  that  mine  ? 

Mr.  Sunderland.  I  object  to  that,  because,  first,  before 
that  question  can  be  asked,  they  must  show  that  there  was 
truth  in  the  statement. 

The  Chairman,  (Mr.  Sessions.)  I  do  not  understand  the 
question. 

Mr.  SuTRO.  I  will  repeat  it.  My  question  is,  that  if  the 
trustees  in  charge  of  a  mine  in  which  they  may  have  but 
very  little  ownership,  or  none  at  all,  send  ore  to  mills 
which  belong  to  their  friends,  or  to  the  very  parties  who 
have  the  control,  which  ore  it  does  not  pay  to  mill,  whether 
they  are  not  taking  advantage  of  the  stockholders  of  that 
mine  ? 

The  Chairman,  (Mr.  Sessions.)  That  is  self-evident,  I 
suppose.  , 

Mr.  Sunderland.  Therefore  he  should  prove  the  fact. 

The  Chairman,  (Mr.  Sessions.)  I  do  not  see  that  that  is 
material,  because  that  is  a  matter  of  argument.  You  may 
prove  the  facts. 

Mr.  SuTRO.  I  will  ask  the  witness  how  these  losses  in 
the  mines  are  made  up ;  how  they  retrieve  their  finances 
again  after  they  have  lost  a  good  deal  of  money  and  ex- 
pended a  good  deal  of  money  ? 

The  Witness.  How  do  you  mean  ? 
44 
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Mr.  StTTRO.  How  do  they  raise  money  there?  How  do 
they  get  money  ? 

A.  By  assessments,  or  sometimes  by  borrowing  money,  I 
suppose. 

Q.  In  levying  assessments,  is  not  the  stock  sold  out  after 
ia  given  time,  if  the  assessment  is  not  paid  ? 

A.  That  is  the  general  rule.  It  is  advertised  in  the  pa- 
pers for  sale,  and  if  the  delinquency  is  not  paid,  the  stock 
is  sold. 

The  Chairman,  (Mr.  Sessions.)  Their  by-laws  authorize 
that,  do  they  not? 

Mr.  Sunderland.  The  statutes  do.  It  is  a  matter  of  pub- 
lic law. 

The  Chairman,  (Mr.  Sessions.)  I  supposed  so.  I  supposed 
the  statute  of  the  State  or  the  by-laws  authorize  it.  ^ 

Mr.  Sunderland.  It  is  wholly  immaterial,  and  has  noth- 
ing to  do  with  the  case  at  all. 

Q.  I  want  you  look  at  this  paper  "  The  Alta,"  published 
at  San  Francisco,  California,  in  which  there  is  a  delinquent 
list  advertised  of  the  Gould  and  Curry  Silver  Mining  Com- 
pany, a  mine  on  the  Comstock  lode.  Please  look  at  that 
advertisement,  and  tell  us  how  many  delinquencies  are  ad- 
vertised in  the  names  of  trustees,  and  bow  many  in  the 
persons  own  names? 

A.  That  would  be  quite  a  calculation,  as  opposite  the 
name  of  each  trustee  is  the  number  of  shares,  and  the 
same  with  regard  to  others  than  trustees. 

Q.  Please  look  at  it,  and  say  if  there  are  not  nine-tenths, 
or  five-sixths  at  least  that  are  under  the  name  of  trustees? 

A.  Yes,  sir. 

The  Chairman,  (Mr.  Sessions.)  These  are  delinquents 
who  refuse  to  pay  their  assessments. 

Q.  The  point  I  want  to  get  at  is,  in  whose  name  the 
stock  stands.  The  stock  transactions  are  made  without 
transfer  of  stock,  and  consequently  the  stock  remains 
standing  in  the  name  of  the  trustee. 

Mr.  SuTRO.  I  would  like  to  have  that  list  read;  it  is  a 
curiosity. 
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Mr.  Sunderland.  Put  in  the  whole  newspaper. 

Mr.  SuTRO.  ^0,  just  this  advertisement.  It  shows  how 
the  mines  are  manipulated.  ^ 

Mr.  Sunderland.  I  do  not  think  there  will  ever  be  an- 
other advertisement  of  that  kind. 

Mr.  SuTRO.  Well,  I  will  not  read  it.  Do  you  know  any- 
thing about  the  difficulties  of  mining  to  great  depth  on 
the  Comstock  lode  ? 

A.  I  think  that  some  difficulties  have  presented  them- 
selves already,  down  to  a  depth  of  less  than  2,000  feet. 

Q.  Will  you  tell  us  what  the  difficulties  in  mining  are? 

The  Witness.  Difficulties  in  mining  to  what  depth  ? 

Mr.  SuTRO.  To  a  great  depth.* 

Mr.  Sunderland.  ITame  some  depth. 

The  Witness.  It  is  the  want  of  thorough  ventilation, 
expeiise  in  hoisting  water,  or  to  get  rid  of  the  water,  and 
the  expense  of  hoisting  ore. 

Q.  What  do  you  know  about  the  water  in  Comstock  lode. 
Would  you  consider  the  quantity  pumped  from  the  Gould 
and  Curry  mine  as  a  fair  average  of  the  whole  lode,  say  for 
each  1,000  feet  in  length? 

A.  Well  I  really  could  not  state  that,  because  at  this 
present  moment  I  do  not  know  what  quantity  of  water 
does  come  from  the  Gould  and  Curry. 

Mr.  SuTRO.  The  quantity  is  stated  in  the  report  of  the 
superintendent  at  3,500  gallons  per  hour 

Witness.  ISTo,  I  do  not  think  that  would  be  an  average. 
I  think  it  would  be  more  than  an  average. 

Q.  How  much  more  do  yon  think  it  would  be  than  an 
average  for  every  1,000  feet?  I  will  make  my  question 
plainer.  Suppose,  in  the  course  of  a  thorough  exploration 
'  of  the  Comstock  lode,*  which  is  said  to  be  22,000  feet  in 
length,  a  shaft  be  sunk  every  1,000  feet,  how  much  would 
you  consider  the  proportion  of  water  in  each  one  of  those 
shafts  at  the  same  depth  as  the  Gould  and  Curry  mine 
is  at  the  present  time,  in  comparison  with  the  quantity 
pumped  out  of  the  Gould  arid  Curry  mine  ? 

A.  I  think,  if  I  understand  you  aright 


f692      ^ 

Q.  Do  you  understand  my  question  ?  How  mucli  water 
would  you  get  in  each  shaft  1,000  feet  apart,  provided  there 
were  22  shafts  on  the  whole  lode?  Would  you  get  as  much 
as  you  get  in  the  Gould  and  Curry  mine  now  ? 

A.  N'o,  sir. 

Q.  How  much  do  you  think  they  would  get,  comparing 
it  with  the  Gould  and  Curry  mine  ?  "Would  they  get  three- 
fourths,  five-sixths,  or  one-half,  or  what  do  you  think  tjiey 
would  get  ?  It  is  only  arriving  at  a  general  idea  from  your 
own  knowledge  of  the  country;  you  could  not  tell  posi- 
tively about  it,  but  how  much  do  you  think  there  would 
be? 

A.  I  think  they  would^  get  about  one- third  of  that  in 
each  one  of  those  shafts,  because,  at  the  present  moment,  it 
drains  more  than  1,000  feet,  and  if  you  have  a  shaft  every  ■ 
1,000  feet,  each  shaft  would  drain  horizontally  to  its  depth 
1,000  lineal  feet  to  the  depth  to  which  the  shaft  had 
been  sunk. 

Q.  Will  you  be  kind  enough  to  state  how  much  that 
would  come  to  at  your  figures,  if  22  shafts 

Mr.  Sunderland.  I  object  to  any  supposition  about  the 
number  of  shafts. 

Mr.  SuTRO.  The  witness'  statement  is  upon  the  suppo- 
sition that  there  are  so  many  shafts  in  so  many  thousand 
feet,  and  he  is  making  his  figures  on  that. 

Witness.  That  was  the  question,  as  I  understood  it. 

Mr.  Sunderland.  In  the  first  place,  the  Comstock  is  not 
22,000  feet  long. 

Mr.  SuTRO.  My  question  is  supposing  that  the  lode  was 
worked  intelligently,  and  22  shafts  were  on  the  whole 
length  of  it — that  is  to  say,  one  every  1,000  feet  apart — how 
much  water  would  there  be,  in  all  probability,  in  each  one\ 
of  those  shafts,  as  compared  with  the  quantity  of  water  in 
the  Gould  and  Curry  mine? 

Mr.  Sunderland.  In  the  first  place,  the  Comstock  is  not 
22,000  feet  long. 

Mr.  SuTRO.  It  is  so  stated  in  the  commissioner's  report. 

Mr.  Sunderland.  Hold  on ;  let  me  get  through.    In  the 
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first  place,  there  are  no  22  shafts  there.  There  is  more 
than  half  the  distance  of  the  Comstock  found  to  he  abso- 
lutely barren,  from  the  prospecting  already  done,  without 
the  aid  of  Mr.  Sutro's  tunnel,  l^ow,  what  is  the  use  of 
estimating  upon  shafts  that  never  will,  and  never  did  exist? 

Mr.  Rice.  Suppose  that  by  means  of  the  Sutto  tunnel 
we  develop  the  fact  that  there  is  ore  on  the  whole  length 
of  the  lode,  and  then  the  witness  should  assume  that  it  is 
necessary  to  have  a  shaft  every  few  feet;  then  it  would 
be  very  proper  for  us  to  get  at  the  amount  of  water  which 
would  come  through  all  these  shafts,  would  it  not? 

The  Chairman.  (Mr.  Sessions.)  Yes,  if  you  could;  but 
I  do  not  think  that  you  have  any  data  to  go  upon.  The 
witness  might  state,  of  course,  how  far  apart  these  shafts 
should  be  to  work  the  lode  advantageously;  and  how  you 
can  get  at  the  quantity  of  water,  assuming 

Mr.  SuTRO.  Mr.  Chairman,  we  have  a  gentleman  here 
who  probably  knows  more  about  the  Comstock  lode  than  any 
living  man.  For  five  years  he  has  been  at  these  mines; 
he  has  observed  every  fact  in  connection  with  them;  he 
knows  how  much  water  there  is;  and  if  we  are  ever  going 
to  arrive  at  any  opinion  in  regard  to  the  water,  why  the 
evidence  of  this  gentleman  is  more  valuable  than  that  of 
any  one  else. 

Mr.  Sunderland.  I  am  surprised,  if  he  is  go  valuable  to 
the  Comstock,  that  he  is  not  continued  at  it.  I  wonder 
that  his  services  have  not  been  secured  permanently,  at 
great  expense,  if  need  be.  ;• 

Mr.  SuTRo.  It  may  be  the  witness  did  not  care  to  stay 
there,  and  I  think  that  is  the  fact  in  the  case. 

Mr.  Sunderland.  It  is  not  worth  while  to  pass  any  such 
panegyrics  at  all  upon  the  witness. 

Mr.  Rice.  It  is  proposed  to  arrive  at  the  fact  by  the  same 
mode  of  figuring  that  the  commissioners  pursued.  The 
question  is  simply  this :  from  what  he  knows  of  the  water 
on  the  lode,  and  provided  that  the  lode  were  worked  its 
whole  length . 
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Mr.  Sunderland.  Does  he  state  how  much  water  there 
is  in  this  Gould  and  Curry  mine? 

Mr.  SuTRO.  It  is  contained  in  the  report  of  the  superin- 
tendent. He  has  stated  there  would  be  one-third  in  each 
one  of  these  22  shafts.  I  want  him  to  figure  out  how 
much  that  would  be. 

Mr.  Sunderland.  That  is  one  of  the  wettest  mines  on 
the  Comstock,  and  he  wants  to  figure  from  that. 

Mr.  Rice.  He  takes  one-third  of  the  amount  of  the  water. 

The  Chairman,  (Mr.  Sessions.)  How  does  the  amount 
of  water  in  the  Gould  and  Curry  compare  with  the  amount 
of  water  in  the  other  mines  on  the  lode  ? 

Witness.  There  has  been  more  water  there  than  in  any 
of  the  other  mines.       ^ 

Mr.  SuTRO.  More  than  in  the  Ophir  mine? 

A.  More  than  in  any  of  the  other  mines,  from  the  fact 
that  the  explorations  and  drifts  in  the  Gould  and  Curry 
were  very  extensive,  and  deeper  than  in  any  of  the  other 
mines.  The  Gould  and  Curry  mine  had,  two  years  ago, 
more  water  than  the  Ophir. 

Mr.  SuTRO.  We  are  not  speaking  of  two  years  ago.  The 
superintendent's  report  was  made  last  September. 

Mr.  Sunderland.  That  is  what  the  witness  knows ;  he 
has  not  been  there  since. 

Witness.  I  was  answering  about  the  ^yq  years  that  I 
had  been  there. 

Mr.  SuTRO.  And  we  are  basing  our  calculations  here 
upon  the  water  in  the  mine  last  September,  and  he  states 
there  are  3,500  gallons. 

Witness.  That  I  do  not  know  anything  about. 

Mr.  SuTRO.  At  the  end  of  two  or  three  dry  seasons 
there  were  3,500  gallons,  and  I  am  basing  my  calculations 
upon  that.         ; 

Witness.  That  I  do  not  know  anything  about,  because 
I  was  not  there  to  see  it.  I  l^ave  heard  that  the  water  has 
decreased  in  the  last  two  years.  During  the  time  I  was 
there  it  did  not  decrease  very  materially. 
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'  Mr.  SuTRO.  What  do  you  think  is  the  cause  of  its  de- 
crease ? 

Witness.  The  cause  of  the  decrease  of  the  water 

Mr.  SuTRo.  Do  you  think  it  is  caused  by  the  dry 
season  ? 

Witness.  That  has  a  great  deal  to  do  with  it.  I  think 
the  main  cause  is,  that  the  water  ,in  the  Comstock,  so  far 
as  I  know,  exists  not  alone  in  the  bodies  of  ore  on  the 
bonanzas,  but  it  exists  in,  pockets,  which  are  surrounded 
by  clay  seams,  and  when  these  pockets  are  cut,  the  water  is 
let  out.  J^ow,  as  people  generally  do  not  like  to  prospect 
in.  barren  ground,  that  is  the  reason  why  I  do  not  think 
they  have  water,  because  they  have  not  prospected  suffi- 
ciently ;  whereas  on  the  upper  levels  they  had  ore  bodies. 
They  had  to  go  through  barren  ground,  in  which  they 
met  with  pockets  of  water.  Consequently  they  had  water. 
All  the  water  in  the  Comstock,  in  my  way  of  thinking, 
is  derived  from  the  surface.  I  wish  to  state,  therefore,  that 
if  there  are  a  great  many  dry  seasons  in  succession,  there 
will  be  less  water  in  the  mines  thereafter. 

Q.  Is  not  all  the  water  which  is  found  going  down  to 
the  Carson  river  derived  from  the  surface? 

A.  That  is  what  I  have  just  stated. 

Q.  Would  it  be  likely  that  there  would  be  as  much 
water  found  at  the  end  of  those  dry  seasons  as  there  would 
be  in  a  wet  season  ? 

Witness.  ¥ear  the  surface? 

Mr.  Sutro.  At  any  point. 

Witness.  There  would  be  less  water,  but  it  takes  some 
years  for  that  water  to  penetrate  to  that  depth.  A  few 
seasons  only  would  not  make  a  very  material  difference 
at  a  great  depth.  It  might,  close  to  the  surface;  it  would 
certainly  make  some  difference. 

Q.  Suppose  this  tunnel  to  be  constructed,  and  these  shafts 
which  now  exist  connected  by  bore-holes  with  the  tunnel; 
would  not  that  drain  off' all  the  w^er? 

A.  It  would  drain  off"  all  the  water  of  those  water  cham- 
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bers  with  which  it  was  connected  by  these  bore-holes  or 
shafts. 

Q.  Would  it  not  drain  all  the  water  that  was  in  the 
shaft  ? 

A.  Yes,  sir;  certainly. 

Q.  Would  it  not  drain  all  the  water  that  flows  into  the 
shaft  ? 

A.  Certainly. 

Q.  Could  that  water  be  economized  by  being  carried 
down  pipes,  and  used  to  drive  water-pressure  .  engines  at 
the  tunnel  level  ? 

A."  Yes,  sir,  unquestionably. 

Q.  Have  you  ever  seen  that  done  in  the  mines? 

A.  Yes,  sir. 

Q.  Is  it  not  done  in  every  mine  where  miners  work 
intelligently,  and  where  they  have  been  able  to  make  an 
adit? 

A.  So  far  as  I  know  it  is,  and  there  are  lots  of  records 
to  show  it. 

Q.  Could  that  water  power  be  employed  for  pumping 
the  water  from  below  the  tunnel  level  ?  . 

A.  Certainly,  just  as  well. 

Q.  Could  it  be  employed  also  to  hoist  the  men  and 
lower  the  men — to  hoist  them  up  from  below  the  tunnel 
level? 

A.  It  could  be  employed  for  that  purpose. 

Q.  Could  it  not  also  be  employed  for  the  purpose  of  con- 
densing the  air,  and  driving  it  down  into  the  lower  levels  ? 

A.  Also. 

Q.  Would  not  that  be  a  very  economical  power  ? 

A.  More  economical  than  any  that  is  being  worked  with 
there  now. 

Q.  After  the  machinery  was  once  erected,  would  there 
be  much  expense  connected  with  the  running  of  it? 

Witness.  Keeping  it  in  repair,  you  mean  ? 

Mr.  SuTRO.  Yes,  sir. 

A.  ^ot  a  great  deal. 

Q.  Would  it  not  be  comparatively  a  perfect  trifle  ? 
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A.  Well,  it  would  be  very  small.  It  would  ijot  be  com- 
pared to  the  present  expenses  of  repairing  and  keeping 
machinery  in  order. 

By  the  Chairman.  Have  you  not  already  established  all 
these  facts  by  every  witness  that  has  been  sworn  ? 

Mr.  SuTRo.  We  have  a  gentleman  here  who  knows  more 
about  it  than  all  the. witnesses  who  have  been  examined 
thus  far.  He  has  been  at  these  mines  year  after  year.  A 
doubt  has  been  thrown  upon  some  of  these  facts,  and  now 
I  want  to  have  them  sustained  by  this  gentleman,  who  has 
conducted  mining  engineering,  and  who  has  been  em- 
ployed there  for  years,  and  has  had  a  vast  deal  pf  ex- 
perience. His  testimony  is  exceedingly  important  on  this 
point. 

The  Chairman.  Have  not  all  the  witnesses  admitted  that 
this  water  could  be  pumped  out  and  used  for  a  power  for 
running  the  machinery  ? 

Mr.  SuTRO.  They  have ;  but  it  has  been  denied  by  the 
other  side  that  it  could  be  done,  and  consequently  we  de- 
sire to  establish  the  fact  by  as  many  witnesses  as  we  can. 

The  Chairman.  It  has  not  been  denied  by  any  witness 
who  has  been  sworn,  that  I  recollect  of. 

Mr.  SuTRO.  I  do  not  know. 

The  Chairman.  I  think  even  Mr.  Requa  and  Mr.  Bat- 
terman  swore  to  that;  also  Mr.  Raymond  and  the  commis- 
sioners. 

Mr.  SuTRO.  Yes,  sir;  I  believe  they  all  did.  "Well,  I 
will  leave  this  matter  about  the  water  power. 

The  Chairman.  Then,  if  they  all  swore  in  that  way,  I 
think  you  have  pretty  well  established  the  fact. 

Mr.SuTRO.  Yes;  butyou  cannot  present  facts  too  strongly 
here,  in  view  of  the  opposition  we  have  to  meet.  The  par- 
ties who  oppose  us  have  denied  statements  which  have  been 
established  a  thousand  times. 

Mr.  Sunderland.  I  wish  still  to  dispute  this  claim,  Mr. 
Chairman;  and  if  you  think  it  is  proper,  they  ought,  per- 
haps, to  be  allowed  to  introduce  any  proof  they  may  have 
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on  the  subject.  I  do  not  want  Mr.  Sutro  choked  off  in  re- 
gard to  any  matter. 

The  Chairman.  I  simply  made  a  suggestion  to  save  time, 
but  if  he  wishe^  to  go  on  and  introduce  further  testimony 
on  this  point,  very  well. 

Mr.  Sutro.  I  will  consume  very  little  time,  Mr.  Chair- 
man. In  fact,  I  will  drop  that  question  right  here.  I  want 
to  ask  the  witness  now  whether  it  is  not  considered  that 
the  tunnel  level  opens  up  a  new  base  of  operations  in  the 
mine? 

A.  I  think  so. 

Q.  Do  you  commence  entirely  new  operations  in  going 
down  ? 

A.  Well,  in  opening  an  adit  level  in  a  mine.  We  have 
a  great  many  different  methods  of  working  the  mine.  You 
have  better  methods  of  working  the  mine.  An  adit  level 
offers  a  great  many  facilities  to  work  a  mine,  which  a  ver- 
tical shaft  does  not. 

Q.  When  you  open  an  adit  level,  you  don't  count,  as  a 
general  thing,  the  depth  of  any  mine  from  the  surface;  but 
you  count  from  the  adit  level  in  technically  speaking  of 
mines.  For  instance,  if  that  Sutro  tunnel  was  run  in 
there,  it  would  cause  all  those  mines  which  were  down 
below  the  tunnel  level  to  count  from  that  level  downward. 

A.  The  ores  from  all  the  upper  works  could  be  brought 
to  the  surface  at  less  expense  through  the  tunnel  than  they 
could  through  shafts. 

Q.  It  would  open,  as  you  say,  a  new  field  for  operations. 

A.  An  entirely  different  one  from  what  we  had  before. 

Mr.  Sutro.  In  order  to  arrive  at  another  question  in  re- 

fard  to  that,  I  will  read  from  a  little  work  called  Britain's 
letal  Mines,  by  John  Robert  Pike.     He  states — 

"The  depth  of  a  Cornish  mine  is  usually  estimated  in  fathoms,  and  if  a 
mine  be  stated  as  forty  fathoms  deep,  it  is  understood  that  the  depth  is  reck- 
oned below  the  adit  level,  and  not  from  the  'grass'  or  the  shaft's  mouth.  The 
adit  is  the  highest  level  in  a  mine,  and  has  many  practical  uses.  In  the  great 
majority  of  cases  they  are  driven  from  a  valley  into  more  elevated  ground, 
with  the  primary  object  of  intersecting  the  sett,  so  as  to  afford  a  starting  point 
for  regular  working,  and  in  order  to  ascertain  the  particular  character  of  the 
strata  and  lodes.  The  adit  is  useful  as  a  means  of  ventilation ;  it  receives  the 
water  from  the  pumps,  and,  iu  some  instances,  the  stuff  from  the  'kibbles,' 


or  buckets.  It  is  obvious,  therefore,  from  what  we  have  stated,  that  the  depth 
of  any  adit  from  the  mouth  of  a  shaft  must  altogether  depend  on  the  position 
of  the  latter.  Every  mine  has  its  adit  level,  and  some  have  two — respectively 
called  the  deep  and  shallow  adits ;  but  the  largest  work  of  this  description, 
and  which  partakes,  to  some  extent,  of  a  public  character,  is  the  'Great  Adit,' 
which  receives  the  waters  of  a  great  many  mines  in  the  Gwenap  and  Red- 
.  ruth  districts,  discharging  through  a  valley  into  the  sea  near  Falmouth.  This 
adit,  including  its  ramifications,  measures  about  thirty  miles  in  length,  and 
its  greatest  depth  below  the  surface  may  be  estimated  at  about  seventy 
fathoms." 

Q.  They  always  con8tri|.ct  adits? 

A.  So  far  as  I  know  they  always  do. 

Q.  They  mean  by  an  adit  a  tunnel? 

A.  Yes,  sir ;  a  tunnel  is  called  in  England  an  adit. 

Mr.  SuTRO.  That  is  the  English  term.  Our  American 
term  is  tunnel.  The  Spanish  is  socabon. 

Q.  Well,  then,  in  running  this  tunnel  in,  it  would  be  very 
desirable  that  these  shafts  which  now  exist  should  be  con- 
nected with  that  tunnel  level? 

A.  I  think  so.  In  fact,  that  is  the  first  work  to  be  done 
that  they  should  be  connected. 

Q.  Do  you  know  about  the  heat  in  these  mines — have 
you  ever  been  in  very  hot  places? 

A.  Yes,  sir. 

Q.  How  hot  was  it  in  any  place  where  you  have  ever 
been?  i 

A.  I  never  measured  it  but  once,  and  that  was  105°. 

Q.  Do  you  think  there  are  any  places  hotter  than  that 
even  ? 

A.  Yes,  sir. 

Q.  How  hot? 

A.  I  could  not  state,  because  I  did  not  measure  it. 

Q.  Do  3^ou  think  it  was  as  hot  as  120°  in  any  place? 
Dp  you  think  it  is  as  hot  anywhere? 

A.  I  think  it  must  have  been  hotter  than  that. 

Q.  How  much  work  can  a  man  do  in  a  hot  place  like 
that,  qompared  to  a  good  atmosphere  ? 

A.  Well,  he  certainly  could  not  do  near  as  much.  I  do 
not  think  he  could  do  one-half  as  much. 

Q.  How,  suppose  that  a  tunnel  were  run  in,  and  lateral 
drifts  extended,  and  shafts  sunk  down  every  1,000  •  feet 
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on  that  lode,  connecting  with  the  tunnel,  would  it  not  be 
very  easy,  then,  to  make  drifts  connecting  these  shafts  again 
at  every  level? 

A.  Certainly. 

Q.  Would  not  that  ventilate  those  mines  to  such  a  de- 
gree as  to  reduce  the  temperature  ? 

A.  If  you  do  distribute  the  quantity  of  air — the  bulk  of 
air  that  goes  through  the  tunnel — if  you  distribute  that 
through  all  these  apertures,  you  won't  derive  much  benefit 
from  it. 

Mr.  SuTRO.  You  don't  appear  to  understand  my  ques- 
tion. 

Mr.  Sunderland..  Yes,  he  docs  perfectly,  and  has  an- 
swered your  qwestion. 

Mr.  SuTRO.  I  will  put  my  question  in  a  plainer  form.  I 
have  asked  you,  provided  there  be  22  shafts  sunk  on  the 
Comstock  lode,  down  to  the  tunnel  level,  one  every  1,000 
feet,  and  drifts  were  made  between  these  shafts,  con- 
necting one  shaft  with  the  other,  every  100  feet  going 
down,  whether  the  ventilation  tha,t  would  be  created  by 
that  going  through  these  drifts  would  not  cool  the  atmos- 
phere to  such  a  degree  that  the  capacity  of  the  men  would 
be  largely  iricreasedi? 

A.  Certainly. 

Q.  I  understood  that  you  wished  to  derive  all  the  air 
for  ventilation  through  the  tunnel  ? 

A.  "No,  sir;  not  all  the  air.  That  would  be  only  a  por- 
tion of  the  air  coming  through  the  tunnel. 

Q.  I  mean  to  say  that,  provided  all  these  shafts  were 
made  as  I  have  stated,  and  a  thorough  ventilation  brought 
about  in  the  manner  I  have  described,  would  not  that 
cool  the  atmosphere  to  a  very  large  extent? 

-A.  Yes,  sir. 

Mr.  Sunderland.  I  will  ask  you,  did  you  state  this  would 
thoroughly  ventilate  the  Comstock — this  tunnel?    ' 

Mr.  SuTRO.  I  have  not  come  to  that  question  yet. 

Mr.  Sunderland.  He  has  presupposed  that  the  witness 
had  answered  the  question.  !N'ow,  I  submit,  it  is  not  fair  to 
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the  witness,  nor  fair  to  any  body,  to  go  upon  supposition. 
Mr.  Sutro  describes  a  mode  of  thoroughly  ventilating  the 
whole  Comstock,  when  the  witness  has  stated  directly  the 
contrary;  that  there  would  not  enough  air  pass  through  the 
tunnel,  if  it  were  distributed  through  all  the  openings  and 
apertures  in  the  Comstock,  to  be  of  any  considerable  bene- 
fit.    Now  he  goes  on  and  supposes 

Mr.  Sutro.  You  will  have  a  chance  to  examine  this  wit- 
ness when  I  get  through.   I  do  not  want  to  be  interrupted, 

Mr.  Sunderland.  "Now  he  goes  on  and  says  the  Corn- 
stock  shall  be  thoroughly  ventilated  as  he  describes. 

Mr.  Sutro.  I  will  presently  show  how  much  value  is  to 
be  attached  to  the  statement. 

Mr.  Sunderland.  I  propose  to  have  this  question  de- 
cided now  by  the  committee.  I  don't  like  to  see  a  witness 
misled,  (and  I  think  he  is  being,)  because  I  do  not  think 
Mr.  Luckhardt  wishes  to  say  that  this  tunnel  will  thorough- 
ly ventilate  this  mine. 

Mr.  Sutro.  I  do  not  wish  to  be  interrupted.  Mr.  Sun- 
derland will  h^ve  a  chance  to  examine  this  witness  on  all 
these  points.  He  wants  to  draw  out  an  answer  from  this 
witness  that  the  witness  does  not  want  to  give.  He  don't 
understand  the  question,  and  Mr.  S.  is  trying  to  take  ad- 
vantage of  that. 

The  Chairman.  State  your  question  to  the  witness. 

Mr.  Sutro.  He  has  answered  it.  I  was  trying  to  show 
this:  that,  if  this  tunnel  is  constructed,  it  will  be  possible, 
then,  to  make  a  great  number  of  shafts  along  the  whole 
lode,  connecting  them  with  the  tunnel,  for  the  simple 
reason  that  bore-holes  may  be  made  to  let  out  the  water, 
which  will  facilitate  the  construction  of  these  shafts;  con- 
sequently these  shafts,  which  it  is  almost  impossible  to 
make  now,  on  account  of  the  expense,  will  all  be  made,  in 
order  to  bring  about  a  thorough  examination  of  the  Com- 
stock lode.  They  are  necessary,  in  order  to  explore  the 
Comstock  lode.  \  After  these  shafts  are  constructed,  it  will 
be  possible  to  drift  from  one  shaft  to  another,  commencing 
at  both  shafts,  and  meeting  in  the  center,  drifting  500  feet 
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from  each  shaft,  and  thus  making  connections  between  the 
two  different  shafts  at  every  100  feet,  which  will  afford  a 
thorough  exploration  of  the  mine.  The  question  put  to  the 
witness  was:  Suppose  we  make  all  these  shafts,  and  all 
these  connections,  whether  that  would  not  reduce  the  tem- 
perature; and  he  answered,  "Yes."  ISTow,  I  want  to  put 
another  question,  following  that  up :  What  do  you  consider 
an  average  temperature,  in  all  the  works  of  the  Comstock 
lode,  below  1,000  feet.  Make  a  general  average,  as  near 
as  you  can  ? 

Witness.  I  cannot  give  you  that. 

Q.  Do  you  think  it  would  be  105°? 

A.  I  do  not  understand  your  question. 

Mr.  SuTRO.  My  question  is,  what  is  the  average  of  all  the 
different  drifts  and  works  in  the  Comstock  lode,  below 
1,000  feet,  or  at  the  1,000-foot  level?  Take  all  the  drifts 
that  have  been  made. 

Witness.  Taking  in  this  ventilation  ? 

Mr.  SuTRO.  Yes,  sir. 

Witness.  Oh,  I  cannot  tell.    I  would  have  to  guess. 

Mr.  SuTRO.  Of  course  you  would  have  to  guess.  Your 
statement  about  it,  however,  will  be  as  valuable  as  any  we 
have  had,  and  probably  a  great  deal  more  so. 

Mr.  Sunderland.  More  compliments. 

Witness.  It  would  certainly  be  a  great  deal  higher  than 
it  is  on  the  surface.  I  cannot  give  any  figures,  because  I 
may  be  10°  or  15°  too  high,  or  10°  or  15°  too  low. 

Q.  What  is  the  average  heat  in  these  drifts  where  these 
men  are  at  work? 

A.  In  those  places  that  are  driven  ahead,  arid  have  no 
out-let,  the  temperature  ranges  from  90  to  100  in  a  great 
many. 

Q.  Is  it  not  higher  than  that  in  some  places? 

A.  Sometimes  it  is. 

Q.  Often  higher  ^vhen  the  drifts  are  very  long? 

A.  In  stopes  that  have  connections,  (short  connections,) 
the  temperature  is  low.    1  have  seen  it  as  low  as  70. 

Q.  At  what  depth? 


A.  On  the  800-foot  level  of  the  Jacket 

Q.  Is  that  not  connected  with  Crown  Point? 

A.  That  was  conneotecl  all  through. 

Q.  Now,  what  is  the'  distance  between  the  "Yellow 
Jacket"  shaft  and  the  "Crown  Point"  shaft? 

A.  A  little  over  300  feet. 

Q.  That  is  the  very  point  I  want  to  get  at.  Suppose 
there  were  shafts  all  along  the  lode,  and  they  were  con- 
nected like  the  Crown  Point  and  Yellow  Jacket  are, 
where  there  is  a  strong  draught  and  the  temperature  has 
gone  at  once  as  low  as  70°,  whether  that  would  not  bring 
about  the  same  condition  of  affairs  all  along  the  lode? 

A.  If  you  take  the  air  from  one  shaft  down  the  drift,  and 
produce  an  artificial  current,  you  can,  through  these  drifts, 
and  to  all  those  shafts  of  which  you  speak,  to  the  best  of 
my  knowledge,  ventilate  that  entire  ground  thoroughly. 

Mr.  SuTRO.  That  is  precisely  what  I  want  to  get  at.  My 
question  was,  would  not  that  reduce  the  temperature  down 
to  70°  ? 

A.  That  I  could  not  saj,  because  the  temperature  at  2,000 
feet  is  a  great  deal  higher  than  it  is  at  1,000.  The  drag  of 
the  air,  in  going  up  from  2,000  feet,  on  the  surface  is  much 
greater  than  from  1,000. 

Q.  What  I  want  to  get  at  is  this :  Suppose  such  a  perfect 
system  of  ventilation  would  be  brought  about  as  could  be 
brought  about  after  these  shafts  have  been  put  down;  I 
want  you  to  state  whether  the  atmosphere  in  those  mines 
would  not  cool  off,  to  a  very  large  d^ree,  say  after  a  year 
or  tw J  ? 

A.  Unquestionably. 

Q.  That  is  what  I  desired  to  know.  If  you  reduce  the 
temperature  to  70°,  would  not  the  capacity  of  the  men  be 
doubled? 

A.  I  do  not  know  that  it  would  be  exactly  doubled.  Men 
would  work  to  greater  advantage  and  do  more  work,  but 
I  do  not  know  whether  it  would  be  doubled. 

Q.  How  much  more  would  they  do? 

A.  Men,  when  they  are  working  in  the  temperature  of 
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70°,  Itliink,  can  do  twice  as  much  work  as  when  they  work 
in  a  temperature  over  95°. 

Q.  That  would  be  double? 

A.  Yes;  but  I  do  not  know  whether  you  would  get  that 
temperature  dowb  to  70°. 

Q.  You  say  it  had  already  been  reduced  down,  in  the 
Yellow  Jacket  mine,  to  that  temperature? 

A.  Yes,  sir. 

Q.  Suppose  the  same  condition  exists  at  other  mines, 
would  not  it  be  reduced  to  the  same  temperature  too? 

A.  If  you  produce  the  same  conditions. 

Q.  It  has  beeen  stated  that  the}^  employed  3,000  miners, 
at  ^4  per  day,  or  an  expense  of  $12,000.  Then  they  would 
save  $6,000  a  day,  would  they  not? 

A.  Yes,  sir,  at  that  rate. 

Q.  I  want  to  ask  you,  now,  what  is  the  cheapest  mode 
of  transportation  in  tunnels,  by  locomotives  or  stationary 
engines? 

A.  "When  the  work  to  be  done  requires  four  animals, 
and  they  can  do  all  the  work  that  can  be  done  in  a  tun- 
nel, that  is  unquestionably  the  cheapest  method  of  trans- 
portation of  ore;  but  when  you  can  employ  more  and 
keep  them  at  work,  then  machinery  is  the  cheapest, 
and  of  all  kinds  of  machinery  I  think  stationary  engines 
do  the  work  the  cheapest;  and  I  will,  at  the  same  time, 
state  that  the  further  you  work  from  an  engine  the  cheaper, 
in  proportion,  will  be  the  work  which  you  wish  to  produce. 

Q.  Do  you  mean  to  say  that  thp  longer  the  distance  you 
want  to  transport  your  ore  over,  the  cheaper  you  transport 
every  ton  of  ore  per  mile?  • 

A.  Yes,  sir;  you  must  not  go  beyond  a  limit,  which 
limit  is  arrived  at  by  a  calculation  of  the  strength  of  the 
rope  and  the  material. 

Q.  But,  then,  it  would  be  cheaper,  say,  for  instance,  to 
transport  ore  through  a  tunnel  4  miles  in  length,  than  it 
would  through  a  tunnel  1  mile  in  length,  for  every  100 
feet,  do  you  know? 

A.  Yes,  sir. 


Q.  Do  you  see  any  difficulty  in  putting  in  a  stationery 
engine  at  the  mouth  of  the  tunnel,  and  having  a  wire-rope 
run  in  all  the  way? 

A.  That  depends  upon  how  wide  your  tunnel  is,  and 
how  heav}^  you  wish  to  run  your  cars.  I  do  not  see  that 
there  is  any  difficulty  in  placing  a  stationery  engine  there, 
and  making  it  d®  the  work  of  pulling  out  these  ores. 

Q.  Could  you  transport  a  very  large  quantity  in  that  way? 

A.  Yes,  sir;  but  you  would  have  to  keep  that  engine 
constantly  running — the  cars  going  in,  and  coming  out — 
because  the  benefit  which  you  derive  from  that  way  of 
working  is  by  never  stopping  j^our  engine  and  losing  time. 
Continually  working  makes  the  rate  of  transportation  less 
in  the  long  distance. 

Q.  Will  you  please  look  at  this  statement  made  by  Mr. 
Carlyle,  and  see  whether  that  is  a  fair  statement  of  the 
cost?  He  gives  the  cost  at  7  cents  per  ton  for  the  4  miles. 

A.  I  have  no  reason  to  doubt  that  statement,  only  I  think 
his/uel  is  a  little  too  low;  but  I  think  his  5  per  cent,  per 
month  for  wear  and  tear  is  very  high,  so  that  would  cover 
the  deficiency  in  the  wood  question. 

Q.  You  would  consider  that  a  fair  statement,  would  you? 

A.  I  think  so;  yes  sir. 

Q.  Taking  3,000  tons  a  day  to  be  transported 

Witness,  (continuing  his  answer.)  He  cannot  put  that 
engine  there  with  the  rope  for  $50,000.  I  do  not  know 
whether  he  can  do  that  or  not.  I  see  he  makes  an  allow- 
ance in  this  calculation  for  that,  but  if  he  can  furnish  all 
the  ropes  for  |50,000 

Q.  Suppose  it  takes  a  little  more  than  that,  how  much 
difference  would  it  make.    A  cent's  difference  on  a  ton? 

A.  Yes,  sir;  and  make  a  little  over  a  cent,  but  in  the 
neighborhood  of  a  cent;  I  think  that  would  cover  it. 

Q.  Would  8  cents  cover  it  pretty  fully — 8  cents  a  ton  ? 

A.  It  might. 

Q.  Do  you  see  any  difficulty  in  taking  ore  down  to  the 
tunnel  level  by  means  of  a  double  shaft,  the  car  going  down 
one  side,  with  the  brake  attached  to  it  on  top  ? 
45 
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A.  Ko,  sir. 

Q.  Do  you  see  any  difficulty  in  putting  in  a  man-engine, 
or  fahrkunst,  to  take  the  men  up  or  down? 

A.  I  do  not  see  any  difficulty,  but  I  do  not  think  it  would 
be  advisable,  because  the  fahrkunst  is  an  institution  that 
goes  very  slow,  but  it  is  very  safe.  But  these  fahrkunst,  of 
late  years,  have  gone  very  much  out  of  vogue.  These  same 
machines — the  same  power  that  would  be  required  to  drive 
the  fahrkunst — could  be  employed  in  a  better  way  to  lower 
and  raise  men  than  by  that  means. 

Q.  Men  could  be  sent  up  in  empty  cars? 

A.  Yes,  sir. 

Q.  I  want  to  ask  you  now  about  reducing  ores.  How 
much  do  the  mines  get  from  the  mills? 

A.  I  have  heard  various  statements.  I  think,  if  my  mem- 
ory serves  me  right,  that  from  60  to  65  per  cent,  is  assured 
by  the  mills  to  the  mines. 

Q.  Suppose  they  do  not  get  out  65  per  cent,  do  they  pay 
any  reclamation  ? 

A.  That,  as  I  understand,  has  always  been  the  rule. 

Q.  Have  you  ever  known  the  Union  Mill  and  Mining 
Company  to  pay  any  reclamation  ? 

A.  I  only  know  of  two  persons,  with  whom  I  happen  to 
be  very  well  acquainted,  in  Virginia,  that  have  paid  reda- 
.mations  to  mining  companies. 

Q.  Mill  owners? 

A.  Yes,  sir,  that  had  paid  reclamations. 

Q.  Did  they  belong  to  the  Union  Mill  and  Mining  Com- 
pany's? 

A.  I  believe  not. 

Q.  Have  you  ever  heard  of  the  Union  Mill  and  Mining 
Company  paying  any  reclamations? 

A.  I  never  have  heard  that  they  did. 

Q.  So  they  do  not  seem  to  get  out  more  than  65  per 
cent,  of  the  assay  value  of  the  ore  which  is  returned  to  the 
mines? 

A.  I  think  that  a- great  many  people  there  say  that  they 
get  out  80  or  85  per  cent,  and  1  think,  in  some  instance.*^ 
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judging  from  the  character  of  the  ore  found,  that  it  is  pos- 
sible to  get  out  that,  but  not  as  a  general  thing,  because 
the  ores  of  the  Comstock  are  of  such  a  nature  that  any  man 
who  knows  the  nature  of  the  o.res,^or  knows  how  to  judge 
of  ores,  would  consider  it  to  be  a  preposterous  idea  to  get 
out  80  or  85  per  cent,  by  crude  amalgamation.  By  treat- 
ing those  ores,  by  previous  processes  anterior  to  amalga- 
mation, you  may  get  out  from  80  to  85  per  cent. ;  but  I 
think  from  60  to  65  per  cent,  is  the  general  yield  of  most 
of  the  ores. 

Q.  I  want  to  ask  you  whether  there  is  not  from  35  to 
40  per  cent,  of  silver  contained  in  these  ores,  in  such  com- 
binations with  the  base  metals — say  l^ad,  zinc,  copper, 
iron,  antimony,  and  even  with  sulphur — that  cannot  be 
taken  out  by  common  amalgamation  ?    Is  not  that  a  fact? 

A.  Well,  I  won't  say  that  35  to  40  per  cent.,  but  some- 
where near  there.  A  certain  percentage  of  that  35  or  40 
per  cent,  consists  of  amalgam,  which  goes  off  with  the  tail- 
ings. 

Q.  How  much  do  you  think  there  is  of  this  refractory  or 
rebellious  metal  contained  in  those  ores.  What  per  cent, 
exists  there  that  cannot  be  taken  out  by  ordinary  amalga- 
mation, taking  the  average  of  the  Oomstock  lode? 

A.  There  is  within  3  or  4  per  cent  of  that  which  is  not 
gotten  out;  or,  in  other  words,  to  make  myself  more  ex- 
plicit, suppose  you  get  out  60  per  cent,  of  the  silver,  there 
would  probably  be,  by  crude  amalgamation,  35  or  36  per 
cent,  of  the  silver  in  refractory  ores,  and  the  other  3  per 
cent,  would  be  as  very  fine  amalgam  in  the  tailings. 

Q.  Then  there  would  be,  according  to  that, 'at  leaJst  35 
per  cent,  of  refractory  ore  or  rebellious  metal  in  those  ores  ? 

A.  Yes,  sir. 

Q.  Cannot  that  be  taken  out  by  amalgamation? 

A.  Not  by  crude  amalgamation. 

Q.  Cannot  they  get  out  a  little  of  that  again  by  lettmg 
it  lay  exposed  to  the  air  ? 

A.  Yes,  sir;  all  that  is  required  of  those  tailings  is  to 
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get  silver  in  the  amalgamable  state,  oxjdize  them,  then  all 
that  portion  which  is  oxjdized  will  amalgamate. 

Q.  Now,  suppose  there  were  reduction  works  at  the 
mouth  of  the  tunnel — ordinary  amalgamating  mills  existing 
there,  which  I  believe  use  the  most  approved  process  for 
that  class  of  ores — and  suppose  there  were  concentrating 
works  attached  to  those  mills,  on  an  extensive  scale  and  of 
the  most  approved  plan,  would  it  not  be  possible  to  take 
the  tailings  from  those  mills  and  run  them  through  that 
concentrating  machinery  and  get  out  to  90  per  cent,  of  the 
whole  ore;  that  is,  of  the  original  value  of  the  ore? 

A.  I  think  so. 

Q.  Then  would  you  not  get,  in  that  manner — in  a  con- 
centrated form — this  rebellious  portion  which  cannot  be 
obtained  by  common  amalgamation?  Could  not  that  be 
put  through  a  roasting  and  chlorodizing  process,  and  90 
per  cent,  obtained  again  ? 

A.  [N'o;  I  think  but  80  per  <Jent.  could  be  obtained. 

Q.  Will  you  please  give  us  some  figures  now  as  to  how 
much  you  would  get  then? 

A.  I  made  a  calculation  here  on  the  low  grade  this  af- 
ternoon.    The  ore,  which  assayed  $10  per  ton 

Q.  Will  you  please  state  what  results  you  arrived  at? 

A.  I  arrived  at  this  result:  that,  taking  say  10  tons  as 
the  basis — I  say  that,  by  common  amalgamation,  $60  out  of^ 
10  tons  could  be  obtained^ — that  would  be  $60  out  of  the 
value  of  $100,  and  the  tailings  could  be  concentrated  to 
one  ton,  of  the  value  of  $30,  causing  a  loss  of  10  per 
cent,  in  concentration.  I  think  if  steam  power  was  used, 
that  would  cost  $5  10;  and  if  water  power  was  used, 
it  tvould  cost  $4  10;  that  would  make  a  difference  of  $1 
between  water  and  steam  power.  I  mean  as  to  the  motive 
power.  Then  I  say  that  these  10  tons  or  nearly  10  tons  of 
tailings  which  you  get,  could  be  concentrated  to  1  ton,  at 
a  cost  of  $5,  by  these  concentrating  machines. 

Mr.  SuTRO.  They  would  have  $40  in  them? 

A.  They  ought  to  have  $40  in  them,    l^ow,  I  allow  10 
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per  cent,  loss  in  concentration.  I  will  call  that  1  ton, 
of  the  value  of  $30— that  1  ton. 

Q.  That  is  25  per  cent.,  is  it  not? 

A.  That  is  10  per  cent.  loss  on  the  original. 

Q.  That  is  25  per  cent,  on  $40,  allowing  a  16ss  of  25  per 
cent.  ? 

A.  Yes,  sir;  if  that  was  roasted  and  amalgamated,  you 
could  obtain  at  least  80  per  cent. 

Q.  That  would  give  you,  then,  a  total  gain,  after  paying 
all  expenses  of  the  first  amalgamation,  concentration,  roast- 
ing, and  second  amalgamation — give  you  a  margin  of  $30, 
provided  you  pay  $60  for  the  ore  ? 

A.  Yes,  sir;  for  the  10  tons. 

Q.  Do  I  understand  you  correctly  now,  that  you  take 
out  first  60  per  cent,  and  the  next  operation  30  per  cent., 
that  making  90,  and  the  whole  operation  can  be  performed 
on  $10-rock,  and  p£fy  even  a' profit? 

A.  Yes,  sir;  I  think  so. 

Q.  I^ow,  supposing  you  take  that  rock  and  crush  it  first, 
then  concentrate  the  ore  itself,  would  it  not  still  lessen  the 
expense? 

A.  ]^o,  because  you  have  to  crush  all  the  ores  in  the 
first  place  any  way,  in  order  to  concentrate  it.  .  You  are 
as  likely  to  lose  20  per  cent,  in  concentration  as  you  are  to 
lose  10.  The  higher  the  ore  is  in  precious  metals,  the  higher 
the  loss  in  concentration ;  therefore  I  would  advise  one  to 
amalgamate  it  first,  and  then  concentrate  the  tailings. 

Q.  Supposing  we  had  reduction  works  at  the  mouth  of 
the  tunnel — amalgamating  works  driven  by  steam-;  say 
we  could  get  coal  thereat  $12  per  ton,  by  making  a  branch 
railroad,  and  bringing  in  the  coal  from  the  Eocky  Moun- 
tains there — suppose  we  have  these  reduction  works  driven 
by  steam,  would  the  tunnel,  in  your  own  opinion,  furnish 
Bufiicient  water  to  carry  on  this  concentrating  operation? 

Witness.  First  tell  me  how  much  ore  you  wish  to  con- 
cefttrate. 

Q.  How  much  water  do  you  think  would  issue  from 
that  tunnel  after  its  completion,  and  after  its  branches  are 
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completed,  and  shafts  connected  with  it?  What  is  your 
opinion  about  that  ? 

A.  I  would  have  to  guess  at  that. 

Q.  Do  you  think  there  would  be  10  cubic  feet,  at  the 
rate  say  of  4  miles  an  hour?  That  would  give  1,440 
inches. 

A.  I  think  that  less  than  half  that  you  could  depend 
upon. 

Q.  How  much  would  that  be  ?  How  many  inches  would 
you  consider  would  flow  out  ? 

A.  About  600  inches — 600  miner's  inches. 

Q.  Would  that  be  sufficient,  if  you  supply  steam  machin- 
ery to  drive  concentrating  works,  to  concentrate  say  1,000 
tons  a  day  ? 

A.  E'o,  hardly. 

Q.  Would  it  not  be  nearly  enough? 

A.  I  would  not  like  to  say. 

Q.  Suppose  an  additional  supply  was  obtained  from 
other  sources,  say  from  the  Carson  river,  to  make  that  1,000 
inches.  Would  that  not  be  sufficient  to  reduce  1,000  tons 
of  ore  ? 

A.  Yes,  sir. 

Q.  Now,  suppose  those  concentrating  works,  and  those 
steam-mills,  should  be  erected  at  the  mouth  of  the  tunnel; 
don't  you  think  that  we  could  pay  the  mine-owners  65  per 
cent,  for  their  ore,  without  any  charge  for  transportation  or 
milling,  and  receive  the  ores  right  at  the  foot  of  the  shaft 
— or  at  the  mine? 

A,  I  think  you  could  pay  60  per  cent. 

Q.  Take  the  |40  ore — take  the  average  of  the  ore. 

A.  I  think  you  could  pay  65  per  cent. 

Q.  Then  take  say  $30-rock,  with  5  per  cent,  off,  that 
would  be  $1  50  a  ton,  would  it  not? 

A.  Five  per  cent.,  at  $30,  would  be  $1  50  a  ton. 

Q.  Then  would  not  the  mines  yet  save  the  whole  cost 
of  transportation  and  milling,  which  is  given  at  $12  ? 
Then  deduct  $1  50,  which  would  still  save  $10  50  on  every 
ton  of  ore  to  the  mine.     That  would  amount  in  a  year, 
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with  365,000  tons  at  $10,  to  $3,650,000.    Would  not  that 
be  a  clear  saving  to  the  mine  of  $3,650,000  ? 

A.  If  you  make  that  arrangement  with  them,  I  do  not 
see  why  it  would  not.  ' 

Q.  It  would  be,  if  you  figure  the  cost  of  reduction  at 
what  you  figure  it  there — $12 — and  that  is  counting  steam 
machinery,  not  counting  water  power. 

A.  Yes,  sir. 

Q.  "Now,  don't  you  think  that  quantity  of  ore  extracted 
from  these  mines  would  be  trebled  after  that  tunnel  is  in? 

A.  I  certainly  think  so. 

Q.  Then  the  saving  would  be  three  times  that  much — 
would  be  over  $10,000,000  per  annum  actually  saved  to 
the  mine-owners? 

A.  Provided  that  could  be  worked.  "We  were  talking 
about  working  1^000  tons,  not  working  3,000. 

Q.  Provided  water  be  brought  in  there  sufficient  for 
concentrating  purposes? 

A.  Yes,  sir. 

Q.  It  has  been  shown  here  by  Captain  Day,  (Surveyor 
General  of  J^evada,)  that  the  average  flow  of  water  on  the 
Carson  river,  "provided  the  water  is  stored  up  in  the  winter 
time,  would  amount  to  508  square  feet.  Suppose  you  take 
ofi:*  from  that  508  square  feet  20  square  feet  only,  which  is 
the  twenty-fifth  part;  20  square  feet  would  give  us  2,880 
inches  of  water.  That,  in  addition  to  what  comes  out  of 
the  tunnel — would  that  be  sufficient  for  the  concentration 
of  all  these  ores? 

A.  Of  3,000  tons  a  day  ? 

Mr.  SuTRO.  Yes,  sir. 

"Witness.  At  the  rate  we  figured  before  it  would  not. 

Mr.  SuTRO.  It  would  be  more? 

Witness.  Ko,  sir. 

Q.  Then  taking  the  25th  part  of  the  water  in  that  river,  it 
would  give  enough  water  to  concentrate  even  three  times 
what  is  taken  out  now — or  3,000  tons  a  day? 

A.  I  do  not  know  whether  that  is  the  25th  part. 
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Mr.  SuTRO.  Tes,  sir,  according  to  the  statement  of  Gen- 
eral Day. 

A.  If  you  have  that  quantity  of  water  you  can  certainly 
concentrate  those  ores. 

Q.  Then,  to  repeat  the  statement.  By  erecting  steam 
mills  there,  and  large  concentration  works,  and  taking  the 
25th  part  of  Carson  river,  it  would  enable  us  to  pay  60  per 
cent,  of  the  value  of  the  ore,  and  take  it  at  the  mine,  and 
work  it  to  a  profit  ? 

A.  I  think  so. 

Q.  The  difference  between  using  water  power  and  steam 
power  would  not  be  a  considerable  item,  in  your  opinion  ? 

A.  No,  sir;  it  would  be  between  90  cents  or  $1  on  a 
ton.  I  made  my  calculation  from  the  following:  I  took 
a  20-stamp  mill,  requiring  40  horse-power.  I  estimated 
the  cost  of  the  engine  and  boiler  at  $10,000,  and  the  wear 
and  tear  at  7  per  cent.  I  then  calculated  that  down  to  a  day, 
which  gives  $2  a  day.  I  estimated  2  tons  of  coal  a  day  to  be 
$24;  I  estimated  the  lubricating  oil  at  $1 ;  two  engineers  at 
$10,  and  a  helper  at  $2  50.  That  gave  me  an  average  of 
$1  99  per  ton  for  power  for  a  20-starap  mill,  in  which  I  could 
easily  crush  20  tons  of  ore.  On  the  other  hand,  I  calcu- 
lated a  water  power  for  20  stamps,  or  40  horse-power; 
allowing  cost  of  the  mill  and  dam  at  $12,000,  interest  at 
10  per  cent,  per  annum,  which  makes  $3  33  a  day;  alb  wing 
7  per  cent,  for^vear  and  tear,  giving  $2  33  per  day.  Three- 
fourths  of  a  ton  of  coal  for  creating  steam,  $9,  and  the  labor 
of  1  man,  $2  50;  making  an  aggregate  of  $1  per  ton,  allow- 
ing still  15  per  cent,  for  contingencies.  That  gave  me  $1 
against  $1  99,  counting  the  steam  I  have  to  use  in  amalga- 
mation. This  only  gives  the  power,  but  the  steam  for  amal- 
gamation I  added  to  the  water  power,  which  gave  us  $1 
against  $1  99. 

Q.  If  I  understand  you  correctly  now,  in  taking  a 
steam-mill,  you  use  the  waste  steam  for  heating  ^^our 
amalgamating  pans,  while  in  the  water-mill  you  have  a 
boiler,  and  make  steam  on  purpose  to  heat  the  pans.  Con- 
sequently, the  water-mill  cannot  be  run  without  steam? 
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A.  "No,  sir;  that  is  the  reason  I  added  the  wear  and  tear 
of  the  steam-mill,  and  the  boiler  and  the  coal,  and  the 
labor  to  create  the  steam  in  the  water-power  mill. 

Mr.  Rice.  But  that  is  not  for  power  at  all — that  steam  ? 

A.  Yes,  sir;  I  added  that  to  the  power  in  the  water-mill, 
because  the  cost  of  amalgamation  afterwards  will,  in  both 
cases,  be  the  same. 

Q.  I  will  ask  you  whether  you  know  of  any  single  mill 
in  that  country  there,  that  works  ores  from  the  Comstock 
lode,  that  does  not  use  steam  for  amalgamation  purposes? 

A.  ]N"o  good  mill. 

Q.  They  all  use  steam? 

A.  Yes,  sir. 

Q.  Consequently  every  water-mill  has  to  have  a  steam- 
boiler,  does  it  not? 

A.  Yes,  sir. 

Q.  In  order  to 'supply  the  steam  for  these  amalgamating 
pans? 

A.  Yes,  sir. 

Q.  I  want  to  ask  you  now  what  capacity  of  making 
steam  a  ton  of  coal  from  the  Rocky  Mountains  has,  as 
compared  to  wood?    How  does  it  compare  with  wood? 

A.  That  coal  from  the  Rocky  mountains,  you  have 
reference  to? 

Mr.  SuTRO.  Yes,  sir;  does  it  equal  2  cords? 

A.  ITo,  sir;  I  think  that  the  Rocky-Mountain  coa?l  would 
be  equal  to  2}  cords  of  wood. 

Q.  Then  that  coal  "at  $12  would  ^be  equal  to  w^ood  at 
about  $4— a  little  over  $4  a  cord?  The  coal  at  $12  would 
be  equal  to  wood  at  $4,  and  a  little  over  a  cord? 

A.  Yes,  sir. 

Q.  Now,  I  want  to  exhibit  to  you  a  map  here  of  the 
working  of  the  mines  in  the  Harz  mountains,  in  Germany, 
and  I  want  first  to  ask  you  whether  you  have  been  at 
those  mines  at  Claustahl? 

A.  Yes,  sir;  I  have  been  at  Claustahl. 

Q.  How  long  have  those  mines  been  worked? 
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A.  Oh,  they  have  been  worked  for  a  number  of  years.  I 
do  not  recollect.     They  have  been  worked  for  centuries. 

Q.  Will  you  be  kind  enou^  to  look  at  this  map  here, 
and  at  the  scale  that  is  given  here,  which  is  given  in 
Lachter,  and  state  what  depth  this  shaft  is — the  George 
"Wilhelm  shaft?    How  much  it  measures  in  English  feet? 

A.  2,311Jfeet. 

Q.  American  feet? 

A.  Yes,  sir. 

Q.  'Now  will  you  please  state  at  what  depth  the  Ernst 
August  tunnel  cut  that  shaft  when  they  constructed  it? 

Witness.  How  do  you  mean  ? 

Mr.  SuTRO.  This  tunnel  has  only  been  completed  within 
the  last  8  years. 

A.  I  do  not  know;  I  did  not  keep  a  record  of  it.  I 
judge  1,297  feet. 

Q.  Will  you  please  deduct  that  1,297  feet  from  the  2,311, 
which  would  give  us  the  depth  that  shaft  was  below  the 
tunnel  level  when  that  tunnel  was  made? 

A.  1,014  feet. 

Q.  Below  the  tunnel  level? 

A.  Yes,  sir. 

Q.  You  say  that  extensive  works  below  that  tunnel  level 
are  in  existence  there  ? 

A.  Oh,  yes,  sir. 

Q.  Will  you  be  kind  enough  to  measure  the  depth  be- 
tween the  deep  George  tunnel*,  and  the  Ernst  August 
tunnel  ? 

A.  400  feet. 

Q.  The  deep  George  tunnel  is  stated  here  in  the  books 
to  be  6J  miles  in  length;  and  the  "Ernst  August"  tunnel 
is  given  at  14  miles  in  length.  Then,  according  to  this, 
this  tunnel  14  miles  in  length  was  constructed  to  gain  an 
additional  depth  of  400  feet.     Is  that  correct? 

A.  Yes,  sir;  to  get  a  depth  of  400  feet  lower  than  what 
they  had  already. 

Q.  They  had  a  tunnel  in  existence  6 J  miles;  and,  in 
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order  to  get  400  feet  peeper,  then  constructed  a  new  tunnel 
14  miles  in  length? 

A.  Yes,  sir. 

Q.  So  they  gained  400  feet  in  pumping  ? 

A.  Yes,  sir. 

Q.  And  400  feet  in  operating  the  mines  by  constructing 
that  tunnel? 

A.  Yes,  sir. 

Q.  What  depth  do  they  get  on  the  Comstock  lode  by 
running  this  tunnel  in  4  miles? 

A.  2,000  feet. 

Q.  ISTow,  I  want  to  ask  you  whether  the  mines  in  the 
Harz  mountains  are  worked  with  intelligence  ? 

A.  The  government  always  employed  the  scholars  di- 
rectly from  the  mining  schools,  and  they  were  taken  in 
rotation,  if  they  made  application  to  the  government  for 
positions.  Of  course,  the  government  was  connected  with 
these  mining  schools,  and  the  government  was  interested 
in  the  mines;  and  it  was  for  the  government's  interest  to 
get  the  most  intelligent  managers  that  they  could  at  those 
mines. 

Q.  Is  any  one  employed  there  in  charge  of  those  mines 
who  is  not  a  thorough-going  engineer,  and  a  scientific  man? 

A.  I  do  not  know  of  one. 

Q.  Are  they  not  practical  men  ? 

A.  They  become  practical  men  from  the  mining  course 
they  have  to  go  through. 

Q.  And  don't  they  have  to  go  from  one  stage  to  an- 
other before  they  get  to  the  top  of  the  ladder  in  position? 

A.  Yes,  sir. 

Q.  They  have  to  go  through  all  the  different  stages, 
commencing  first  as  a  common  miner,  do  they  not  ? 

A.  No,  sir.  In  the  mining  school,  where  he  receives 
his  tuition,  there  are  certain  days  in  the  week  when  he  has 
to  go  into  a  mine,  whece  he  has  to  learn  how  to  survey,  not 
technically,  but  practically.  He  is  shown  all  through  the 
mine.  He  stanlds  by  the  men  and  sees  them  work,  and 
receives  instruction  and  explanation.    Then  he  is  taken 
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out  of  the  mines  in  the  same  way  that  the  men  get  out. 
He  is  taken  out,  then,  and  shown  how  the  ores  are  worked. 
In  fact,  everything  that  he  learns  there  is  taught  first  tech- 
nically, and  afterwards  practically. 

Q.  "What  husiness  are  you  engaged'  in  now? 

A.  I  have  an  office  in  San  Francisco,  California,  as 
mining  engineer  and  metallurgist,  for  the  purpose  of  assay- 
ing ores,  working  ores,  and  amalgamating  ores,  and  I  some- 
times buy  ores. 

Q.  Have  you  an  establishment  for  metallurgical  treat- 
ment? 

A.  Yes,  sir. 

Q.  Do  not  people  send  ores  to  you  from  all  parts  of  the 
country,  in  order  to  arrive  at  the  correct  value  of  ores? 

A.  Yes,  sir.  That  is  what  I  depend  upon  for  my 
work. 

Q.  And  you  apply  the  most  perfect  treatment,  in  order 
to  arrive  at  the  most  correct  result  by  practical  working? 

A.  Yes,  sir.  It  is  our  business  to  examine  ores,  and. 
afterwards  I  take  them  and  treat  them. 

Q.  I  want  to  ask  you  one  or  two  questions  now  about  the 
water  power  on  the  Carson  river.  I  want  to  ask  you,  if 
there  be  a  dam  constructed  say  at  the  Franklin  mill — a  dam 
only  30  feet  high — which  would  back  up  the  water  but  a 
short  distance,  and  that  water  taken  out  at  that  dam  and 
carried  near  the  mouth  of  the  tunnel,  which  would  give, 
according  to  General  Day's  statement,  100  feet  of  fall,  and 
adding  30  for  the  dam,  130  feet,  whether  that  would  not 
give  ample  power  to  propel  enough  mills  to  reduce  all  the 
ore  in  the  Comstock  lode? 

A.  'No J  sir;  I  do  not  think  it  would. 

Q.  Suppose  dams  be  constinicted  in  the  mountains,  and 
the  water  accumulated  there  in  the  winter,  and  let  down 
into  Carson  river,  do  you  think  that  would  give  an  ample 
supply  by  taking  the  water  out  under  the  circumstances  I 
have  stated? 

A.  I  think  it  might,  but  I  would  not  like  to  give  an 
opinion  on  that,  because  I  do  not  know  the  location  of  the 


717 

dam,  and  I  do  know  the  location  of  the  mouth  of  the  tun- 
nel exactly,  and  then  I  do  not  know  how  much  water  there 
is  in  there. 

Mr.  SuTRO.  "We  have  these  statements  here  communi- 
cated by  General  Day,  and  you  not  having  gone  into  his 
figures,  and  it  being  late,  it  will  take  too  long.  I  will  not, 
therefore,  go  into  this  question  again  of  figuring  about  this, 
water  power.  If  I  should  want  to  arrive  at  an  intelligent 
result,  I  would  have  to  submit  the  figures  and  let  Mr. 
Luckhardt  make  his  calculations,  which  will  probably  take 
another  hour,  and  therefore  I  will  close  here. 

Adjourned  to  meet  on  the  27th. 


Hearing  Wednesday,  March  27th. 
Cross-examination  of  C.  A,  LUckhardt, 

By  Mr.  Sunderland  : 

Q.  What  was  your  first  employment  upon  the  Corn- 
stock  ? 

A.  In  Virginia  City  my  first  employment  was  as  assayer, 
with  Paxton  &  Thornburgh. 

Q.  How  long  did  you  remain  in  that  employment? 

A.  Three  months,  I  think. 

Q.  Where  were  you  next  employed? 

A.  I  was  next  employed  as  superintendent  of  the  Justis. 

Q.  What  year  was  that  ? 

A.  I  am  not  quite  certain  whether  it  was  the  latter  end 
of  1864  or  1865. 

Q.  What  year  did  you  go  to  Virginia  City  ? 

A.  The  same  year  that  I  was  there  as  assayer. 

Q.  How  long  did  you  remain  in  the  Justis  ? 

A.  I  think  it  was  six  months. 

Q.  Did  you  get  out  any  ore  during  the  time  you  were 
there? 

A.  Yes,  sir, 

Q.  Where  Was  it  milled  ? 

A.  It  was  milled  in  Mr.  Weston's  mill. 

Q.  What  percentage  was  saved  by  the  mill  and  returned 
to  the  mine  ? 

A.  Sixty  per  cent.  It  was  on  ore  that  I  sent  to  test  the 
quality  of  what  I  had  in  the  mine.  At  that  time  the  mill 
rate  was  higher  than  it  is  now,  and  I  was  trying  to  see  if  I 
could  make  that  mine  pay.  I  sent  this  ore,  therefore,  as 
as  a  test.  It  was  not  the  regular  working  of  ore  for  the 
company. 

Q.  How  much  ore  did  you  have  worked? 

A.  I  had  20  tons  worked  at  one  time  and  50  tons  at 
another,  I  think. 
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Q.  Is  that  all  the  ore  you  had  worked  out  of  that  mine 
while  you  were  there? 

A.  Yes,  sir. 

Q.  Did  Mr.  Weston  pay  you  any  reclamation  ? 

A.  I  had  an  understanding  with  Mr.  Weston  at  the  time 
that  he  should  not  charge  me  any  mill  rate  in  case  the  ore 
did  not  pay,  because  the  Justis  Mining  Company  was  then 
in  rather  poor  circumstances,  and  I  was  trying,  as  super- 
intendent, to  do  my  best  to  reduce  the  expenditures.  I 
did  not,  therefore,  pay  him  the  full  price  for  the  working 
of  the  ore;  nor  did  he  pay  me  any  reclamation. 

Q.  Where  was  your  next  employment,  and  in  what  ca- 
pacity was  it? 

A.  I  was  engaged  by  the  Ophir  Company  to  act  as 
superintendent. 

Q.  How  long  did  you  continue  in  that  capacity? 

A.  I  cannot  tell  exactly  the  number  of  months.  I  stayed 
there  until  Mr.  Fair  took  charge. 

Q.  Was  there  anybody  else  in  Virginia  City,  during  the 
time  you  acted  as  superintendent,  who  had  charge  of  any 
business  in  the  Ophir? 

A.  The  President,  Mr.  Blanding. 

Q.  He  was  there? 

A.  Yes,  sir;  the  greater  portion  of  the  time. 

Q.  Was  he  not  acting  as  superintendent  himself? 

A.  I  do  not  know.  He  gave  me  entire  charge  of  the 
mine  and  all  its  appurtenances.  He  gave  me  charge  of 
furnishing  the  mills  with  a  certain  number  of  tons  of  ore  in 
a  certain  time  and  at  a  certain  rate;  and  he  gave  me  charge 
of  all  the  men  and  all  the  expenditures.  We  had  a  secre- 
tary and  superintendent.  He  limited  me  in  one  respect, 
as  regards  making  contracts  fi)r  the  company. 

Q.  You  attended  to  all  the  contracts? 

A.  The  contracts  which  I  gave  out,  were  to  take  ore  out 
of  the  mine  and  the  old  dumps.  The  mine  was  behind  at 
the  time,  and  the  understanding  between  Mr.  Blanding 
and  myself  was,  that  I  should  get  his  consent  to  those 
contracts. 
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Q.  Didn't  he  direct  to  what  mills  the  ore  should  he 
sent? 

A.  Yes,  sir. 

■  Q.  Did  he  contract  with  the  mills  as  to  the  rates  to  be 
charged,  and  what  percentage  should  be  guarantied? 

A.  He  had  already  an  agreement  with  the  Washoe  mill — 
that  I  did  not  order.  Tlie  other  mill  we  sent  to  was  the 
Woodworth  mill,  belonging  to  the  Ophir  company. 

Q.  Who  owned  the  Washoe  mill? 

A,  I  do  not  know  who  was  the  owner  of  it.  George 
Atwood  had  charge  of  it,  or  leased  it. 

Q.  Wasn't  it  the  Ophir  mill  that  he  leased? 

A,  I  believe  so;  but  I  am  not  certain  who  was  the  owner 
at  the  time. 

Q.  Did  that  mill  ever  pay  any  reclamation? 

A.  At  the  time  I  was  in  the  Ophir  it  did  not,  to  my 
knowledge,  because  Mr.  Blanding  had  made  the  arrange- 
ment with  Mr.  Atwood,  and  I  do  not  know  what  it  was. 

Q.  Did  you  superintend  the  accounts  in  any  way?  Did 
you  have  any  supervision  of  them  ?  Did  you  see  what 
entries  were  made  in  the  books,  or  give  any  directions  to 
the  clerk  employed  by  Mr.  Blanding  in  the  office  there  ? 

A.  How  do  you  mean?  Did  I  give  directions  in  regard 
to  the  payment  of  the  men,  how  many  men  should  be  em- 
ployed, and  what  should  be  their  salaries? 

Q.  I  do  not  mean  that  at  all.  That  is  the  business  of 
the  foreman,  I  believe— to  employ  men  and  discharge 
them. 

A.  I  gave  directions  to  the  foreman,  not  to  the  secre- 
tary. 

Q.  The  business  of  the  foreman  is  to  have  the  time 
kept,  which  he  returns  to  the  office  of  the  company.  That 
is  a  thing  with  which  the  superintendent  has  nothing 
to  do. 

A.  Yes,  sir. 

Q.  Kow,  did  you  take  any  charge  or  have  any  super- 
vision of  the  books  that  were  kept  bv  the  clerk  ? 

A.  No. 
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Q.  You  say  you  don't  remember  how  long  you  remained 
tWe? 

A.  I  do  not  remember.  I  cannot  say.  I  knew  that 
Mr.  Blanding  got  my  services,  because  be  was  troubled 
with  a  great  deal  of  water  on  one  of  the  mine  levels,  and 
his  foreman  and  men  could  not  stop  it.  He  asked  me  if  I 
was  acquainted  with  building  dams,  and  he  spoke  to  Baron 
Richthofen,  and  Baron  Richthofen  recommended  me  to 
him ;  and  that  is  the  way  I  came  to  have  charge  of  the 
mine. 

Q.^  You  say  you  left  immediately  after  Captain  Fair 
came  in?    Did  I  understand  you  to  say  that? 

A.  Yes. 

Q.  "Where  were  you  next  employed. 

A.  I  was  employed  by  the  Manhattan  company  in  Aus- 
tin. I  was  superintendent  of  their  mills  and  their  mines. 
They  were  the  IN'ew  York  company. 

Q.  Was  Mr.  Curtis  there  at  the  time? 

A.  'No,  sir. 

Q.  How  long  did  you  remain  there  ? 

A.  I  think  it  was  two  months.  The  mine  stopped  on 
account  of  indebtedness.  I  do  not  recollect  how  long  it 
was. 

Q.  What  year  were  you  there  ? 

A.  I  think  it  was  in  the  beginning  of  1866. 

Q.  When  were  you  superintendent  of  the  iN'orth 
American  ? 

A.  When  I  returned  to  Virginia  City. 

Q.  After  you  had  been  to  Austin  ? 

A.  Yes,  sir. 

Q.  How  long  were  you  there? 

A.  I  was  employed  by  the  Bank  folks,  and  at  the  same 
time  I  had  the  superintendentship  of  the  North  American. 

Q.  What  time  in  1868  was  that,  or  was  it  in  1867? 

A.  I  think  it  was  in  1866.  I  forget  the  month.  I  had 
been  employed  by  the  Bank  some  six  or  eight  months,  may 
be  a  year,  when  I  took  charge  of  the  IlTorth  American. 

Q.  Did  the  ITorth  American  ever  yield  any  ore  ? 
46 
(  .  " 
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A.  !N"ot  at  that  time.  It  had  not  been  worked  for  a  num- 
ber of  years,  and  I  reopened  it.  I  developed  some  low- 
grade  ore  there,  but  it  wouldn't  pay  at  that  time. 

Q.  It  has  paid  since,  I  believe,  has  it  not? 

A.  Yes,  sir  ;  some. 

Q.  Is  it  being  worked  now? 

A.  I  could  not  tell  you. 

Q.  Don't  you  know  it  has  been  worked  for  the  last  two 
or  three  years? 

A.  I  couldn't  say. 

Q.  Don't  you  know  that  Mr.  Hobart  has  been  working 
it  some  time? 

A.  I  don't  know  where  Hobart  worked.  He  took  out 
some  ore,  I  believe,  between  the  Overman  and  the  I^orth 
American,  together  with  Hamlet.  I  don't  know  where  he 
took  it  from. 

Q.  Did  you  ever  have  any  connection  with  any  other 
mine  there? 

A.  ]^o. 

Q.  Kow,  I  understand  you  to  say  that  you  were  em- 
ployed by  the  Bank  of  California  as  a  mining  engineer. 
What  were  your  duties  under  that  employment  by  the 
Bank  of  California  ? 

A.  My  duties  were  to  go  into  the  mines,  examine  them, 
and  make  a  report  as  regarded  the  quality  of  ore  in  sight 
and  the  prospects  of  the  mines.  These  were  my  instruc- 
tions for  the  first  year  or  year  and  a  half;  but  as  that  took 
a  good  deal  of  time  and  a  good  deal  of  writing,  I  was  after- 
wards asked  to  make  concise  daily  reports  to  the  same 
purport. 

Q.  Cannot  duties  of  that  kind  be  performed  by  a  man 
who  is  not  a  mining  engineer? 

A.  A  man  who  is  not  a  mining  engineer  cannot  Veiy 
well  have  an  opinion  as  to  where  ore  may  be  found. 

Q.  You  think  a  mining  engineer  can  tell  where  ore  can 
be  found  before  it  is  found  ? 

A.  In  some  instances  he  can.  He  can  calculate  as  re- 
gards the  quantity  that  he  sees  and  the  quality,  more  or 
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less,  by  looking  at  it.  But  a  man  who  is  accustomed  to 
mines  there,  possibly  might  fill  the  same  position  as  regards 
the  quantity  that  is  in  sight,  and  such  a  man  could  prob- 
ably have  filled  the  position  I  did. 

Q.  Do  you  know  of  any  better  judges  of  the  quality  of 
ore,  or  the  prospects  of  a  mine,  than  the  man  who  uses  a 
pick  and  shovel  in  the  mine — the  common  miner,  who 
works  in  the  mine  and  assorts  ore? 

A.  Decidedly:  every  mineralogist  is. > 

Q.  Did  you  ever  know  any  instance  on  the  Comstock 
where  any  body  of  ore  was  discovered  by  a  mining  engin- 
eer? 

A.  As  mining  engineers  do  not  generally  go  into  the 
mine  with  a  pick  and  shovel,  it  is  the  man  that  does  the 
actual  manual  labor  that  discovers  it. 

Q.  Don't  you  know  that  Major  Gillis,  who  is  not  a  min- 
ing engineer,  was  employed  in  the  same  capacity  by  the 
Bank  of  California,  long  previous  to  the  time  that  you 
were? 

A.  I  heard  so — yes,  sir.   I  do  not  know  it  for  a  certainty. 

Q.  During  the  time  you  were  employed  by  the  Bank  of 
California,  did  you  ever  operate  any  in  the  stocks  of  the 
mines  that  you  were  in  ? 

A.  I  operated,  after  having  been  there  over  two  years, 
on  my  own  account,  without  connection  with  anybody  else,  ' 
because  the  injunction  put  upon  me  verbally,  by  the  Bank 
of  California,  was  to  keep  whatever  I  saw — all  the  knowl- 
edge which  I  gained  through  having  access  to  these 
mines — to  myself;  not  to  make  it  known  to  anybody  else; 
and  for  that  reason  I  was  very  careful  how  I  speculated, 
for  I  had  given  mj  word  as  a  man,  and  I  think  I  always 
have  kept  it. 

Q.  You  suggested  here  a  great  many  improvemetits  that 
might  be  made  upon  the  present  mode  of  mining  on  the 
Comstock,  I  believe,  did  you  not,  last  night  ? 

A.  On  the  working  of  the  mines? 

Q.  The  mode  of  working  the  mines. 

A.  I  expressed  an  opinion  in  this  regard  that  I  thought 
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the  opening  of  a  new  tunnel — an  adit  tunnel — would  be  a 
great  benefit  to  these  mines,  and  would  open  up  a  new  area 
for  working.  It  would  make  mining  there  easier  than  it 
is  now.   I  did  not  suggest  anything;  I  merely  alluded  to  it. 

Q.  Didn't  you  speak  of  using  water  for  compressing  air 
to  send  down  into  the  mine? 

A.  I  was  asked  whether  water  could  be  used  for  that 
purpose,  and  I  believe  I  answered  yes. 

Q.  While  you  were  in  charge  of  any  mine  upon  the 
Comstock,  did  you  make  any  change  in  the  mode  of  sink- 
ing the  mines  you  were  in  charge  of?  * 

A.  I  was  the  first  one  to  introduce  the  safety-cage  on 
the'  Comstock. 

Q.  You  were? 

A.  Yes,  sir. 

Q.  Didn't  Mr.  M use  it  in  the  Potosi  mine  before 

you  suggested  it? 

A.  'Ho,  sir. 

Q.  What  kind  of  safety  did  you  use? 

A.  I  used  the  old  English  safety-cage,  which  is  on  the 
principle  of  the  common  ice  hook.  It  is  the  same  as  they 
use  in  England. 

Q.  It  isn't  used  on  the  Comstock  now,  is  it? 

A.  No,  sir.     I  had  that  in  the  Justis  mine  the  first  one. 

Q.  Do  you  call  the  Justis  a  part  of  the  Comstock? 

A.  Yes,  sir. 

Q.  What  evidence  have  you  of  that? 

A.  I  have  got  the  same  west  wall,  I  have  got  the  same 
character  of  ore,  and  I  have  the  same  east  wall.  I  see  a 
great  similarity  in  the  manner  of  occurrence  of  the  ore, 
and  I  believe  I  have  no  reason  to  doubt  that  it  is  a  part 
of  the  Comstock. 

Q.  How  far  is  the  Justis  from  any  other  mine  known 
and  conceded  to  be  a  part  of  the  Comstock  ? 

A.  Some  people  concede  that  the  Overman  is  a  part  of  the 
Comstock  and  the  IN'orth  American,  and  others  concede  the 
contrary;  but  they  all,  I  believe,  agree  that  the  Crown 
Point  and  the  Belcher  are  part  of  the  Comstock;  and  that 
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would  be  a  distance  of  I  couldn't  say  how  many  feet.  I 
should  have  to  guess  at  it.  It  would  be  certainly  nearly  a 
mile. 

Q.  If  the  Overman  and  IsTorth  American  are  a  part  of 
the  Comstock,  can  it  be  possible  that  the  Justis  is  a  part? 

A.  Yes,  sir. 

Q.  How  so? 

A.  Because  we  know  by  analogy  that  a  vein  may  split 
just  as  well,  as  it  may  have  a  fault. 

Q.  Well,  then,  you  concede  that  the  Justis  is  not  upon 
the  same  fissure  that  the  Overman  is  ? 

A.  I  do  not  know  what  you  mean  by  the  fissure.  You 
may  not  understand  the  meaning  of  a  fissure  as  I  do. 

Q.  Explain  it,  then,  as  you  understand  it. 

A.  I  think  that  the  Justis  is  the  out-runner  or  a  spur. 
That  may  not  be  the  technical  term.  I  do  not  know  the 
English  for  it;  but  just  as  the  Overman  is  a  part  of  the 
Comstock,  so  I  consider  that  the  Justis  is  a  part  of  the 
Comstock. 

Q.  That  is  a  matter  of  theory,  and  not  a  fact  demon- 
strated? 

A.  !N'o,  sir.  It  would  be  demonstrated  by  our  actual  in- 
spection of  it,  by  running  a  drift  into  the  lead,  and  seeing 
that  the  same  vein-matter  that  we  find  in  the  Justis  goes 
into  the  Comstock,  and  at  the  same  time  trace  it  from  the 
Overman  into  the  Comstock. 

Q.  How  long  since  you  were  upon  the  Comstock  to  ex- 
amine any  mine  ? 

A.  Two  years,  I  think. 

Q.  Ain't  it  three  ? 

A.  Two. 

Q.  Only  two  ?     Will  it  be  three  nex,t  May? 

A.  I  think  it  is  nearer  two  than  three. 

Q.  To  What  depth  had  any  mines  been  worked  when 
you  left  there? 

A.  Well,  I  couldn't  give  you  the  figures  exactly,  although 
there  is  not  a  drift  that  was  not,  as  I  may  say,  photographed 
in  my  mind.    For  two  years  I  never  thought  about  the  Com- 
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stock  any  more,  never  bothered  about  it,  never  have  given 
it  any  attention,  and  the  figures  have  escaped  my  memory. 
I  might  tell  you  100  feet  higher  or  lower;  I  couldn't  give 
you  the  figures  any  more  exactly.  If  I  were  to  run  over 
my  old  reports  and  study  them  up  two  or  three  days,  I 
would  then  be  able  to  give  you  all  the  figures  of  all  the 
drifts  and  all  the  depths. 

Q.  Do  you  think  any  of  them  were  1,000  feet  deep  when 
you  were  there  ? 

A.  Oh,  yes. 

Q.  What  mines? 

A.  The  Crown  Point  was  1,000;  that  I  recollect.  First 
let  me  ask  you  from  where  you  wish  me  to  start — from  the 
croppings? 

Q.  From  the  top  of  the  shaft. 

A.  The  Crown  Point,  Bullion,  and  l^orcross  may  have 
been  that,  but  I  won't  be  certain ;  I  wouldn't  like  to  state. 

Q.  Were  you  in  the  habit  of  visiting  the  I^orcross  while 
you  were  in  the  employment  of  the  Bank  of  California? 

A.  Yes,  sir. 

Q.  All  the  time? 

A.  'Not  all  the  time.  I  visited  the  E'orcross  quite  a 
space  of  time  after  I  tvas  employed  by  the  Bank  of  Cali- 
fornia, not  at  first;  and  then  I  visited  it  for  a  great  num- 
ber of  months;  then  I  was  refused  admission,  and  I  visited 
it  no  more. 

Q.  You  were  asked  last  night  if  you  knew  what  object 
.the  bank  had  in  employing  a  man  to  examine  the  mines 
and  report  upon  them  ? 

A.  Yes,  sir. 

Q.  Do  you  not  know  that  the  bank  was  in  the  habit  of 
loaning  money  to  these  mines  to  prosecute  any  work? 

A.  I  do  not  know  it.  I  have  heard  that  said.  I  know 
it  by  report. 

Q.  You  also  said,  in  connection  with  reclamations,  that 
you  never  knew  of  the  Union  Mill  and  Mining  Company 
having  paid  reclamations;  and  in  that  connection  you 
stated  that  the  Union  Mill  and  Mining  Company  belonged 
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to,  or  was  controlled  by,  parties  interested  in  the  Bank  of 
California. 

A.  I  didn't  say  that  I  knew.  I  stated  that  I  knew  it 
from  general  report. 

Q.  "Well,  you  stated  that  you  never  knew  of  their  having 
paid  any  reclamations. 

A.  iJ^either  did  I. 

Mr.  Sessions.  Mr.  Sunderland,  will  you  explain  these 
reclamations  ? 

Mr.  Sunderland.  The  mills  guarantee  a  return  of  65  per 
cent,  of  the  assay  value  of  the  ore,  as  taken  by  the  mining 
company;  and  if  the  return  falls  below  65  per  cent.,  the 
difference  between  the  actual  return  and  the  65  per  cent, 
is  paid  by  the  mill  to  the  mining  company  as  reclamation. 
(To  the  witness.)  Did  you  occupy  any  such  confidential 
position  or  relations  with  any  mining  company,  or  the 
Union  Mill  and  Mining  Company,  as  to  be  authorized  to 
know  anything  about  their  business  at  all? 

Witness.  Of  course  not;  neither  did  I  say  that  I  knew 
that  they  paid  reclamations.  I  have  only  got  it  from  gen- 
eral report,  as  I  told  you. 

Q.  And  what  is  the  general  report  ? 

A.  The  general  repor^  was  that  the  Union  Mill  and 
Mining  Compan}^  was  composed  of  the  same  parties  who 
had  more  or  less  control  of  the  ores  of  the  mines. 

Q.  I  am  not  disputing  that  proposition  at  all.  I  am 
now  talking  about  an  insinuation  that  the  Union  Mill  and 
Mining  Company  did  not  return  the  65  per  cent.,  and  did 
not  pay  reclamations.  What  authority  have  you  for  say- 
ing that  the  Union  Mill  and  Mining  Company  did  not 
pay  any  reclamations  ? 

A.  I  said  they  did  not  pay  any  reclamations,  because  I 
do  not  know  of  their  having  paid  any. 

Q.  Then  do  you  mean  to  say  that  you  do  not  know 
whether  tbey  did  or  not? 

A.  That  is  it. 

Q.  You  didn't  state  that  last  night?  . 

A.  That  is  the  sense  in  which  I  meant  it. 
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Q.  You  do  not  know  that  they  paid  any,  leaving  the 
impression  that  they  had  not  paid.  You  were  not  in  a 
position  to  know  whether  they  paid  reclamations  or  not, 
were  you  ? 

A.  ]^o. 

Q.  You  were  not  in  a  position  to  demand  access  to  their 
hooks  or  to  anything  ahout  their  business? 

A.  ISTo,  sir. 

Q.  When  were  you  connected  with  any  mine,  that  ypu 
had  any  right  to  know  the  business  relations  between  it 
and  the  mill  company  ? 

A.  I  never  was. 

Q.  Is  it  usual  for  a  corporation  or  an  individual  to  ex- 
pose its  or  his  business  to  a  man  who  has  no  connection 
with  the  company  or  the  individual? 

A.  That  is  at  the  option  of  the  individual,  I  believe. 

Q.  It  ain't  usual  for  a  good  business  man  to  go  round 
and  tell  what  his  business  is  and  what  he  is  doing? 

A.  I  cannot  say  whether  it  is  or  not.  It  is  left  to  the 
individual. 

Q.  "What  salary  did  you  get  while  you  were  employed 
by  the  Bank  of  California  ? 

A.  $225  a  month. 

Q.  During  the  time  that  you  were  employed  by  the  Bank 
of  California,  did  you  ever  tell  Mr.  liequa,  superintendent, 
and  Mr.  Donnelly,  foreman  of  the  ChoUar  Potosi  mine, 
that  the  Sutro  tunnel  was  a  humbug  ? 

A.  ITo,  sir. 

Q.  Certain  of  that,  are  you? 

A.  I  am  certain  of  that. 

Q.  Haven't  you  told  them  so  a  great  many  times,  while 
in  the  Chollar  mine,  in  the  presence  of  both  ? 

A.  'No,  sir. 

Q.  Haven't  you  denounced  the  Sutro  tunnel  as  a  hum- 
bug? 

A.  ISTot  that  I  know  of.  I  don't  think  that  I  ever  spoke 
with  Mr.  Requa  or  Mr.  Donnelly  about  the  Sutro  tunnel 
in  my  life,  because  the  Sutro  tunnel  project  was  an  arrange- 
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ment  of  which  I  knew  hardly  anything;  and  it  was  stated 
while  I  had  so  much  to  do  in  examining  mines  that  I  always 
minded  my  own  business,  and  I  always  had  the  name  of 
minding  my  own  business,  and  never  meddling  with  any- 
body else's  business.  I  was  very  friendly  to  Mr.  Requa 
and  Mr.  Donnelly,  but  I  did  not  know  anything  about  the 
tunnel,  and  I  do  not  think  I  ever  in  my  life  made  any  such 
an  assertion  as  that. 

Q.  You  mean  to  say  you  never  knew  of  but  two  mining 
engineers  to  be  employed  in  the  capacity  of  superintendent 
on  the  Comstock  ? 

A.  That  is  what  I  said ;  yes. 

Q.  Those  were  Mr.  Janin  and  Mr.  Bonner,  did  you  say? 

A.  I  didn't  mention  any  names,  but  those  were  the  ones. 
I  believe  they  were  educated  in  that  capacity. 

Q.  There  are  no  mining  engineers  on  the  Comstock  now, 
are  there? 

A.  I  do  not  know. 

Q.  Were  there  any  there  when  you  left,  employed  as 
superintendents  of  the  mines  ? 

A.  N"o,I  believe  not;  not  to  my  knowledge. 

Q.  Do  you  know  why  they  were  not  continued  there? 
Do  you  know  why  those  mining  engineers  were  not  em- 
ployed more  generally,  and,  when  employed,  why  they 
were  not  continued? 

A.  InTo,  sir.  I  know  that  Mr.  Bonner  was  employed  all 
the  time,  and  that  he  left  his  position  twice,  and  I  believe 
took  charge  again  after  an  absence  of  some  time.  I  do  not 
think  that  the  other  gentleman  needed  to  be  employed,  as 
he  had  other  business. 

Q.  Mr.  Janin? 

A.  Yes. 

Q.  Don't  you  know  that  he  made  a  failure  of  his  admin- 
istration of  the  mine? 

A.  I  do  not  know  anything  about  his  business,  Mr.  Sun- 
derlahd,  I  never  inquired  into  it. 

Q.  Wasn't  Mr.  Palmer  a  mining  engineer  ? 


730 

A.  Mr.  Palmer  was  not  employed  in  any  mine,  to  my 
knowledge. 

Q.  Were  you  not  there  when  he  was  superintendent  of 
the  Ophir? 

A.  No,  sir ;  I  know  Mr.  Palmer  very  well.  He  is  a  per- 
fect gentleman,  and  I  have  the  greatest  faith  in  and  respect 
for  his  attainments  and  his  age.  I  do  not  know  his  capac- 
ity. I  do  not  know  anything  about  it.  I  do  not  know,  ex- 
cept from  hearsay,  that  he  was  superintendent  of  the  Ophir. 
I  never  saw  him  acting  as  superintendent. 

Q.  I  understood  you  to  say  that  the  mines  on  the  Com- 
stock  were  worked  for  speculation  and  for  the  benefit  of 
the  stockholders;     "Was  that  your  statement?   . 

A.  No,  sir. 

Q.  What  was  it  ? 

A.  I  forget  exactly  what  the  question  was  and  what  my 
answer  to  it  was;  but  I  did  not  say  that. 

Q.  Give  it  as  near  as  you  can  remember. 

A.  I  couldn't  say.     I  forget  what  the  question  was. 

Q.  Well,  I  will  ask  you  now  if  that  is  the  case? 

A.  I  couldn't  answer  that. 

Q.  Cannot  answer  it  ? 

A.  No,  sir;  because  I  do  not  know. 

Q.  I  understood  you  to  say  that  there  was  no  mine  or 
lode  anywhere  in  the  world  so  valuable  as  the  Comstock. 

A.  No.  I  may  have  worded  a  sentence  in  such  a  way 
that  that  construction  might  be  put  upon  it,  not  being  as 
well  versed  in  the  English  language  as  you  are,  but  I  did 
not  intend  it. 

Q.  Nobody  wants  to  place  you  in  any  position,  Mr. 
Luckhardt,  that  you  are  not  willing  to  place  yourself  in. 
If  you  want  to  make  any  correction,  make  it  at  any  time. 

A.  The  sense  I  wanted  to  convey  is  this,  Mr.  Sunder- 
land: that  I  thought  there  was  no  mine  in  existence  that 
had  yielded  in  so  short  a  time  the  amount  of  money  which 
the  Comstock  has  yielded;  and  that  is  my  true  belieff. 

Q.  Isn't  that  in  great  part  owing  to  the  energy  with 
which  it  has  been  worked  ? 
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A.  It  is,  it  is  true,  owing  to  the  energy  and  capital  em- 
ployed there,  and  it  is  also  owing  to  the  richness  of  the 
ore  that  has  been  found  there;  and  I  think  the  last  is  the 
main  item  of  it. 

Q.  Are  there  any  mines  in  Mexico  and  South  America 
that  bay.e,  yielded  vE^stly  more  in  the  aggregate  than  the 
Comstock? 

A.  Oh,  yes;  there  was  the  Potosi  mine,  that  has  yielded 
five  times  as  much. 

Q.  How  much  have  the  Potosi  and  Bolivia  yielded  ? 

A.  I  do  not  recollect.    I  happened  to  recollect  the  other, 
because  I  read  in  Humboldt  a  memorandum  about  it.    The' 
Potosi  is  known  as  one  of  the  oldest  mines,  and  it  has 
yielded  very  largely.     I  forget  the  sum.     I  think  it  was 
£120,000,000  sterling. 

Q.  That  was  up  to  about  1800,  according  to  my  calcula- 
tain? 

A.  That  was  up  to  1842.  * 

Q.  Now,  what  mines  in  Mexico  have  yielded  a  larger 
sum  in  the  aggregate  than  the  Comstock  ?     Any? 

A.  I  do  not  know.  There  are  very  rich  mines  in  Sinaloa 
that  bave  yielded  for  years  and  years,  but  they  kept  no 
record  of  their  mines  there;  they  are  generally  fighting; 
and  nobody  can  keep  track  there  of  anything. 

Q.  You  say  that  low-grade  ores  are  left  in  the  mines  on 
the  Comstock,  which  cannot  at  present  be  worked,  owing 
to  the  expensive  mode  in  which  the  working  is  done? 

A.  I  believe  so ;  yes,  sir.  ^ 

Q.  Is  there  any  change  that  you  would  suggest  in  the 
mode  of  working  the  ores  from  the  present  method  ? 

A.  That  question  is  too  indefinite.  I  cannot  answer  it. 
There  are  three  questions  connected  with  it.  I  might  sug- 
gest an  improvement. 

Q.  What  improvement  or  improvements  would  you  sug- 
gest in  the  present  mode  of  working  ? 

A.  I  think  it  would  be  an  improvement  to  crush  those 
ores  finer  than  they  have  been  in  the  habit  of  crushing  them, 
to  amalgamate  them  in  the  same  way  that  they  are  amalga- 


782 

mated  now,  and  concentrate  the  tailings  by  the  most  im- 
proved methods  of  concentration,  of  which  there  are  a  great 
many,  and  take  the  concentrations  and  treat  them  in  such 
manner  as  the  character  of  the  ore  requires,  so  that  you 
can  get  at  the  precious  metals  that  are  contained  in  them. 

Q.  By  tailings  do  you  mean  what  we  designate  as  tail- 
ings, or  do  you  include  slimes,  which  pass  off? 

A.  I  term  tailings  everything  but  the  amalgam. 

Q.  Everything  that  leaves  the  mill? 

A.  Everything  that  leaves  the  mill. 

Q.  Do  you  know  whether  any  attempt  has  been  made 
to  work  the  slimes  without  drying  them  ? 

A.  I  won't  be  certain;  but  I  believe  Janin  tried  it;  but 
with  what  results  I  do  not  know.  He  was  experimenting 
a  good  deal,  and  he  probably  did  not  like  to  communicate 
to  others  the  experience  he  gained. 

A.  Do  you  know  whether  he  experimented  for  the  Gould 
and  Curry  Company,  while  Ke  was  there  ? 

A.  ]S"o.  At  the  time  of  which  I  speak  he  had  a  mill  of 
his  own  below  the  Gould  and  Curry. . 

Q.  He  sold  that,  didn't  he? 

A.  I  do  not  know. 

Q.  Hadn't  he  parted  with  it  when  you  left  there  ? 

A.  I  do  not  know. 

Q.  Do  you  know  of  any  success  in  working  slimes  from 
the  Corastock  ore  in  any  manner  except  by  drying? 

A.  I  do  not  think  it  has  ever  been  tried  sufficiently 
round  Washoe  to  get  at  any  result. 

Q.  Well,  you  can  state  whether  you  know  of  any  ona 
instance  where  there  was  a  successful  trial,  can't  you  ? 

A.  I  do  not  know  that  anybody  ever  was  successful. 

Q.  Don't  you  know  that  they  have  been  worked  success- 
'fully  by  first  drying  them  and  then  simply  amalgamating 
them  in  the  pan  ? 

A.  I  have  heard  so;  yes,  sir.     I  do  not  know. 

Q.  Was  not  Mr.  Park  working  successfully  when  you 
left  there  ? 
'  A.  I  do  not  know  what  he  was  doing. 
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Q.  He  was  running  a  mill,  wasn't  he  ? 

A.  I  do  not  know  anything  about  his  business. 

Q.  Do  you  know  whether  he  was  running  a  mill  or  not  ? 

A.  InTo,  sir;  I  do  not. 

Q.  Ever  pass  up  and  down  the  canon  there  close  to  Mr. 
Janin's  mill,  and  see  another  mill  running  there — a  tailings 
mill — below  the  Gould  &  Curry  ? 

A.  Yes,  sir. 

Q.  Whose  mill  was  that? 

A.  I  do  not  know  whose  that  was. 

Q.  Do  you  know  anything  about  Birdsall's  mill  as  a 
tailings  mill*at  Dayton  ? 

A.  -No, 

Q.  You  speak  of  these  immense  quantities  of  low-grade 
ores.     In  what  part  of  the  Comstock  are  they  ? 

A.  They  are  in  the  Succor,  Lucerne,  Justis,  I^orth 
American,  Overman,  and  that  ground  between  the  Justis 
and  the  Belcher.  The  names  of  the  little  companies  I  do 
not  recollect.  Up  the  hill  there  are  two  or  three  small 
companies,  of  which  I  do  not  recollect  the  names.  Then  I 
think  there  are  low-grade  ores  in  the  Belcher. 

Q.  I  will  ask  you",  in  reference  to  those  you  have  already 
named,  what  benefit  would  the  Sutro  tunnel  be  to  them  ? 

A.  The  Sutro  tunnel  would  be  a  benefit  to  them  in  this 
respect:  after  it  is  connected  these  ores  can,  in  my  estima- 
tion, be  taken  out  through  it  with  a  profit.  I  think  that 
that  can  be  done  in  some  day  to  come.  It  may  not  be 
possible  now.  I  do  nrot  think  that  these  pres  ever  will  be 
taken  out  without  they  are  taken  out  through  a  tunnel  of 
some  kind. 

Q.  You  think  they  never  will  be  ?  Do  you  know  whether 
they  are  at  work  on  the  Succor? 

A.  I  do  not  know. 

Q.  The  Lucerne? 

A.  I  do  not  know. 

Q.  The  Justis? 

A.  I  do  not  know  whether  they  are  or  not. 

Q.  Did  you  ever  hear  it  was  proposed  to  extend  the~nSu- 
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tro  tunnel  down  to  these  mines  ?  Did  you  ever  bear  a 
proposition  of  that  kind  made? 

A.  No.  You  asked  me  what  benefit  the  Sutro  tunnel 
would  be  to  it. 

Q.  Well,  if  you  never  heard  of  the  Sutro  tunnel  going 
there,  how  can  the  Sutro  tunnel  benefit  these  mines? 

A.  There  is  no  reason  why  the  tunnel  should  stop  at  the 
limit  set  for  the  extension  of  its  drifts.  There  is  no  rea- 
son why  the  tunnel  should  not  be  extended  1,000  feet 
north  or  south,  or  a  mile  north  or  south,  if  the  tuimelis  in 
there.  In  my  estimation  it  will  certainly  be^done.  The 
tunnel  cannot  be  of  any  benefit  to  these  mines  unless  com- 
nected  with  them. 

Q.  So  far  as  known,  the  ores  in  the  Succor,  Justis,  Lu- 
cerne, ]N"orth  American,  and  Overman  are  at  or  near  the 
surface,  are  they  not — those  low-grade  ores? 

A.  As  far  as  I  know  those  I  have  reference  1;o.  How 
far  down  they  extend  I  do  not  know. 

Q.  Could  you  connect  the  Sutro  tunnel  with  the  sur- 
faces of  those  mines,  so  as  to  make  it  profitable  to  let  that 
ore  down  on  to  the  level  of  the  tunnel;  and,  if  so,  I  want 
to  know  how  you  are  going  about  it  ? 

A.  You  asked  me  in  a  general  sense  if  the  tunnel  would 
ever  be  of  any  benefit  to  those  ores.     I  answered  you  yes. 

Q.  I  want  to  know  in* what  way. 

A.  I  believe  that  these  ores,  and  ores  that  will  be  found 
below  them  will  be  taken  out  through  that  tunnel  when 
it  is  connected,  llow  to  make  it  profitable  now  I  couldn't 
say;  I  couldn't  make  those  ores  pay  now  anyway. 

Q.  Anywhere? 

A.  No;  you  can't  make  tliera  pay. 

Q.  Suppose  you  iiad  the  tunnel,  could  you  make  them 
pay? 

A.  If  you  had  the  tunnel  connected,  and  had'  the  im- 
provements of  which  I  have  spoken,  and  to  which  refer- 
ence has  been  made,  and  the  tunnel  opened,  I  do  not 
see  why  these  ores  could  not  be  made  to  pay;  because,  in 
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rri}^  estimation,  when  the  tunnel  is  run  and  connected,  this 
ore,  which  assays  $10  a  ton,  can  be  worked  with  a  profit. 

Q.  Your  proposition  is,  not  to  amalgamate  the  ore  after 
first  crushing.  Which  ores  would  you  concentrate  before 
aniiilgamation,  and  which  after? 

A.  If  I  found  ores  of  such  specific  gravity,  (in  the  silver 
ore,  or  matter  that  comes  with  the  ore,)  as  to  allow  of  a 
speedy  concentration,  1  would  concentrate  the  o/i-es  at  the 
startythen  roast  them  and  amalgamate  them;  thereby  I 
would  save  a  great  deal  more;  but  if  the  silver  in  the  ores 
is  in  such  a  state — for  instance,  in  the  shape  of  polybasite 
or  stephanite — where  the  specific  gravity  is  not  so  great, 
why,  then,  I  would  certainly  amalgamate  the  ores  first, 
because  the  loss  in  concentration  would  not  be  so  great. 

Q.  You  do  not  pretend  to  say  that  we  have  got  any  ste- 
phanite in  the  Comstock*,  do  you  ? 

A.  Yes,  sir. 

Q.  Where  abouts? 

A.  It  has  been  found  from  the  surface  all  through  the 
Mexican,  Ophir,  Gould  and  Curry,  and  Yellow  Jacket.  I 
took  some  out  of  the  700-foot  level. 

Q.  N"ow,  then,  you  say  you  would  roast  the  ore  at  some 
stage  ? 

A.  Yes,  sir. 

Q.  How  would  you  roast  it  ? 

A.  I  would  roast  it  by  the  most  improved  method ;  and 
the  only  one  I  know  of  is  by  the  Stetefeldt  furnace. 

Q.  What  does  it  cost  per  ton  to  roast  it  by  that  furnace? 

•  A.  That  all  depends  upon  the  cost  of  fuel.  It  costs  from 
$8  to  110  a  ton. 

Q.  You  would  have  to  dry  it  before  you  put  it  in  the 
furnace,  would  you  not?  Can  you  handle  wet  crushed  ore 
in  the  Stetefeldt  furnace  ? 

A.  ISTo,  sir. ' 

Q.  Then,  after  you  concentrate  it,  you  have  got  to  dry  it? 

A.  You  dry  it  in  the  dust  chambers.  That  could  be 
arranged  very  easily. 
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Q.  That  all  requires  handling — manual  labor — does  it 
not? 

A.  There  are  machines,  elevators,  that  take  these  ores, 
without  any  manual  labor,  right  out  of  the  heap  and  carries 
them  up. 

Q.  But  after  it  is  concentrated,  how  do  you  put  it  on  to 
your  chambers  for  drying  ?  Do  you  do  that  by  machinery? 

A.  Yes ;  I  would  take  it  after  it  is  dried.  I  would  have 
those  elevaters  take  it  to  the  top  of  the  furnace,  and  there 
is  a  machine  made  on  purpose  to  feed  that  furnace  regu- 
larly without  any  manual  labor. 

Q.  When  you  estimate  the  cost  of  roasting  in  that  fur- 
nace at  from  $8  to  $10,  what  price  do  you  fix  upon  fuel, 
and  what  kind  of  fuel  do  you  use  ? 

A.  You  can  use  coal  or  you  can  use  wood  in  the  Stete- 
feldt  furnace,  and  the  price  of  roasting  is  according  to 
what  you  use. 

Q.  When  you  say  from  $8  to  $10,  what  do  you  estimate 
the  fuel  to  cost? 

A.  I  estimate  it  to  cost  $4  or  $5  a  cord — wood.  The 
cost  of  roasting,  however,  has  not  so  much  to  do  with  the 
fuel  as  it  has  to  do  with  the  character  of  the  ore.  The 
richer  the  ore,  the  less  you  can  feed;  if  the  ore  is  poor  in 
sulphur,  the  quicker  you  can  feed.  If  the  ore  is  very  rich 
in  sulphur,  you  would  have  to  feed  slower,  because  the  ore 
is  roasted  by  simply  falling  through  a  stack  that  is  red 
hot;  it  falls  through,  and  it  has  to  roast  while  passing 
from  the  top  to  the  bottom.  ^  ' 

Q.  If  you  have  a.  good  deal  of  sulphur  in  the  ore,  the 
sulphur  itself  helps,  and  makes  the  expense  for  fuel  very 
slight? 

A.  Certainly ;  but  then  it  is  the  quantity  you  could  work. 
Ypu  understand  me.  If  you  only  roast  50  tons  in  the  fur- 
nace, of  rich  rock,  it  costs  a  jpro  rata  per  ton  more  than  if 
you  roast  100  tons  of  poor  rock. 

Q.  I  understand;  but  isn't  the  principal  item  of  expense 
in  roasting  in  the  Stetefeldt  furnace  the  fuel  to  make  the 
heat? 


737 

A.  Oh,  certainly;  there  is  none  other,  excepting  the  feed- 
ing machines. 

Q.  If  you  have  a  class  of  ores  filled  with  sulphur,  and 
the  sulphur  supplies  the  place  of  fuel,  although  the  process 
may  be  slower,  what  is  it  that  makes  it  cost  so  much 
more  ? 

A.  Because  you  do  not  put  the  quantity  through. 

Q.  You  said  something  last  night  about  the  bank  loan- 
ing money  upon  stock,  and  getting  proxies  from  the  own- 
ers of  stock,  in  order  to  control  the  elections? 

A.  I  do  not  think  I  said  that. 

Q.  What  did  you  say? 

A.  I  didn't  say  that  the  bank  loaned  money  on  stock, 
because  I  have  no  right  to  say  so.     I  do  not  know. 

Q.  Then  you  mean,  to  say  now  that  you  do  not  know 
anything  about  their  having  done  that?  Is  that  what  you 
mean  to  say  ? 

A.  I  said  that  I  didn't  say  that  they  loaned  money  on 
stock. 

Q.  Then  you  do  not  know  that  they  ever  did  procure 
proxies,  or  loaned  money  on  stocks? 

A.  I  know  that  a  party  came*  to  me  who  was  author- 
ized, as  I  understood  it,  to  get  proxies  in  order  to  keep 
the  then  Administration  in,  and  he  asked  me  if  I  had 
stock,  as  it  was  for  that  purpose.  That  happened  once  or 
twice.     As  for  their  loaning  money  on  it,  I  do  not  know. 

Q.  Isn't  that  a  very  usual  thing,  both  in  San  Francisco 
and  Virginia  City,  for  different  parties  to  go  round  and 
collect  all  the  proxies  they  can  get?  , 

A.  I  do  not  know  whether  it  is  Or  not.  .-r   . , 

Q.  You  say  the  means  of  raising  money  by  a  minitxg 
company  is  by  assessments  and  by  borrowing.  Is  there 
any  other  possible  means  of  a  mining  company  raising 
money  when  they  have  got  no  ore  in  the  mine  ? 

A.  isTo,  I  believe  not. 

Q.  Did  you  ever  know  a  mining  company  on  the  Corn- 
stock  to  fail  to  borrow  all  the  money  required  for  work;ing 
47  :!: 
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the  mine,  if  they  preferred  that  mode  to  making  assess- 
ments? 

A.  I'  did  not  inquire.     I  do  not  know  of  any. 

Q.  You  said  that  the  difficulties  of  mining  upon  the 
Oomstock  are  the  want  of  ventilation,  and  the  expense  of 
hoisting  ore  and  water.  I  believe  that  was  your  state- 
ment, wasn't  it? 

A.  Yes. 

Q.  I  will  ask  you  first  if  you  know  what  the  size  of  the 
Sutro  tunnel  is  to  be? 

A.  I  only  know  from  what  I  have  been  told. 

Q.  Who  told  you? 

A.  I  forget.     I  was  told  14  feet  by  12. 

Q.  Didn't  Mr.  Sutro  tell  you  ? 

A.  i  won't  say  that  he  did.     I  have  heard  it. 

Q.  You  do  not  know  what  the  contract  was  between 
Mr.  Sutro  and  the  mining  companies  by  the  law  of  Con- 
gress ? 

A.  ^o,  sir. 

Q.  i!^or  the  act  which  is  now  pending  before  Congress  ? 

A.  ITo,  sir. 

A.  "What,  size  would  it  be  necessary  to  make  that  tunnel^ 
in  order  to  answer  the  purpose  for  which  it  is  proposed  ? 

A.  I  think  the  size  given  would  be  large  enough. 

Q.  How  many  square  feet  would  a  section  of  that  tun- 
nel give? 

A.  14  by  12  multiplied— 168  feet. 

Mr.  Sutro.  Then  you  have  got  to  deduct  the  timber 
from  that? 

A.  That  answers  the  question. 

Mr.  Sunderland.  Suppose  a  tunnel  were  run  in  there 
with  100  square  feet  instead  of  168,  would  that  furnish 
sufficient  air  for  ventilating  the  whole  of  the  Comstock? 

A.  It  all  depends  upon  what  portion  of  the  Comstock 
you  meant  to  ventilate. 

Q.  Well,  I  say  the  whole  of  it. 

A.  It  is  too  indefinite  a  question.  I  cannot  t^ll  you 
that.   You  may  have  1,000  drifts,  and  you  may  have  10,000 
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drifts;  and  if  joa  take  that  quantity  of  air  and'  distribute 
it  into  10,000  drifts,  of  course,  it  would  not  be  sufficient. 
If  you  had  but  1,000  drifts,  it  might. 

Q.  You  consider  the  Justis  on  the  Comstock? 

A.  Yes,  sir. 

Q.  And  the  Lucerne  ?  ^ 

A.  I  consider  that  a  part  of  the  Comstock. 

Q.  How  far  was  that  from  the  Sierra  ]N"evada  ? 

A.  As  near  as  I  can  come  at  it,  it  was  about  23,000  feet, 
because  it  runs  in  a  crooked  line,  the  way  these  measure- 
ments are  taken. 

Q.  That  is,  from  the  Lueerne  to  the  Sierra I^Tevada?  That 
was  my  question. 

A.  I  thought  you  said  the  Justis.  The  Lucerne  would 
be  2,000or  3,000  feet  farther. 

Q.  Well,  that  is  almost  5  miles  is  it  ? 

A.  Yes;  but  not  quite. 

Q.  Now  you  understand  what  I  mean  by  the  whole 
Comstock.  Suppose  you  had  tins  tunnel  in  now,  with  a 
section  of  100  square  feet,  would  tnat  give  you  air  enough 
to  ventilate  the  whole  of  the  distance  from  the  Lucrene  to 
the  Sierra  ISTevada? 

A.  If  the  tunnel  were  simply  run  in  there,  or  if  it  were 
connected  the  way  it  is  proposed  by  these  shafts,  do  you 
mean? 

Q.  I  am  ignorant  of  how  it  is  proposed.  I  do  not  know 
what  the  proposition  is.  I  w'ill  get  you  to  explain  it.  What 
is  your  proposition  now  to  ventilate? 

A.  To  ventilate  all  that  ground  would  require  at  least 
^  number  of  shafts  at  convenient  distances  from  each 
other,  along  the  Comstock  and  connected  by  drifts,  and 
these  shafts  also  connected  with  the  longitudinal  drifts  run- 
ning from  the  tunnel,  then  the  tunnel  would  furnish  a  cer- 
tain quantity  of  air,  and  these  different  shafts  could  be 
connected  in  such  a  way  with  the  addition  of  artificial  ven- 
tilation as  to  cause  thorough  ventilation  of  the  entire  work; 
but  I  do  not  think  that  all  the  drifts  on  the  lode  \vould  all 
require  to  be  ventilated  at  one  time. 
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Q.  What  distance  apart  would  it  be  necessary  to  sink 
tbese  shafts  along  the  line  of  the  Corastock? 

A.  If  jou  wish  to  ventilate  the  entire  length,  you  would 
have  to  sink  these  from  1,000  to  1,200  feet  apart. 

Q.  Wouldn't  that  be  a  very  heavy  expense  through  the 
barren  part  of  the  Comstock? 

A.  These  shafts,  if  you  w^ould  start  in  with  this  sole  pur- 
pose in  sinking  them,  w^ould  C(^st  more  than  if  you  would 
make  them  during  the  progress  of  working,  because  they 
could  be  made  of  portions  of  the  stopes,  and  the  old  work- 
ings. You  wouldn't  need  to  penetrate  the  entire  moun- 
tain and  run  them  all  in  a  bee-line. 

Q.  Do  you  know  of  any  shaft,  or  drift  anywhere  in  the 
Comstock  that  has  remained  in  place  any  considerable 
length  of  time  without  constant  repairs  ? 

A.  Where  ventilation  was  good,  it  has.  There  is  the  |haft 
60  feet  southwest  from  the  Crown  Point  shaft.  That  shaft 
is  300  feet  deep,  and  was  as  good  when  I  saw  it  last  as  the 
day  that  it  was  made. 

Q.  What  was  that? 

A.  That  was  the  shaft  which  had  no  name.  It  was  not 
in  use  then. 

Q.  Ilawkeye,  wasn't  it  ? 

A.  No ;  I  forget. 

Q.  What  shaft  did  that  connect  with  to  ventilate  it? 

A.  It  connected  with  the  Crown  Point  mine. 

Q.  Don't  you  know  that  all  these  shafts  on  the  Comstock, 
in  fact,  have  to  be  repaired  two  or  three  times  a  year,  on 
account  of  the  swelling  of  the  clay  through  which  the  shaft 
is  sunk? 

A.  It  is  not  the  clay  alone  that  makes  repairs  necessary. 
Wherever  they  are  run  through  clay,  they  need  repairing 
oftener  than  two  or  three  times  a  year. 

Q  How  often  do  they  require  re -timbering,  or  timbers 
absolutely  taken  out  and  new  ones  put  in, through  the  clay? 

A.  Very  frequently. 

Q.  For  what  reason  is  it  necessary  to  repair  often  ? 
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Mr.  SuTRO,  Mr.  Sunderland,  I  do  not  see  \yhat  that  has 
to  do  with  the  tunnel,  whether  you  repair  the  shafts  or  not. 

"Witness.  There  is  a  natural  sagging  of  the  wood  in  such 
a  long  distance,  where  they  are  framed  togethei*,  and  that 
makes  repairing  necessary.  Imperfect  ventilation  very  often 
causes  wood  to  rot  quicker  than  it  would  if  thoroughly 
ventilated. 

Mr.  Sunderland.  Well,  now,  if  this  tunnel  were  in,  and 
connected  with  these  difi'erent  shafts,  as  they  e:^ist  on 
the  Comstock,  I  wanf'to  ask  you  whether,  in  12  months, 
without  repairs',  every  one  of  those  shaffs  would  be  so 
closed  that  not  a  particle  of  air  would  get  through. 

A.-  Ariy  piece  of  a  mine  of  course  needs  repairing,  or  it 
goes  to  rack  and  ruin. 

Q.  Is  it  not  necessary,  in  the  majority  of  the  drifts  in  the 
Comstock,  to  re-timber  and  to  keep  the  timbers  from 
treading  and  the  drifts  closing  up  ? 

A.  Yes,  sir.  When  the  drifts  are  run  through  mater- 
ial that  swells,  of  course  they  need  repairing,  because 
wood  will  rot  and  must  needs  be  renewed. 

Q.  Is  it  any  unusal  thing  there  to  see  timbers,  before  they 
have  been  in  6  months,  and  while  they  are  apparently  new, 
crushed  all  to  pieces  in  the  drifts? 

A.  Yes,  sir ;  I  have  seen  timbers  8  feet  high  crushed 
in  8  monthR,  the  absolute  strength  of  the  wood  destroyed, 
fibre  knit  in  fibre  and  telescoped. 

Q.  Last  night,  I  believe,  you  described  how  these  pockets 
or  reservoirs  of  water  were  formed  on  the  Comstock,  did 
you  not  ?  If  you  did'not,  I  will  get  you  to  state  it  now,  how 
the  water  is  held  by  these  clay  seams? 

A.  The  fact  of  finding  the  waiter  in  pockets  on  the  Corn- 
stock,  and  not  universally  distributed  through  the  whole 
lode,  made  me  think  that  it  occurred  in  this  wise :  ^  We  hare, 
as  you  well  know,  in  the  Comstock  productive  and  barren 
portions,  and  the  barren  portions  so  far  have  been  found 
in  the  majority,  and  one  of  the  component  parts  of  these 
barren  portions  is  very  easy  of  decomposition,  or  nieta- 
morphism,  and  as  these  barren  portions  are  something  that 
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Las  fixllen  into  the  vein,  coming  as  I  suppose  from  the 
eastern  wall,  these  portions  as  thej  went  had  to  travel  with 
a  great  deal  of  velocity,  and  that  velocity  created  heat,  and 
that  heat  was  sufficient  to  decompose  the  feldspathic  por- 
phyry and  form  clay,  because  the  basis, of  clay  is  feldspar, 
and  as  they  passed  through  the  vein  matter  they  got  coated 
on  all  sides  with  clay,  leaving  of  course  at  places  some  open- 
ings, or  else  the  water  wouhl  not  have  got  in.  The  water 
penetrated  either  in  these  intersections  or  surrounded  them, 
wherever  it  formed  two  of  these  clay  seams  joined  together 
forming  a  pocket  where  the  water  would  stay,  it  would 
not  get  out  until  you  tap  it,  although  you  might  come 
within  an  inch  of  it  and  there  might  be  standing  thousands 
of  gallons. 

Q.  Isn't  it  likely  that  as  you  get  deeper  there  may  be 
fewer  of  these  intrusions  hanging  from  the  wall,  and  con- 
sequently fewer  reservoirs  and  less  water? 

A.  The  existence  of  the  pockets  has  nothing  to  do  with 
the  quantity  of  water  that  exists.  If  these  pockets  did  not 
exist,  the  water  would  be  universally  distributed  through 
the  vein,  in  my  way  of  thinking,  so  that,  at  the  place  where 
these  pockets  would  cease,  the  water  would  be  universally 
throughout  the  vein,  and  would  be  a  great  deal  more 
trouble  and  bother  to  contend  with  than  if  it  stayed  in 
pockets,  because,  when  it  is  in  pockets,  you  tap  it  and  it 
is  done  with,  while  where  you  have  got  it  universally  dis- 
tributed it  makes  ore  extraction  a  good  deal  more  difficult. 

Q.  Won't  there  be  fewer  pockets  as  you  penetrate  to  a 
greater  depth?     Won't  the  vein  be  more  uniform? 

A.  The  vein  won't  be  more  uniform.  The  vein  matter 
will  have  a  more  uniform  character. 

Q.  In  other  words,  the  hanging  wall  will  be  more  fixed, 
and  more  likely  to  be  in  place? 

A.  That  won't  necessarily  follow. 

Q.  Will  it  not?     What  is  your  opinion? 

A.  I  think  that  at  greater  depth  there  will  be  less  of 
these  intrusions  in  the  vein  matter. 

Q.  Those  intrusions  come  from  the  east  wall  ? 
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A.  That  is  my  opinion. 

Q.  Then,  if  the  vein  is  more  regular  after  you  get  down 
to  a  low  depth,  and  the  intrusions  less,  won't  the  east  or 
hanging  wall  be  more  regular? 

A.  That  don't  necessarily  follow.  The  east  wall  is  a 
very  indefinite  boundary,  as  far  as  we  have  explored  the 
Corastock — as  far  as  I  know,  at  least. 

Q.  Do  you  know  of  any  east  wall  anywhere? 

A.  Oh,  yes. 

Q.  Where? 

A.  I  know  what  we  term  the  east  wall  is  where  we  leave 
all  quartz  and  go  into  feldspathic  porphyry. 

Q.  What  does  that  wa^U  consist  of  ? 

A.  Generally  of  a  very  heavy  body  of  clay. 

Q.  Do  you  call  the  clay  the  wall,  or  the  rock  beyond  it? 

A.  The  rock  beyond  it;  the  boundary  is  the  clay.  The 
east  wall  is  in  very  few  places  very  well  defined,  but  we 
have  to  take  it  as  the  east  wall,  and  have  to  call  it  the  east 
wall.  We  have  got  to  get  some  terminus  on  the  east. 
These  eastern  explorations  that  have  been  made  further 
and  further,  striking  more  ore  and  clay,  made  the  bound- 
ary line  indefinite. 

Q.  With  tbese  reservoirs  or  pockets  in  different  portions 
of  the  Comstock,  would  the  running  of  the  tunnel  drain 
the  Comstock  at  all— the  simple  running  of  the  tunnel — con- 
sidering these  pockets  and  the  formation  of  the  Comstock? 

A.  Yes,  sir;  if  these  intrusions  occurred  less,  and  the 
pockets  occurred  less,  and  the  water  was  universally  dis- 
tributed through  the  vein  matter,  you  only  need  to  tap  the 
vein  in  one  place,  and  all  the  water  would  drain  off. 

Q.  I  am  not' talking  about  that.  Anybody  knows  that. 
I  want  to  know,  in  the  present  Condition  of  the  Comstock, 
whether  the  nmninsr  of  the  tunnel  throuofh  the  lode  would 
-drain  any  considerable  portion  of  it? 

A.  It  would  drain  all  those  portions  that  are  connected 
A\  ith  it.  That  I  know.  It  would  drain  all  those  portions 
that  are  conr  ected  with  the  tunnel  and  the  rocl^  through 
which  they  pass. 
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Q.  Would  it  assist  in  draining  that  portion  of  the  Corn- 
stock  that  will  be  worked  to  a  depth  below  the  tunnel  level? 
In  other  words,  can  you  make  water  run  \up  hill? 

A.  You  can  make  it  run  up  hill  if  you  use  the  right  im- 
plements to  do  it? 

Q.  You  can  pump  it  up? 

A.  ISTo;  it  will  run  up  itself. 

Q.  How  else  can  you  get  it  up  except  by  pumping? 

A.  I  can  make  water  run  up  hill  very  easily. 

Q.  How? 

A.  By  putting  up  a  syphon,  and  carrying  it  over  a  hill 
where  the  height  of  the  hill  is  greater  than  the  surface  of 
the  water,  and  that  would  give  it  impetus  enough  to  set 
the  syphon  going. 

Q.  IsTow,  Mr.  Luckhardt,  we  are  talking  about  practica- 
ble things.  I  will  ask  you  whether  you  have  any  idea  now 
of  applying  that  to  raising  this  water  from  the  Comstock 
below  the  level  of  the  tunnel? 

A.  No.  You  asked  me  if  I  could  make  water  run  up  hill, 
and  I  told  you  I  would  answer  the  question. 

Q.  That  ain't  making  it  run  up  hilf.  It  is  taking  it  to  a 
point  below  the  source.  You  spoke  last  night  about  the 
tunnel  being  a  new  basis  of  operations.  Cannot  you  put 
in  stations  now  in  every  mine,  at  a  depth  of  1,500  or  2,000 
feet,  and  put  in  compressed-air  engines  to  work  the  mines, 
making  that  a  new  base  of  operations,  and  then  go  on 
again  1,500  or  2,000  feet  below  that? 

A.  I  suppose  you  could.  You  can,  unquestionably;  but, 
at  the  same  time,  you  couldn't  do  it,  in  my  estimation,  at 
the  cost  of  working  through  the  tunnel,  from  the  fact  that 
you  have  everything  to  hoist  from  the  tunnel  level  to  the 
surface,  which  you  avoid  by  using  the  tunnel.  The  hoisting 
from  below  the  tunnel  would  cost  the  same,  whether  you 
take  compressed  air  from  the  surface  down  to  the  ma- 
chinery vertically  or  horizontally.  The  difference  is  some, 
but  it  is  not  great. 

Q.  Tllen,  as  I  understand  you,  the  difference  would  be 
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in  Jioisting  from  the  tunnel  level  to  the  surface?  Am  I 
right  ? 

A.  Yes. 

Q.  You  spoke  last  night  of  the  average  temperature 
of  the  Comstock,  below  the  1,000-foot  level,  as  from  90° 
to  100°.  How  many  mines  were  below  the  1,000-foot 
level  when  you  were  there? 

A.  I  stated  that  in  the  beginning  of  the  report.  I  do 
not  remember  the  figures  exactly.  I  stated  that  I  thought 
that  the  Bullion  and  the  Crown  Point  and  possibly  the 
JiTorcross  were  down  to  1,000  feet,  may  be  a  few  feet  more. 

Q.  Were  you  ever  in  the  Bullion? 

A.  Yes,  sir. 

Q.  How  many  times? 

A.  A  couple  of  ct^zen  times. 

Q.  How  long  before  you  left  Virginia  City  were  you  in 
the  'Noi  cross  ? 

A.  I  couldn't  say  exactly.  I  did  not  keep  a  record 
of  it. 

Q.  Were  blowers  used  in  these  mines? 

A.  Yes,  sir. 

Q.  Was  this  temperature  that  you  speak  of,  which  aver- 
aged from  90°  to  1(70°,  in  the  headings  and  in  the  stopes 
where  men  were  at  work  ? 

A.  I  was  asked  what  the  average  temperature  w^as.  The 
headings  and  stopes— the  upper  portions  of  the  stopes — 
were  always  hotter  than  where  tlie  drifts  were  connected 
with  the  shafts,  from  the  fact  of  the  hot  air  rising. 

Q.  Do  you  think  the  average  temperature  where  the 
men  were  at  work  while  you  were  there  was  from  90°  to 
100°? 

A..  I  said  from  80°  to  100°. 

Q.  I  understood  you  to  say  that,  if  the  temperature  were 
reduced  to  70°,  the  capacity  of  the  men  to  work  would  be 
doubled.     Was  that  your  opinion  ? 

A.  I  think  so. 

Q.  Do  you  think  it  possible  to  reduce  the  temperature 
to  70°  there  ? 
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A.  Yes,  sir.  ^  . 

Q.  That  includes  the  sinking  of  a  shaft,  as  I  understand 
you,  along  the  line  of  the  Comstock,  every  1,000  feet,  to 
that  tunnel  ? 

A.  Yes,  sir,  and  connect  them  with  one  another,  and 
make  proper  use  of  all  the  air  which  they  command,  arid 
make  the  most  judicious  use  of  machinery. 

Q.  In  addition  to  the  sinking  of  the  shafts  and  connect- 
ing them  by  drifts,  you  would  have  to  apply  artificial  means 
for  injecting  fresh  air  into  the  stopes  and  drifts.  I  so  under- 
stood you,  did  I  not? 

A.  If  you  go  beyond  a  certain  point — beyond  the  limit 
of  the  air  you  demand — then  you  will  haveto  find  air  from 
the  surface.  That  is  the  only  way  in  which  I  can  answer 
that  question.  ^ 

Q.  Would  the  sinking  of  the  shafts  and  their  connection, 
and  the  running  of  the  tunnel  reduce  the  temperature  to 
70°? 

A.  That  question  is  not  definite  enough,  Mr.  Sunderland, 
because  you  may  have  150  miles  of  drifts.  That  question 
is  not  definite  enough ;  I  cannot  answer  it. 

Q.  Would  your  drifts  and  stopes  in  the  Gomstoek  be 
any  cooler  than  they  are  on  the  surface? 

A.  If  there  is  moisture  in  the  mine 

■  Q.  I  would  like  to  have  the  question  answered. 

A.  I  will  answer  it  in  this  way :  If  the  timbers  for  some 
distance  were  wet,  or  if  the  rock  was  wet  and  the  warm 
air  would  cause  the  water  to  evaporate  and  form  steam  or 
vapor,  it  would  reduce  the  temperature  in  the  mine  from 
that  which  is  on  the  surface.  If  that  is  not  the  case,  prac- 
tical experience  has  shown  that  the  temperature  increases 
from  2J°  to  3°  Fahrenheit  for  every  100  feet  in  depth  as  you 
go  down;  also  the  heat  is  increased  by  tlie  men  working, 
the  carbonic  acid  they  exhale,  and  the  miasma  they  leave 
behind,  and  the  corrosion  of  vegetable  matter  in  the  mine. 

Q.  Well,  now,  what  is  the  heat  on  the  surface  in  the 
summer  season  in  the  Comstock? 
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A.  Sometimes  it  is  very  warm,  and  sometimes  it  is  only 
moderate. 

Q.  How  hot? 

A.  I  really  couldn't  say.  I  kept  a  record  of  it  for  a  friend 
of  mine  here  in  Washington  at  one  time^ — kept  my  barom- 
eter and  the  thermometer.  I  kept  it  up  for  three  months, 
but  I  really  forget  what  the  average  was. 

Q.  It  isn't  rare  there  to  have  the  thermometer  from  90° 
to  100°,  is  it? 

A.  Oh,  uq;  I  never  saw  it  over  100°,  I  think. 

Q.  I  say  from  90°  to  100°.     Is  that  unusual  at  all  ? 

A.  Well,  it  is  v^ery  warm.  Of  course  it  is  hotter  than 
it  is  generally,  when  it  goes  above  92°  or  93°,  as  far  as  I 
recollect. 

Q.  I  understood  you  to  say  last  night  that  you  never 
took  your  thermometer,  to  ascekain  the  heatin  any  mine 
but  once? 

A.  Yes,  sir. 

Q.  i^ow,  sir,  you  can  give  tlie  average  heat  in  the  mines 
by  taking  one  observation ;  and  yet,  having  kept  records 
for  a  long  time — having  taken  your  observations  on  the 
surface — ^you  cannot  remember  what  that  average  is  ? 

A.  I  know  by  the  vvaj^  I  felt  in  the  mines.  I  know  how 
I  experienced  the  heat,  and  it  was  oppressive.  I  was  wise 
enough  to  know  when  I  got  under  ground,  and  I  have 
found  the  same  temperature  I  have  got  on  the  surface.  I 
wouldn't  feel  any  warmer. 

Q.  Isn't  the  heat,  at  the  same  degree,  much  more  op- 
pressive in  a  mine,  wher^  there  is  no  circulation  of  air  or 
ventilation,  than  it  is  on  the  surface? 

A.  If  you  have  a  still  hot,  day,  and  the  air  not  stirring, 
it  is  just  as  oppressive  on  the  surface  ;as  it  is  under  ground. 

Q.  Is  there  ever  a  day  on  the  surface  on  the  Comstock 
that  there  is  not  some  movement  in  the  air? 

A.  No;  I  don't  think  there  is. 

Q.  I  will  get  you  state  whether  on  the  Carson  .river  it 
is  not  hotter  in  the  summer  tima  than  it  is  in  the  Corn- 
stock  on  the  surface? 
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A.  That  I  could  not  say.  When  I  was  at  the  Carson 
river,  I  was  generally  on  horseback,  and  I  became  hot 
from  riding.     I  didn't  notice. 

Q.  If  the  heat  increases  2|®  to  3°  every  100  feet  in  depth, 
and  your  thermometer  stands  at  90°  on  the  surface,  how 
are  you  going  to  reduce  the  temperature  at  the  level  of  the 
tunnel  to  70°? 

A.  Exactly  as  I  told  you.  If  your  air  passes  moist  sub- 
stances and  has  any  motion  to  it  at  all,  it  will  evaporate 
the  water  and  cool  the  air.  Then,  where  air  is  moving,  the 
temperature  is  continually  changing. 

Q.  What  is  the  cause  of  the  change? 

A.  Where  air  is  moving  fast,  you  cannot  get  a  thermom- 
eter to  stand  at  the  same  point  for  more  than  two  or  three 
seconds  at  a  time.  It  is  moving  continuall3\  It  is  the 
change  in  the  temperature.  I  know  of  no  other  way  to 
account  for  it,  except  that  it  is  impossible,  even  in  a  heated 
room,  to  have  a  uniform  temperature. 

Q.  I  will  ask  you  if  the  same  degree  of  heat  in  a  moist 
atmosphere  is  not  much  more  oppressive  than  in  a  dry  at- 
mosphere ? 

A.  Yes. 

Q.  Then  if  the  atmosphere  in  the  mines  should  be  re- 
duced, by  evaporation  of  the  water  there,  or  by  moisture, 
to  25°  or  30°  below  what  it  is  on  the  surface,  would  the 
heat  be  less  oppressive,  or  more  than  it  is  on  the  surface? 
You  spoke  of  reducing  the  atmosphere  in  these  mines  to 
70°,  while  on  the  surface  it  was  shown  that  the  thermom- 
eter frequently  rises  above  90°,  and  in  addition  to  the  90°, 
there  is  the  increase  of  2J°  every  100  feet  as  you  go  down. 
You  go  down  say  from  1,600  to  1,800  feet;  adding  the  in- 
crease of  that  to  the "90°,  and  you  make  it  over  100°  on  the 
surface,  and  you  propose  to  reduce  it  to  70°  in  the  mines, 
and  you  reduce  it  by  the  pressure  and  resistance  in  the  at- 
mosphere in  the  mines.  I  want  to  ask  you  if  the  existence 
of  the  moisture  there  will  not  make  the  heat  quite  as  op- 
pressive as  it  is  on  the  surface  at  90°  ? 

A.  If  the  air  you  get  into  the  mine  goes  in  at  a  temper- 
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ature  of  100°,  I  don't  suppose  that  there  is  a  possibility  of 
redacing  it  in  the  mines  to  70°,  I  may  say.  There  is  a  limit 
to  all  things,  and  so  there  is  a  Iknit  to  the  reduction  of  the 
temperature  by  latent  heat.   * 

Mr.  SuTRO.  How  many  days  in  a  year  does  the  ther- 
mometer go  up  to  90°  in  Virginia  city? 

A.  I  have  kept  a  record  for  three  months  at  one  time, 
but  I  do  not  recollect;  90°  is  very  warm. 

Q.  Are  there  five  days  in  a  summer  that  the  tenjperature 
rises  to  90°,  as  far  as  you  recollect? 

A.  I  do  not  recollect.  I  might  as  well  say  95°  or  85°. 
•      Mr.  Sunderland.  'Now,  when  you  get  your  tunnel  start- 
ed, and /the  connections  made  with  the  shaft,  how  are  you 
going  to  get  the  air  to  circulate  down*^  in  the  mines  that 
are  below  the  level  of  the  tunnel? 

A.  That  is  a  very  easy  matter. 

Q.  How  do  you  do  it? 

A.  Warm  air  has  less  specific  gravity  than  cold  air. 
Light  air  will  rise,  and  cold  air  will  sink.  If  you  take  air 
at  a  temperature  say  of  80°  on  the  surface,  and  you  have 
it  at  the  bottom  of  a  shaft  90°,  which  may  possibly  be  the 
case,  you  can  form  a  vacuum  where  the  90°  are,  very  easily, 
and  make  the  80°  follow  it.  If  you  get  that  current  once, 
going  at  the  rate  say  of  only  10  feet  a  second,  you  may 
then,  for  quite  a  while,  change  the  temperature,  have  80° 
in  fhe  mine  and  90°  on  the  surface,  and  the  90°  will  follow 
as  long  as  the  impetus  which  the  air  has  got  lasts.  You 
cannot  do  it  but  to  a  certain  extent.  When  the  impetus 
which  the  air  has,  once  ceases,  then  it  will  operate  to  the 
contrary.  When  you  construct  ventilators,  you  must  always  . 
be  careful,  if  you  have  an  impetus  and  a  change  should 
take  place,  to  keep  that  impetus  up  by  artificial  means. 

Q.  If  that  can  be  done  below  the  tunnel  level,  why  can- 
not it  be  done  through  the  shafts  now  just  as  well? 

A.  Because  I  believe  that  the  tunnel,  if  3'ou  make  a  prop-  * 
er  use  of  the  air  that  comes  through  it,  will  greatly  facili- 
tate matters,  and  two  or  three  degrees  are  a  great  deal  in 
temperature  and  in  ventilation.     Let  me  give  you  an  ex- 
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ample.  I  liappencd  to  figure  the  other  day,  by  a  formula 
givQB,  as  to  the  velocity  of  air,  and  I  figured  on  9°  at  2,000 
feet,  and  I  found  that  a  difference  of  9°  will  give  the  air  a 
velocity  of  258  feet  per  second;  or  a 'pressure  of  83J  pounds 
to  the  square  foot.  That  is  equal  to  over  two  atmospheric 
pressures.  •      ,■:• 

Q.  IN'ow,  what  application  has  that  to  anything  here? 

A.  It  has  this :  that,  if  the  temperature  down  in  the 
shaft  sliould  by  some  chance  fall  so  as  to  stop  this  cur- 
rent which  creates  ventilation,  the  tunnel  will  give  you 
sufficient  air  to  keep  the  circulation  going. 

Q.  Then  you  go  upon  the  presumption,  that  the  air  in 
the  tunnel  will  be  colder  than  that  in  the  surface  at  the  top 
of  the  shaft?     Is  that  your  idea  i 

A.  The  air  in  the  tunnel  for  a  distance  of  I  cannot  say 
how  many  feet  will  certainly  be  colder  than  it  is  on  the 
surface. 

Q.   Why  so? 

A.  From  the  fact,  as  I  told  you,  because  the  tunnel 
always  accumulates  moisture  in  some  way.  If  it  comes 
from  the  ground,  the  air  passing  through  reduces  the 
temperature. 

Mr.  Payne.  The  witness  has  stated  that  the  increase  of 
temperature,  as  you  descend  from  the  surface,  is  from  2° 
to  3''  to  .every  100  feet  ? 

A.  Yes,  sir;  Fahrenheit. 

Q.  So  that  the  increase  per  1,000  feet  would  be  from 
20°  to  30°? 

A.  Yes. 

Q.  N^ow,  what  I  want  to  know  is,  to  what  temperature 
this-  increase  is  to  be  added,  to  the  temperature  at  the 
surface  for  the  time  being,  or  to  some  given  temperature 
for  the  whole  yean  round? 

A.  Added  to  the  temperature  as  it  is  on  the  surface? 
^  Q.  For  the  time  being  ? 

A.  No;  because  you  cannot  change  the  temperature  in 
the  mine.  If  the  temperature  were  say  90°  in  the  morn* 
ing,  and  we  would  get  a  northwest  wind  which  would 
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cool  the  temperature  15°,  as  sometimes  happens  on  the 
surface,  it  wouldn't  change  the  temperature  in  the  mine 
near  as  suddenly,  not  probably  in  a  month.  In  other 
words,  the  tcmperatute  in  the  mine  in  winter  is  pretty 
nearly  the  same  as  it  is  in  summer,, where  there  is  no 
ventilation — no  strong  ventilation. 

Q.  Then,  do  yon  mean  to  say  that,  if  the  temperature 
at  the  surface  would  be  100°,  the  temperature  1,000  feet 
below  it  would  be  120°  or  130°? 

A.  'No,  I  w^on't  say  so.  If  I  filled  the  mine  with  air, 
at  a  temperature  at  100°,  from  the  surface,  it  would  in 
time  rise  to  120°  in  there. 

Q.  Then  the  temperature  would  be  higher  at  a  depth  of 
1,000  feet,  if  the  temperature  at  the  surfoce  were  100°, 
than  it  would  if  the  temperature  at  the  surface  were  only 
70°?  Does  the  temperature  above  at  the  surface,  in  other 
words,  make  any  material  difference  in  the  temperature  at 
a  depth  of  1,000  feet? 

A.  JSTo,  unless  you  carry  it  down  there. 

Mr.  SuTRO.  I  want  to  ask  you  one  question :  Is  there 
any  change  in  the  temperature,  summer  or  winter,  after 
you  get  down  60  feet  into  the  earth? 

A.  That  is  what  I  have  just  said.    I  don't  think  there  is. 

Q.  Isn't  it  generally  assumed  that  at  a  depth  of  60  feet 
there  is  not  any  change  in  temperature,  without  any 
draught  going  through? 

A.  ITo,  sir;  there  will  be  no^change  down  there. 

Adjourned  to  March  28th,  at  the  same  place. 


Hearing  Thursday,  March  28th. 
Cross-examination  of  C.  A,  Luckhardt  continued, 

Mr.  Sunderland.  I  think  you  stated,  Mr.  Luckhardt,  on 
your  direct  examination,  that  it  would  be  4  miles  from  the 
mouth  of  the  tunnel  to  the  mine? 

A.  That  is  the  way  I  stated  it  from  what  I  read  and 
what  I  heard. 

Q.  What  would  be  the  distance  from  the  mouth  of  the 
tunnel  to  the  south  end  of  the  Comstock? 

"Witness.  Whiqh  way  do  you  mean  ? 

Q.  Going  through  the  main  tunnel  of  the  Comstock,  and 
then  going  off  to  the  branch  tunnel  to  the  south  end  of  the 
Comstock? 

A.  The  way  I  understand  it,  the  Sutro  tunnel  is  to  strike 
the  Savage  mine.  From  the  Savage  to  the  Justis  is  in  the 
neighborhood  of  2  miles,  and  the  length  of  the  tunnel 
would  be  nearly  6  miles,  to  the  south  end  of  the  Comstock. 
If  you  take  the  Justis  as  the  south  end  of  the  Comstock — 
or  the^orth  American'as  the  south  end  of  the  Comstock — 
there  would  be  some  difference  in  the  length.  The  dis- 
tance to  the  I^orth  American,  as  far  as  the  Comstock  has 
been  developed,  would  not  be  quite  so  much. 

A.  You  stated,  on  your  direct  examination,  that  the  men 
at  work  in  the  mines  could  be  sent  up  in  empt}^  cars.  Will 
you  explain  that  again  ?    Did  you  make  that^  statement  ? 

A.  I  do  not  recollect,  I  think  that  men  could  be  sent  up 
in  the  empty  cars  when  the  loaded  car  was  coming  down. 

Q.  Would  you  recommend  that  for  the  working  of  the 
Comstock  ?  J 

A.  That  would  depend  upon  the  manner  in  which,  and 
velocity  with  which,  ore  was  sent  down.  If  the  men  had 
to  wait,  it  would  cause  loss  of  time,  and  in  that  case  I  would 
not  recommend  it;  and  if  the  ore  was  sent  down  from  the 
upper  portions  of  the  mine  to  the  tunnel  level,  and  soiR- 
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cient  ore  was  sent  down  at  tlie  time  when  the  men  go  to 
work,  why  I  should  certainly  say  that  that  could  be  done. 
I  would  recommend  it  in  that  way,  but  otherwise  not,  be- 
cause it  would  cause  loss  of  time. 

Q.  You  say  you  are  intimately  acquainted  with  the 
Comstock,  and  the  manner  of  mining  there.  Considering 
the  condition  of  the  Comstock,  and  the  mode  of  mining, 
would  you  recommend  in  any  case  that  men  should  be 
sent  up  in  a  cage,  where  there  was  weight  in  another  cage 
going  down. 

A.  I  would  recommend  it,  if  safety-cages  were  used. 

Q.  Don't  you  know  that  every  mine  on  the  Comstock 
uses  safety-cages? 

A.  N"ot  every  mine. 

Q.  What  mine  does  not  use  a  safety-cage  ? 

A.  I  have  gone  down  in  the  Crown  Point  at  times  when 
I  had  nd  safety-cage,  when  they  were  hoisting  ore.  They 
didn't  use  the  safety-cage,  because  it  was  too  heavy. 

Q.  How  long  ago  was  that? 

A.  That  happened  at  times.  It  was  the  time  when  I 
was  there. 

Q.  When? 

A.  A  little  over  two  years  ago. 

Q.  Do  you  know  whether  they  use  safety-cages  in  all 
the  compartments  of  that  shaft  now?  -^ 

A.  No,  I  do  not.  ^^ 

Q.  Do  you  know  any  mine  in  the  Comstock  that  is  not 
now  using  safety-cages  in  each  compartment  of  the  shaft  ? 
,  A.  I  do  not  know  what  they  are  using  now,  because  I 
have  not  been  there  lately. 

Q.  You  stated,  in  your  direct  examination,  that  you  only 
knew  of  two  mills  that  paid  reclamations,  and  that  they 
did  not  belong  to  the  Union  Mill  and  Mining  Company. 
Please  state  what  two  mills  you  refer  to. 

A.  I  meant  to  imply  that  I  knew  of  two  individuals  who 
owned  mills  in  Washoe,  and  knew  of  their  having  paid 
reclamations.  I  do  not  know  how  many  more  paid  recla- 
mations. I  do  not  know  whether  the  Union  Mill  and 
48 
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Miuing  Company  ever  paid  any  reclamations  or  not.  I 
was  onl}^  stating  what  I  absolutely  knew  to  be  the  fact.  I 
do  not  wish  to  convey  the  idea  that  the  Union  Mill  and 
Mining  Company  never  paid  any  reclamation;  neither  that 
any  of  the  other  mill  companies  paid  no  reclamation.  Those 
that  I  knew  who  paid  that  reclamation,  were  the  persons  I 
referred  to. 

Q.  You  stated,  on  your  direct  examination,  that  there 
are  from  80  to  35  per  cent,  of  silver  in  the  ores  on  the 
Comstock,  so  mixed  with  base  metals  as  not  to  amalgamate. 

A.  Ko,  sir;  I  did  not  state  that.  I  did  not  state  35  per 
cent,  of  silver,  because  there  is  no  ore  on  the  Comstock 
that  contains  35  per  cent,  of  silver.  I  stated  that  of  the 
assay  value  of  the  ore,  35  per  cent,  of  that  assay  value  was 
contained  in  such  a  way  in  the  ore,  that  it  would  not  amal- 
gamate by  crude  araalgamatiQU. 
iQ.  What  becomes  of  that? 

A.  It  stays  in  the  tailings,  and  passes  through  the  set- 
tlers, and  is  sometimes  saved  for  after-treatment,  and  some- 
times it  is  allowed  to  run  to  waste. 

Q.  Where,  on  the  Comstock,  and  from  what  mill  or 
mills,  is  any  part  of  tjie  tailings  allowed  to  run  to  waste  ? 

A.  I  do  not  know  what,  they  are  doing  now,  but  I  have 
seen  tailings  run  to  waste  for  years  there  to  such  an  extent 
that  the  people  have  washed  the  gulches  through  which 
the  tailings  have  run,  in  order  to  get  the  amalgam  that 
ran  ofPwith  the  tailings. 

Q.  From  what  mills?  ' 

A.  I  saw  taili  ngs  run  away  from  nearly  every  mill  through 
Gold  Hill.  Some  were  saving  none,  others  were  saving 
very  little,  while  some  again  were  saving  nearly  all.  I  do 
not  recollect,,:  exactly,  what  mills  they  were,  but  the  water 
that  was  running  down  Silver  City  indicated  that  a  great 
deal  of  it  was  running  awa3\ 

Q.  Don't  you  know  that  all  was  caught  before  it  reached 
'the  Carson  river  ? 
.[-jA.'  No,  sir;  I  do  not. 
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Q.  Do  you  know  anything  of  a  reservoir  in  the  upper 
part  of  Dayton,  at  the  mouth  of  the  canon? 

A.  Yes,  sir;  I  have  seen  several  reseirvoirs  there,  built 
for  the  purpose  of  catching  the  tailings. 

Q.  Didn't  they  catch  all  the  tailings? 

A.  1^0,  sir;  not  at  the  time  I  was  there. 

Q.  Where  did  the  itailings  go  to. after  they  left  the  reser- 
voir ? 

A.  In  the  river. 

Q.  At  what  point  ? 

A.  That  I  do  not  know ;  I  cannot  describe  the  point. 

Q.  Well,  if  you  knew  where  they  went  into  the  river,  I 
should  like  to  have  you  name  the  point  where  they  entered 
the  river  ? 

A.  I  cannot  state  it  exactly. 

Q.  Did  you  ever  see  any  tailings  go  into  the  Carson  river 
from  that  canon? 

A.  That  canon  extends  so  far  down  that  a  great  many 
tailings  stopped  there  before  they  got  to  the  river. 

Q.  The  question  can  be  very  easily  answered,  Mr.  Luck- 
hardt.  Did  you  ever  see  any  tailings  from  that  canon 
run  into  the  Carson  river? 

A.  Allthatlcall  tailings— yes.  I  have  seen  the  water 
colored  with  such.  I  have  seen  such  run  over  the  flat  and 
run  into  the  river. 

Q.  Where  abouts? 

A.  I  saw  tailings  run  from  Yarrington  mill,  and  run 
into  the  river. 

Q.  Is  Yarrington  on  that  canon  that  runs  through  Sil- 
ver City?  , 

A.  I  cannot  say  that  I  saw  the  tailing^  run  in  there,  but 
I  have  seen  tailings  lay  close  to  the  shores  of  the  river  and 
all  through  the  canons;  so  they  must,  at  some  period, 
have  i:un  in  there. 

Q.  Was  there  not  a  succession  of  reservoirs  along  that 
canon  to  catch  the  tailings? 

A.  As  I  stated  before,  I.saw  some  reservoirs  there,  but 
the  water  gets  so'muddy  that  they  cannot  catch  tljiem  all, 
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and  some  will  run  away,  because  the  reservoirs  were  not 
large  enough  to  allow  the  water  to  part  with  all  its  tailings 
there:  it  would  carry  off  the  tailings. 

Q.  How  large  is  that  reservoir  at  the  mouth  of  the  canon 
at  Dayton  ? 

A.  I  could  not  give  any  dimensions;  I  never  measured 
it,  neither  did  I  pay  any  particular  attention  to  it. 

Q.  How  high  were  the  embankments  making  or  form- 
ing the  reservoir? 

A.  I  could  not  state  that.  .  I  did  not  measure  that. 

Q.  Don't  you  know  that  Mr.  Birdsall  has  been  working 
for  years  on  the  tailings  in  that  reservoir^ 

A.  I  understood  so.     I  have  been  told  so. 

Mr.  SuTRO.  And  could  not  get  it  out?  He  stopped  last 
summer  for  six  months. 

Mr.  SuNDERliAND.  He  got  out  enough  to  make  him  very 
rich.     I  know  that  much. 

Mr.  SuTRO.  That  shows  there  was  something  left  in  the 
tailings. 

Q.  I  understood  you  to  say  that  60  per  cent,  was  got  out 
by  the  first  working,  and  36  to  37  per  cent,  of  the  remain- 
ing portion  was  rebellious.     "Was  that  your  answer? 

A.  'No;  I  stated  that  I  thought  that  60  per  cent,  could 
be  fully  depended  upon,  and  in  some  cases  even  65  per 
cent. ;  and  that  ore  had  been  amalgamated  to  as  high  as  80 
per  cent,  of  the  assay  value;  bat  I  stated  that  the  average 
should  be  taken  between  60  and  65  of  that,  and  that  re- 
maining within  a  few  per  cent,  was  rebellious,  and  that 
some  of  a  small  percentage  was  amalgam,  which  had 
been  carried  off  with  the  slimes. 

Q.  What  facilities  did  you  ever  have  to  know  what  any 
mill  yielded  ? 

A.  I  was  well  acquainted  with  Mr.  Janin,  and  we 
spoke  frequently  about  the  treatment  of  the  ores.  He  had 
very  many  new  ideas,  and  we  exchanged  our  ideas,  and  I 
got  his  results  in  that  wise. 

Q.  Did  you  ever  have  charge  of  the  mill,  or  work  in  the 
mill,  and  know  what  yield  the  mill- gave? 
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A.  I  never  had  charge  of  any  mill. 

Q.  Did  you  ever  work  in  any  mill,  so  as  to  know  what 
yield  the  mill  made  ? 

A.  Yes,  sir. 

Q.  What  mill? 

A.  I  worked  in  the  Central  mill. 

Q.  Who  was  the  superintendent  of  that  mill  ? 

A.  A  young  man  by  the  name  of — I  cannot  recollect 
his  name.     He  was  superintendent  for  Atwood. 

Q.  Did  Atwood  ever  run  the  Central  mill? 

A.  ISTot  that  I  know  of  I  do  not  know  whether  he  owned 
it  or  whether  he  simply  leased  it. 

Q.  What  ore  did  he  work? 

A.  Ore  from  i^ie  Comstock.  From  what  mine  I  can- 
not recollect. 

Q.  What  position  did  you  occupy  in  the  mill  ? 

A.  Roaster. 

Q.  What  process  was  used  in  that  mill  ? 

A.  The  common  mill  process,  and  the  process  of  roast- 
ing, both.     Both  processes  they  used  there. 

Q.  What  year  was  that  ? 

A.  I  do  not  recollect.  It  was  the  time  when  I  returned 
from  Austin.     I  cannot  recollect  the  year  exactly. 

Q.  How  long  were  you  in  the  mill  ? 

A.  I  worked  there  as  roaster  for,  I  think,  eight  or  ten 
days  and  then  I  was  employed  by  the  bank. 

Q.  Did  you  clean  up  while  you  were  there  ? 
,     A.  I  did  not  clean  up.  , 

Q.  Was  there  any  cleaning  up  while  you  were  there. 

A.  Oh  yes,  sir, 

Q.  Is  a  roaster  in  a  mill  entitled  to  know  the  yield  of  the 
ore?        ,  ,     r 

A.  Kot  as  a  general  thing,  but  I  was;  because  circum- 
stances compelled  me  to  work  as  a  roaster.  I  was  not 
there  exactly  as  a  laborer,  although  I  performed  the  duties 
of  a  laborer.  I  changed  the  method  of  roasting  somewhat, 
and  made  some  suggestions  in  the  mill  to  the  foreman. 

Q.  What  per  centage  did  you  get  out  of  the  ore  there? 
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A.  I  do  not  think  I  can  answer  tliat,  because  1  do  not 
remember.  "We Were  talking  about  it;  I  knew  that  the 
ore  would  mill  60  and  65  crude  amalgamation,  and  when 
it  was  roasted  it  would  mill  80  or  82,  along  there.  I  was 
told  this,  and  truthfully  told,  because  my  opinion  was 
asked  by  the  superintendeat  about  the  method  of  working 
and  how  to  improve  it,  if  improvements  could  be  make. 

Q.  Mr.  Atwood  is  a  scientific  man  is  he  not? 

A.  I  have  seen  him  work  in  his  laboratory,  in  Washoe 
valley.  I  do  not  know  whether  he  is  a  scientific  man  or 
not. 

Q.  Was  the  young  man  that  you  speak  of  a  scientific 
man  ? 

A,  He  was  not. 

Q.  Did  you  crush  dry? 

A.  We  crushed  dry  at  times,  and  crushed  wet  at  times. 

Q.  And  yet  you  cannot  say  what  percentage  of  the  assay 
value  of  the  ore  you  got  oiit? 

A.  I  could  not  state  any  exact  figure.  I  have  given  it 
as  near  as  I  recollect  it. 

Q.  Don't  you  know  that  the  mill  was  a  failure,  and  had 
to  be  shut  down  long  before  you  left  Virginia? 

A.  I  know  that  it  was  shut  down  long  before  I  left  Vir- 
ginia, but  I  did  not  know  of  its  having  been  a  failure 
through  not  working  the  ores  properly.  I  do  not  know 
why  the  mill  was  shut  down. 

Q.  It  was  a  failure,  though? 

A.  That  I  do  not  know.  I  do  not  know  why  it  was  shut 
down, 

Q.  How  long  since  that  mill  was  shut  down? 

A.  I  cannot  recollect. 

Q.  How  was  it  that  they  did  not  save  more  than  60  per 
cent,  in  that  mill  ? 

A.  In  the  first  place,  I  did  not  say  that  they  did  not  save 
more  than  60.  I  say  it  ran,  as  far  as  I  recollect,  from  60 
to  65,  with  crude  amalgamation. 

Q.  Why  was  not  there  a  larger  per  cent,  saved? 


759 

A.  Because  tlie  silver  was  in  such  a  state  in  the  are  that 
it  could  no^*  be  amalgamated, 

Q.  What  percentage  did  you  save  by  dry  crushing  and 
roast? 

A.  From  80  to  85. 

Q.  Then,  if  that  is  the  only  experience  you  have  had  in 
milling,  and  the  only  opportunity  you  have  had  of  know- 
ing what  percentage  is  saved  from  the  assay  value  of  the 
Comstock  ores,  how  can  you  state  that  they  only  saved 
from  60  to  65  per  cent? 

A.  Because  I  have  so  frequently  assayed  those  ores,  and 
I  know  their  character  so  well ;  I  know  what  will  amalga- 
mate, and  what  will  not  amalgamate,  that  is  just  as  good 
proof  to  me  as  if  I  had  stayed  in  the  mill  and  worked  there 
for  twenty  years. 

Q.  But  you  do  not  know  the  actual  returns  from  any 
mills  that  worked  the  Comstock  ores  ? 

A.  I  never  inquired  for  any  from  any  mill  man,  especi- 
ally to  show  me  his  return. 

Q.  You  have  no  means  of^knowing  the  actual  returns  ? 

A.  Well,  I  have  frequently  talked  with  mill-men  about 
it,  and  I  always  claimed  that  they  held  their  percentage 
too  high. 

Q.  In  other  words,  that  the  mill-men  did  not  tell  the 
truth. 

A.  They  might  have  told  the  truth.  I  do  not  wish  to 
convey  that  idea  at  all,  but  they  might  not  have  known  any 
better. 

Q.  The  mill-men,  then,  are  too  ignorant  to  know  what 
returns  they  make  to  the  mines. 

A.  I  do  not  mean  to  say  that  either.  The  idea  I  wish 
to  convey  is  this:  that  it  sometimes,  and  very  often,  has 
been  the  case  that  ores  have  been  assayed  when  they  come 
from  the  mine  and  turned  into  the  mill,  and  the  allowance 
for  moisture  was  made  by  the  mine  to  the  mill ;  that  the 
moisture  was  only  jumped  at;  and  very  often  that,  when 
the  ore  was  rich,  would  make  a  material  difference  in  the 
assay  value  of  the  ore. 


Q.  State  any  case  that  you  know  of  where  any  allowance 
was  ever  made  for  moisture. 

Q.  When  I  was  in  the  Ophir,  we  always  used  to  make 
an  allowance  for  moisture,  and  I  took  it  for  granted  that 
the  balance  also  made  allow^ance  for  moisture. 

Q.  What  allowance  did  you  make  in  the  Ophir  mine 
for  moisture  ? 

A.  I  made  an  allowance  of  from  2J  to  3  and  3J  per 
cent. 

Q.  Was  not  all  the  ore  from  the  Ophir,  while  you  were 
in  that  company,  reduced  at  the  company's  mills  ? 

Q.  If  you  take  it  in  one  sense  of  the  word,  the  mill  in 
the  Ophir  canon,  I  believe,  was  the  property  of  the  Ophir 
company,  but  had  been  leased  to  other  parties,  and  these 
other  parties  worked  the  ore  at .  a  given  rate ;  and  there 
allowance  had  always  to  be  made  for  moisture,  because  it 
'  stands  to  reason  that  if  you  take  ore  that  is  wet,  and  send 
it  to  the  mill,  and  give  the  mill  10  tons,  and  have  in  that 
105.40  pounds  of  water,  and  the  ore  was  then  sent  to  the 
assayer  to  be  assayed,  and  hfe 'pulverizes  it  and  weighs  it, 
the  ore  becomes  dry  during  that  manipulation,  even  if  he 
does  not  dry  it  previous  to  weighing  it,  to  make  his  assay; 
then,  of  course,  the  assayer  will  give  a  higher  assay,  not 
with  an  intent  to  defraud  anybody,  but  will  give  a  higher 
assay  than  the  ore  was  when  it  came  originally  out  of  the 
mine,  and  was  weighed,  and  went  to  the  mill. 

Q.  Is  not  the  sample  or  assay  from  the  mine  always 
dried  before  it  is  pulverized  ? 

A.  As  a  general  thing,  as  long  as  I  have  assayed,  I  have 
always  dried  it. 

Q.  Don't  you  know  that  the  mills  guaranty  to  the  min- 
ers 65  per  cent,  of  the  assay  value? 

A.  I  have  heard  so. 

Q.  IN'ow,  how  is  it,  if  there  is  so  large  a  percentage  of 
the  ores  from  the  Comstock  rebellious,  and  that  will  not 
amalgamate,  that  you,  can  get  90  per  cent,  of  the  assay 
value  from  the  ores  at  the  mouth  of  the  tunnel? 

A.  That  I  will  explain.     I  stated,  I  believe,  that  it  was 
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my  opinion  that  ore  could  be  worked  up  to  nearly  90  per 
cent,  at  the  mouth  of  the  tunnel,  or  near  the  mouth  of  the 
tunnel,  or  at  a  place  where  facilities  for  working  were.  In 
this  wise  that — by  the  improved  method  of  concentration 
which  I  know  to  exist  and  of  which  we  have  got  data  by 
employing  this  method  of  concentration — the  rebellious 
portion  of  the  ore  could  be  concentrated,  and  afterwards 
properly  treated  by  roasting,  chloridizing,  amalgamating, 
smelting,  or  whatever  process  should  be  necessary,  and 
it  could  be  worked  to  very  nearly  90  per  cent,  in  that  way. 

Q.  ITow  I  understand  your  proposition  to  be  to  first 
work  the  ores  as  they  are  now  worked  ? 

A.  That  depends  upon  the  character. 

Q.  State  your  exceptions,  and  state  your  process? 

A.  I  have  stated  the  process.  I  do  not  say  that  in  all 
cases  I  would  suggest  the  amalgamation,  as  it  is  done  now, 
as  the  first  operation  to  be  undertaken. 

Mr.  Sunderland.  That  was  my  understanding. 

Witness.  That  does  not  hold  good  in  every  case. 

Q.  State  the  exceptions,  then? 

A.  The  exceptions  are,  if  the  ore  is  in  such  a  state  where 
the  percentage  of  refractory  metal  is  not  so  great  as  30  or 
35  per  cent.,  then  I  would  certainly  suggest  their  being 
amalgamated  first.  But  if  the  percentage  should  be  in- 
creased, as  we  have  ores  on  the  Comstock  that  even  con- 
tain more  than  35  per  cent,  the  of  refractory  petals,  why, 
then,  I  certainly  should  not  suggest  a  preliminary  amalga- 
mation anterior  to  concentration. 

Q.  Then,  in  any  case,  you  would  suggest  concentration, 
either  before  amalgamation  or  after  amalgamation  ? 

A.  Yes,  sir. 

Q.  And  then  roasting? 

A.  Either  before  or  after  amalgamation. 

Q.  The  concentration — the  roasting  of  the  concentra- 
tion— either  before  or  after  amalgamation? 

A.  Yes,  sir,  in  case  you  wish  to  apply  the  method  of 
amalgamation  for  the  benefication  of  the  precious  metals. 
There  are  three  different  methods. 
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Q.  Go  on  and  make  your  own  suggestions.  I  am  simply 
getting  at  your  ideas. 

A.  I  am  answering  the  questions  as  fast  as  you  are  put- 
ting them. 

Q.  Would  you  in  all  cases  roast  the  concentrations? 

A.  No,  sir;  not  in  all  cases. 

Q.  What  are  the  exceptions  ? 

A.  I  have  just  stated  the  exceptions  are,  that  ores,  for 
instance,  such  as  those  that  exist  in  the  north  portion  of 
the  Ophir,  would  work  more  readily  by  being  smelted  than 
by  being  amalgamated :  ores  of  that  character  I  would  not 
roast  and  amalgamate,  but  I  would  smelt  them,  provided 
the  percentage  of  the  silver  would  admit.  The  concentra- 
tion from  near  the  outcrop,  from  these  low-grade  ores, 
where  the  percentage  of  silver  was  a  very  low  one,  and  the 
percentage  of  gold  predominated,  those  ores  I  would  not 
roast.  Those  I  ores  would  roast  by  chlorination,  and 
extract  the  gold  from  them  in  that  manner.  The  others 
I  would  roast  after  the  concentration,  and  then  amalgamate 
them. 

Q.  What  qualities  have  those  ores  that  you  speak  of 
smelting,  necessary  to  smelt  them  ? 

A.  Those  ores  that  contain  Galena  zinc,  antimony,  for 
instance.  I  would  smelt  those,  prdviding  the  percentage  of 
silver  would  justify  the  smelting  operation.  I  wish  to  con- 
vey this  idea;  I  am  not  saying  that  those  ores  that  are  at 
present  in  the  North  Ophir  will  admit  of  such  a  process, 
but  that  ores  that  will  are  liable  to  occur  in  it. 

Q.  Now,  what  would  it  be  necessary,  if  anything,  to  add 
to  the  ores  to  smelt  them;  what  will  make  flux? 

A.  All  ores  are  not  smelted  alike.  If  the  ore  concen- 
trated contains  20  per  cent,  of  lead,  for  instance,  they  will 
smelt  without  additional  flux.  The  addition  of  flux  is  one 
thing,  and  the  mixing  or  charging  of  ores  is  another.  When 
you  smelt  you  never  can  work  by  one  given  rule.  You  must 
always  smelt  according  to  the  character  of  the  ore :  for  in- 
stance, the  addition  of  iron,  in  some  cases,  is  necessary. 
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Q.  If  you  have  a  great  deal  of  antimony  your  process  in 
smelting  would  be  nearlj^  the  same? 

A.  The  process  would,  but  the  manipulations  in  the  fur- 
nace would  be  a  little  different.  You  would  concentrate 
those  ores  on  those  concentrators  to  such  an  extent  that 
they  would  not  require  much  flux,  much  addition  other 
materials. 

Q.  Taking  the  base  metals  in  the  ores  in  the  Comstock, 
where  these  base  metals  exist  that  you  speak  of,  that  will 
not  amalgamate,  would  you  have  to  add  anything  to  them 
after  concentration  to  smelt?  If  so,  what  percentage  would 
you  have  to  add? 

A.  I  cannot  give  you  the  exact  percentage,  because,  as 
I  told  you,  it  all  depends  on  the  character  of  the  orej  some- 
times you  would  have  a  higher  percentage  of  antimony, 
and  sometimes  you  would  have  a  higher  percentage  of 
lead.  You  cannot  work  by  a  given  rule  in  smelting;  if 
you  smelt  Galena  ores  of  20  per  cent,  lead,  and  40  per  cent, 
gangue,  and  20  per  cent  oxide  of  iron  ore,  and  20  per  cent. 
of  lime,  you  do  not  need  any  flux  at  all. 

Mr.  SuTRO.  I  would  like  to  know  what  this  smelting 
operation  has  to  do  with  the  tunnel. 

Q.  Is  there  any  ore  in  the  Comstock  that  you  would  con- 
centrate, so  as  to  have  20  per  cent,  lead  ? 

A.  There  is  ore  in  the  ^orth  Ophir  which  could  be  con- 
centrated to  20  per  cent,  of  lead. 

Q.  Would  it  have  any  lime  in  it? 

A.  "No,  sir. 

Q.  "Would  you  then  have  to  Add  lime  ? 

A.  1^0,  sir ;  I  gave  you  an  example  only  of  where  the 
smelting  is  very  easy;  it  is  not  necessary  to  add  lime. 

Q.  What  would  be  necessary  in  concentrated  ore — what 
would  it  be  necessary  to  add  to  the  concentrated  ores  from 
Ophir  to  smelt  them  ? 

A.  Some  of  the  concentrations  obtained  from  the 
southern  portion  of  the  Comstock  are  very  rich  in  sulphu- 
sets  of  iron. 
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Q.  What  mines  have  any  considerable  sulphurets  of 
iron  ? 

A.  All  of  them;  all  of  them  have  a  certain  percentage, 
and  in  concentrating  thera  of  course  they  all  come  into  the 
concentration;  if  you  take  60  tons  of  ore  and  concentrate 
them  down  to  1  ton,  and  you  only  have  1  per  cent,  of  sul- 
phurets, it  would  make  the  percentage  of  sulphurets  very 
high  in  that  1  ton  of  concentration. 

Q.  You  have  spoken  of  chloridizing? 

A.  Yes,  sir.  7 

Q.  What  is  that  process  ? 

A.  I  suppose  you  refer  to  chlorination.  That  process 
is  used  for  all  those  ores  where  the^^percentage  of  silver  is 
a  low  one,  and  it  consists  in  this :  that  the  ore  is  finally  pul- 
verized, moistened,  first  placed  in  vats  and  chlorine  gas  in- 
jected so  that  the  gold  is  formed  into  a  chloride,  whicli  is 
afterwards  leached  out  with  warm  water,  and  the  gold  pre- 
cipitated by  sulphate/ of  iron. 

Q.  Is  that  intended  to  save  the  gold  alone  or  the  silver 
as  well  ? 

A.  That  saves  the  gold. 

Q.  State  if,  as  that  furnace  is  operated  at  present,  there 
is  not  gr'eat  loss  of  gold  ? 

A.  You  have  reference  to  the  Stetefeldt  furnace  ? 

Mr.  Sunderland.  Yes,  sir. 

Witness.  I  do  not  know  bow  to  take  that  question. 
Please  to  repeat  it. 

Q.  In  roasting  the  ores  containing  gold  and  silver  in  the 
Stetefeldt  furnace  is  there  laot  great  loss  of  gold? 

A.  That  depends  upon  the  percentage  of  the  gold,  in  the 
ore.  In  ore  that  contains  a  small  percentage  there  is  great 
loss;  in  ore  that  contains  a  high  percentage  there  is  hardly 
any. 

Q.  Suppose  it  contains  one-third  gold  in  value  to  the 
silver — one  third  of  the  whole,  I  mean — what  would  be  the 
loss  then  ? 

Witness.  In  the  Stetefeldt  furnace  ? 

Mr.  Sunderland.  Yes,  sir. 
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A.  It  is  amalgamated  to  91  per  cent,  in  the  trials  which 
have  been  made  at  Reno. 

Q.  I  understood  you  to  say  that  ores  assaying  $10  could 
be  worked  with  profit  from  the  Comstock  by  the  Sutro 
tunnel ;  first  give  the  items  of  cost  of  mining,  precipitation, 
transportation,  and  beneficiating  in  any  one  you  choose  to 
give  it  in  regard  to  ? 

A.  I  stated  that  it  was  my  opinion  that,  when  the  tunnel 
was  constructed  and  the  different  mines  were  connected 
with  the  tunnel,  and  the  proper  machinery  was  constructed 
at  the  tunnel,  or  near  the  tunnel,  that  $10  ore  could  be 
worked  with  a  profit  of  90  cents  per  ton. 

Mr.  Sutro.  Did  you  not  state,  Mr.  Luckhardt,  that  if  it 
was  sold  to  the  company  owning  the  mill  there,  they 
could  buy  that  ore  and  pay  60  per  cent,  for  it  at  the  mine  ? 

A.  Yes,  sir ;  and  the  figures  are  before  me. 

Q.  Before  going  into  those  figures,  I  want  to  ask  you 
one  or  two  questions,  and  then  I  will  have  you  refer  to  the 
figures.  What  does  it  cost  on  the  Comstock  to  mine  the 
ore,  and  in  that  cost  include  the  expenses  attending  the 
organization  of  a  company,  and  the  dead  work  of  prospect- 
ing connected  aljvays  with  mining  ? 

A.  I  have  seen  a  great  many  estimates  made. 

Q.  I  want  you  to  make  your  own  estimate, 

A.  I  cannot  make  any  estimate  of^what  it  costs  now,  be- 
'eause  I  have  not  been  over  it  for  two  years. 

Q.  If  you  cannot  make  any  estimate  of  the  cost  of 
mining  ores,  how  can  you  make  an  estimate  on  ores  assay- 
ing $10  per  ton,  so  as  to  make  a  profit  ? 

A.  Because  those  ores  that  assay  $10  per  ton  could 
be  worked  by  the  tunnel  company,  and  I  stated  that  they 
could  be  worked  with  a  profit,  if  the  tunnel  company 
bought  them  from  the  mining  companies,  at  the  bottom  of 
these  shafts,  at  the  rate  of  60  per  cent,  of  their  assay 
value. 

■  Q.  Then  you  mean  to  say  that  there  wo.uld  be  a  profit 
to  the  tunnel  company,  and  not  to  the  mine  ? 
'   A.  The  question  was  put  to  me  by  Mr.  Sutro,  and  the 
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statement  I  made  in  relation  to  this  was  in  the  following 
manner :  "  Could  not  those  ores  be  made  to  pay  if  65  per 
cent,  of  their  assay  value  was  paid  at  the  bottom  of  the 
shaft  by  the  tunnel  company?"  and  in  relation  to  that  I 
gave  that  answer  to  which  you  have  reference. 

Q.  if  ores  arei  mined  upon  the  Com8tock,and  delivered 
at  the  bottom  of  the  shaft,  the  ores  assaying  $10  per  ton, 
can  there  be  any  profit  to  the  mining  company? 

Q.  That  all  depends  upon  how  the  mining  company 
works.     In  some  instances,  I  think,  they  could. 

Q.  What  does  it  cost  to  mine  ores  on  the  Comstock  ? 

A.  The  present  cost  I  do  not  know.  I  have  not  been 
there  for  two  years,  and  kept  no  account. 

Q.  Did  you  ever  know  what  it  cost  to  mine  ores  on  the 
Comstock  ? 

A.  I  think  I  did. 

Q.  What  did  it  cost? 

A.  In  some  of  the  mines  it  cost  $2  60,  and  in  others  it 
cost  as  high  as  $9. 

Q.  In  what  mine  did  you  ever  know  ores  to  be 
mined  at  $2  50  a  ton. 

A.  I  have  mined  at  the  Ophir,  ore  thajb  did  not  cost  me 
more  that  $2  60  a  ton.  There  was  ore  taken  out  of  the 
croppings  along  the  lode;  and  the  other  figure  of  $9 1  take 
as  a  maximum,  becai^se  I  have  seen  statements  from  dif- 
ferent companies,  varying  from  $6  60  to  $7,  $7  50  to  $8  a 
ton  for  a  year's  estimate. 

Q.  Those  ores  you  mined  in  the  Ophir  were  on  the  sur- 
face? 

A.  JS'ear  the  surface. 

Q.  They  were  raised  to  the  surface  ? 

A.  Yes,  sir. 

Q.  In  the  estimate  that  you  make  of  $2  50  per  ton,  you 
do  not  include  the  dead  work  that  was  being  done  in  the 
mine  for  prospecting  at  the  time,  but  simply  the  expense 
of  taking  out  that  ore? 

A.  Certainly  not. 

Mr.  SuTRO.  Let  me  ask  the  witness  a  question  right 
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here:  Have  yon  seen  ore  mined  about  Gold  Hill  at  $1  a 
ton,  where  there  was  no  difficulty  about  water,  or  any  ex- 
traordinary mining  difficulty? 

A.  I  had  to  answer  Mr.  Sunderland's  question.  He 
asked  me  what  I  knew.  I  had  my  opinion  about  that. 
If  he  asked  me  what  my  opinion  was,  then  I  would  have 
told  him  that  ore  had  been  mined  at  Gold  Hill  for  much 
less  than  $2  and  $2  50,  because  it  was  laying  right  on  the 
surface,  and  it  only  required  blasting. 

Mr.  SuTRO.  Suppose  there  was  no  extraordinary  mining 
difficulty,  could  not  the  ore  be  mined  and  let  down  to  the 
tunnel  at  |1  a  ton  ? 

A.  That  I  could  not  say. 

Q.  If  no  machinery  was  required? 

A.  It  could  certainly  be  lowered  down  at  a  much  less 
expense  than  it  would  cost  to  hoist  it  to  the  surface. 

Mr.  Sunderland.  Suppose  the  ore  is  on  the  surface,  to 
commence  with,  can  it  be  lowered  any  cheaper  than  taken 
from  the  surface? 

A.  It  all  depends  on  the  distance. 

Q.  This  ore  you  mined  in  the  Ophir,  could  that  be  low- 
ered any  cheaper  than  raised  to  the  surface? 

A.  No,  sir ;  I  believe  not,  because  this  ore  that  you  have 
reference  to  in  the  Ophir,  it  being  mined  for  ^2  50,  if 
connections  were  made,  could  be  lowered  for  the  same 
price;  but  it  would  never  pay,  because  that  class  of  ore 
was  of  such  a  nature  that  the  less  you  handled  it  the  better 
it  was,  because  it  was  very  rich.  If  you  had  sent  it  down 
a  long  chute  it  would  have  crumbled  and  spread  about  in 
such  a  way  that  a  great  deal  of  the  ore  would  have  been 
lost.  But  I  hold  it  costs  less  to  lower  ore  than  it  does  to 
hoist  it,  if  you  make  proper  connections — make  your  work 
easy  by  your  connections. 

Q.  You  do  not  mean  to  say  that  ore,  generally,  on  the 
Comstock,  that  assays  $10,  could  be  mined  at  a  profit  to 
the  mining  company  and  sold  to  the  tunnel  company  at 
60  per  cent. — that  is  to  say,  $6  a  ton — considering  all  the 
expense  attending  the  mine,  including  the  expense  of  keep- 
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ing  up  the  corporation,  the  expense  of  prospecting  to  find 
^ore,an(l  all  dead  work  necessarily  connected  with  the  mines? 

A.  That  all  depends  on  circumstances.  I  could  not  tell 
you  that  without  going  into  figures,  and  calculating  all 
that  it  amounted  to.  I  hold  that  there  are  places,  and  will 
un question ahly  places  be  found,  where  ore  cannot  be  mined 
for  that,  and  carried  to  that  tunnel  level.  I  do  not  know 
of  any  place  now. 

Q.  Don't  you  know  that  to  find  ore  in  the  Comstock 
costs  a  great  deal  of  money? 

A.  Well,  of  course  it  costs  money  to  prospect. 

Q.  Then,  is  it  not  necessary,  after  going  to  all  the  ex- 
pense to  prospect  to  find  a  body  of  ore,  that  you  shall  get 
ore  that  will  pay  you  more  than  the  expense  of  mining  and 
milling  together  even? 

A.  Certainly. 

Q.  You  have  got  to  pay  for  milling  and  mining;  and, 
more  than  that,  to  get  even  on  the  prospecting  ? 

A.  I  say  it  has  to  pay  the  expenses  of  extraction  out 
of  the  ground,  and  the  extraction  of  the  precious  metals. 

Q.  !N"ow,  I  understood  you  to  say  that  the  steam  power 
necessary  for  the  reduction  of  ores  at  the  mouth  of  the 
tunnel  would  be  $5  per  ton. 

A.  That  is  the  estimate  I  made. 

Q.  Is  that  the  steam  power  alone,  or  is  it  the  expense  of 
reducing  ore  by  steam?  That  is  what  I  want.  Is  it  sim- 
ply the  power,  or  the  whole  expense  attending  the  reduc- 
tion of  ores  by  steam  power? 

A.  Five  dollars  is  the  entire  expense  of  milling  and  the 
cost  of  power  to  crush  and  to  amalgamate;  and  of  that  $5 
^1  99  is  the  cost  per  ton  of  the  steam  power. 

Q.  How  much  wood  or  coal  do  you  consider  necessary 
to  reduce  a  ton  of  ore  ? 

A.  I  hold  that  two  tons  of  coal  will  work,  crush,  and 
reduce  twenty  tons  of  ore. 

Q.  Does  that  include  the  running  machinery  for  con- 
centrating ? 

A.  No,  sir. 
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Q.  What  additional  expense  would  it  be  to  concentpte? 

A.  I  looked  over  the  notes  I  got  frpm  Germany,  and 
that  have  been  taken  for  years  in  those  concentrating 
worlj^s,  and  I  made  the  allowance  of  the  difference  in  labojc 
and  the  difference  in  prices  of  everything  as  it  is  here,  and 
I  came  at  the  figure  of  60  cents  a  ton,  but  I  made  an  allow- 
ance of  75  cents  a  ton  for  concentratipn. 

Q.  Then  would  that  be  $5  75?'-  '*' 

A.  $5  75. 

Q.  Using  sterna  gower  ? 

A.  Yes,  sir.  _-.-„., 

Q.  What  dp  you  estimate  that  coal  to  cost  ? 

A.  $12  a  ton. 

Q.  At  what. points? 

A.  At  the  point  where  the  concentrating  works  are  going 
to  be  put  up.  The  way  1  understood  it,  they  were  going 
to  be  put  up  in  the  neighborhood  of  the  tunnel.  And  I 
understood  that  coal  could  be  furnished  there  at  $12  a  ton. 

Q..  Who  informed  you  that  it  could  ? 

A.  Mr.  Sutro. 

Q.  You  base  most  of  your  calculations  upon  what  Mr. 
Sutro  has  told  you  ? 

A.  ]N'o,  sir. 

Q.  W  hat  would  the  water  power  cost  to  reduce  ore  there  ? 

A.  I  calculated  the  water  power  at  the  same  ratio  that 
I  calculated  what  it  would  cost  to  produce  40  horse  power 
by  water,  at  those  figures.  I  calculated  how  much  horse 
power  it  took  to  run  these  three  consecutive  machines,  and 
from  them  I  made  my  calculation. 

Q.  What  was  your  calculation ;  what  was  tbe  result  ? 

A.  The  result  was  a.  little  Qver  50  cents,  but!  allowed 
an  additional  50  per  cent,  for  contingencies,  and  I  called 
it  75  cents. 

Q.  Seventy-five  cents  a  ton  ? 

A.  Yes,  sir.  Of  course  all  these  machines  are  self-act- 
ing- 

Q.  I  understand  you  to  say  that,  by  water  power,  ore 
'49 
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could  be  worked  at  or  near  the  mouth  of  the  tunnel 
for  75  cents  a  ton  ? 

A.  No,  sir;  I  do  not  say  that.  I  said  that  the  ore,  after 
it  was  crushed  to  a  proper  state,  could  be  concentrated  for 
75  cents  a  ton. 

Q.  I  want  you  to  state  now  what  ore  could  be  worked 
for  at  the  mouth  of  the  tunnel  by  water  power. 

A.  It  was  a  dollar  less  than  what  it  cost  for  steam  power. 

Q.  That  .would  be  $4  75. 

A.  Yes,  sir;  $4for  working  by  the  ordinary  process;  that 
is,  crushing  and  amalgamating,  and  afterwards  concen- 
trating, at  75  cents  a  ton.  I  do  not  wish  you  to  misunder- 
stand me.  I  do  not  say  that  the  ore  can  be  taken  and 
crushed  and  concentrated  for  75  cents  a  ton,  but  after  it 
is  in  a  proper  state,  then  it  can  be  concentrated  for  75 
cents  a  ton. 

Q.  Then,  after  you  have  the  tailings  concentrated  from 
ten  tons  to  one,  I  believe  your  proposition  is,  what  will  it 
cost  to  work  those  concentrations? 

A.  I  allowed  that  the  beneficiations  of  the  concentra- 
tions would  be  $8  a  ton  at  the  maximum. 

Q.  You  stated  that,  by  running  the  ore  from  the  tunnel*, 
the  ore  from  the  Comstock  would  be  triple  in  value? 

A.  I  believe  I  stated  that  it  was  my  opinion  tl^at,  when 
the  tunnel  was  in  there,  a  great  deal  more  ore  would  be 
produced:  I  do  not  know  that  I  stated  treble.  I  stated 
that  it  was  my  opinion  that  more  ore  would  be  gotten  out 
if  the  tunnel  was  in  and  the  shafts  all  connected. 

Q.  Did  you  state  that  the  saving  to  the  mines,  by  the 
running  of  the  tunnel,  would  be  over  $10,000,000? 

A.  I  did  not  state  any  figures.  I  merely  said  I,  thought 
the  saving  would  be  considerable. 

Q.  I  understood  you  to  say,  that  one  ton  of  the  Eocky 
Mountain  coal  will  be  equal  to  2f  cords  of  wood  ? 

A.  Yes,  sir. 

Q.  How  long  have  you  had  an  office  in  San  Francisco  ? 

A.  A  little  over  15  months. 
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Q.  How  many  tons  of  ore  have  you  worked  since  you 
Lave  had  that  office  there  ? 

A.  Quite  a  number.  ' 

Q.  About  how'  many  ? 

A.  Over  100  tons.  I  have  worked  lots  there  of  100 
pounds.  That  would  involve  the  same  amount  of  work 
as  if  I  had  worked  5  tons. 

Q.  Since  you  have  established  yourself  in  San  Francisco, 
what  has  been  the  extent  of  your  business  or  employment 
as  a  mining  engineer  ? 

A.  I  have  been  employed,  off  and  on,  at  various  times, 
to  make  reports. 

Q.  "What  mines  have  you  examined  and  reported  upon? 

A.  I  have  reported  on  quicksilver  mines,  silver  mines, 
and  gold  mines,  hydraulic  works,  gravel  diggings,  &c. 

Q.  What  silver  mines  have  you  reported  upon?^ 

A.  I  have  reported  upon  the  silver  mines  situated  in 
Owen's  valley. 

Q.  What  do  you  know  of  the  proposed  dam  on  the  Car- 
son river? 

A.  ISTothing. 

Q.  At  whose  instance  did  you  come  here  to  testify  in 
this  case? 

A.  At  the  instance  of  a  friend  of  mine  in  San  Francisco. 

Q.  Who? 

Witness.  Have  I  got  to  state  that  ?  I  reckon  I  might  as 
well  state :  Mr.  Sharon. 

Q.  How  much  do  you  get  fpr  coming  here? 

A.  My  expenses  paid. 

Q.  l^othing  else? 

A.  No,  sir. 

By  Mr.  Sutro  : 

When  they  got  into  difficulties  in  their  mining 
operations,  did  they  not  employ  you  in  many  instances  in 
ordeu  to  advise  them  ;  to  bring  their  operations  into  shape 
again  ? 

Witness.  Who  do  you  mean  ? 

Mr.  Sutro.  Some  of  the  mining  companies  on  the  Com- 
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stock  lode.  Did  they  not  send  for  you  at  the  Ophir  mine, 
the  Justis  mine?  Have  you  gone  there  when  they  could 
not  get  along  by  themselves? 

A.  I  got  my  position  in  the  Ophir  mine  through  the 
recommendation  of  Mr.  Richthofen  and  Mr.  Janin.  They 
suggested  I  could  stop  their  -yvater,  which  was  troubling 
them  at  the  time.      ' 

Q.  Do  you  know  anything  about  the  expense  of  raising 
water,  independently  of  the  actual  cost  in  raising  water.  I 
mean  the  expense  attending  the  working  in  water,  and  the 
difficulties  of  being  troubled  by  water,  while  you  were 
there?  I  want  to  know  whether  there  is  expense  incurred 
in  having  much  water  in  the  mine,  independently  of  hoist- 
ing the  water  out  or  pumping  it  out? 

A.  Where  there  is  much  water  there  is  always  a  great 
retardation  in  the  work. 

Q.  Is  not  that  a  greater  expense  than  actual  pumping? 

A.  Oh,  to  be  sure.  The  pumping  itself  is  the  least  of 
the  expenses  of  getting  rid  of  the  water. 

Adjourned  to  meet  March  29th,  at  the  same  place. 


Hearing  Friday,  March  29th. 
Charles  A.  Henry  called  and  examined. 

By  Mr.  Sutro  : 

What  connection  have  you  with  the  coal  mines  of  the 
Kocky  Mountains? 

A.  I  am  the  general  manager  of  the  Rocky  Mountain 
Coal  and  Iron  Company  of  Wyoming  and  Yarrington. 

Q.  Where  are  those  mines  located  ? 

A.  Located  on  the  boundary  line  of  Utah  and  Wyoming, 
75  miles  east  of  Ogden,  Utah. 

Q.  Have  you  supplied  the  different  stations  of  the  Cen- 
tral Pacific  Railroad  with  coal  ? 

A.  We  have  supplied  them  with  all  they  have  used. 

Q.  Have  you  ever  delivered  any  coal  at  Reno? 

A.  Yes,  sir;  for  the  last  year  and  a  half. 

Q.  At  what  price  have  you  delivered  it? 

A.  Well,  it  has  varied  in  price  according  to  the  variation 
in  freights.  It  is  being  delivered  now  for  $12  and  at  $12  50 
a  ton. 

Q.  Would  you  agree  to  contract  and  deliver  a  large 
quantity  of  coal  per  annum  at  that  price  at  RenO  ? 

A.  A  large  quantity  is  indefinite. 

Q.  Would  you  agree  to  deliver  20,000  tons  a  year? 

A.  Yes,  sir;  we  would  contract  to  deliver  100,000  tons 
a  year. 

Q.  Are  you  acquainted  with  the  topography  of  the  coun- 
try between  Wadsworth  and  the  mouth  of  the  Sutro  tun- 
nel? 

A.  ISTo,  sir;  only  a  portion  of  it.  I  have  not  been  ovei 
there. 

Q.  Are  you  aware  there  is  a  gap  in  the  mountains,  con- 
necting the  Truckee  valley  with  the  Carson  valley  at  that 
point? 
.    A.  I  have  been  told  so  by  the  engineers. 
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Q.  Have  you  an  idea  of  the  approximate  distance  from^ 
"Wadsworth  to  the  mouth  of  the  tunnel? 

A.  I  have  understood  some  30  miles. 

Q.  So  far  as  you  know,  is  not  it  a  level  country? 

A.  My  knowledge  of  the  country  across  there  is  what 
I  have  gathered  from  engineers  of  the  Central  Pacific  road? 

Q.  What  is  that? 

A.  I  got  the  impression  from  these  parties  that  thei^ 
was  no  elevation  of  any  importance  between  Carson  City 
and  Wadsworth.  • 

Q.  Could  a  branch  of  the  Pacific  railroad  be  constructed 
from  that  point  to  the  mouth  of  the  tunnel? 

A.  I  suppose  if  they  had  enough  money  to  do  it,  they 
could  build  it. 

Q.  How  much  does  it  cost  a  mile  to  build  the  road? 

A.  It  is  impossible  for  me  to  state  accurately  a  thing  of 
that  kind. 

Q.  After  you  cross  over  from  Truckee  river  to  Carson 
valley,  that  is  known  to  be  level,  is  it  not? 

A.  I  do  not  know  that  of  my  own  knowledge.  I  sup- 
pose it  to  be  an  average  level  country. 

Q.  You  are  familiar  with  railroads.  Can  you  teil  me 
the  approximate  cost  per  mile  of  constructing  a  road 
through  that  country,  without  including  the  rolling  stock? 

A.  My  judgment  would  be  that  $20,000  a  mile  would  be 
a  liberal  estimate  for  a  country  with  fair  grades. 

Q.  Or  less? 

A.  Yes,  sir;  $15,000  a  mile  will  about  cover  all  the  ex- 
penses except  grading  and  bridging;  that  is,  without  roll- 
ing-stock and  stations.  It  is  impossible  to  estimate  the  ex- 
pense of  rolling  stock,  from  the  fact  I  do  not  know  .how 
much  rolling  stock  you  would  want. 

Q.  How  much  would  that  be  for  30  miles? 

A.  $600,000. 

Q.  Suppose  that  road  be  constructed,  could  that  coal  be 
delived  at  the  mouth  of  the  tunnel  at  the  same  cost  it  could 
be  delivered  at  Keno,  or  less  ? 
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A.  That  would  depend  entirely  upon  the  tariff  by  the 
parties  who  built  the  branch  road. 

Q.  Suppose  the  Central  Pacific  company  were  pven  a 
contract  to  deliver  it  there,  would  they  not  deliver  it  there 
at  the  same  price  they  could  deliver  it  at  Reno,  or  at  less 
price  ? 

A.  It  would  not  cost  any  more  for  the  Central  Pacific, 
if  they  had  a  road  to  the  Sutro  tunnel,  to  deliver  coal 
per  ton  from^  Ogden  than  it  costs  them  now  to,  Reno. 

Q.  Suppose  the  Sutro  tunnel  received  the  coal  at  "Wads- 
worth? 

A.  It  would  make  a  difference  of  50  cents  a  ton  frpm 
receiving  it  at  Reno.     It  is  30  miles. 

Q.  'Now,  1  want  to  ask  you  how  you  would  estimate  the 
heating  power  of  coal,  as  compared  with  the  Sierra  ITevada 
wood,  for  the  purposes  of  making  steam  ? 

A.  Well,  with  the  fire-boxes  constructed,  and  the  grates 
set  for  burning  coal  in  place  of  burning  wood,  the  differ- 
ence between  the  coal,  which  we  mine,  and  the  wood, 
which  is  delivered  at  Virginia  City,  is  about  in  the  propor- 
tion of  1  to  2-J,  or,  in  other  words,  1  ton  of  coal  to  2J.pords 
of  pine  wood. 

Q.  Suppose  that  a  railroad  be  constructed— this  branch 
road — could  any  reasonable  quantity  of  coal  which  would 
be  required  be  delivered  there  ? 

A.  Our  works  at  present  will  deliver,  without  erecting 
any  additional  machinery,  1,500  tons  of  coal  in  a  ten-hour 
shift. 

Q.  How  much  do  you  get  for  your  coal  at  the  mine  ? 

A.  From  $2  25  to  $3  a  ton ;  |3  to  private  parties,  and 
$2  25  on  contract. 

Q.  Do  you  know  that  all  the  mills  in  the  Washoe  coun- 
try use  steam,  which  are  propelled  by  engines,  as  well  as 
those  which  are  propelled  by  water  power?  - 

A.  I  know  that  all  about  the  Comstock  lodes  are  oper- 
ated by  steam,  but  on  the  Carson  river  the, mills  are 
wdrked  by  water. 
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Q.  Do  not  those  water  mills  require  steam  for  heating 
the  amalgamating  pans? 

A.  I  have  the  impression  they  do,  but  I  am  hot  positive 
about  it. 

Gross-examination, 

By  Mr.  SUNBEELAND  : 

You  say  that  the  Central  Pacific  would  deliver  coal 
at  Wadsworth  at  50  fcents  per  ton  less  than  at  Eeno? 

A.  That  would  be  about  the  difference.  The  distance 
is  35  miles,  and  the  rates  about  a  cent  and  a  quartbr  per 
ton  per  mile. 

Q.  What  difference  is  there  in  their  charges  between 
Ogden  and  Eeno  and  Ogden  and  Sacramento  ? 

A.  $2  00. 

Q.  What  do  ybu  deliver  coal  at  Sacraiiientd  for? 

A.  $13  25.  Allow  me  to  explain,  in  that  connection, 
thfei  reason.  There  is  only  a  difference  of  $1  a  ton  in  price 
between  coal  at  Sacramento  and  at  Eeno.  Although  there 
i^'  a  differehcfel  iti  the  rate  of  the  Central  Pacific  of  $2 
inore  to  Skcrarriento  than  to  Eeno,  the  tjnion  Pacific 
charges  about  75  cents  per  ton  more  for  coal  to  be  delivered 
at  any  point  east  Of  the  Sierra  Nevada  from  our  mine  to 
Ogden  than  they  do  for  coal  delivered  to  Sacramento  west. 

Q.  Is  not  the  great  expense  in  transportation  of  coal 
from  Yarington  west  across  the  Sierra  iN'evada?  I  mean 
the  expense  to  the  railroad  company. 

A.  Yes,  sir,  in  about  the  proportion  of  1  to  5  per  mile 
between  Wadsworth  and  Sacramento,  as  compared  with 
the  road  between  Humboldt  and  Wadsworth. 

Q.  Do  not  the  stockholders  in  the  Central  Pacific  Eail- 
road  Company  own  and  control  a  majority  of  the  stock  in 
your  mine? 

Witness.  The  stockholders  of  the  Central  Pacific  ? 

Mr.  Sunderland.  Yes,  sir. 

Witness.  No,  the  stockholders  of  the  Central  Pacific  do 
not  own  a  majority  of  the  stock.  They  own  stock  in  6ur 
company. 
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Q.  Do  not  the  parties  who  control  the  Pacific  Railroad 
Company  control  the  coal  mine  ? 

A.  ^N'oneof  them  are  officers  of  the  coal  6bmpany— either 
directors  or  officers. 

Q.  That  was  not  the  question  I  asked.  State  the  name 
of  your  coal  company. 

A.  The  Eocky  Mountain  Coal  and  Iron  Company. 

Q.  Kow  I  will  get  you  to  state — — 

A.  All  the  business  operations  of  the  E-ocky  Moantaiii 
Coal  Company,  from  its  organizatioh,  hate  beten  ntade  by 
me,  as  the  managing  contractor.  I  have  not  beeri  controlled 
by  any  party  connected  with  the  Central  Pacific,  in  direct- 
ing the  operations  of  the  company.  As  the  qiiestioii  of 
freights  is  the  most  important  one  we  have  had  to  encoun- 
ter, we  have  had  to  come  in  direct  collision  with  the  views 
and  notions  of  the  owners  of  the  Central  Pacific,  in  helping 
to  procure  a  reduction  of  rates  for  coal. 

Q.  I  understand  you  to  say  that  1  ton  of  this  cotil,  for 
steam  purposes,  is  equal  to  2J  cords  of  wqod,  of  the  Sierrat 
!N^evada  pine  wood— of  the  ordinary  pine  wood? 

A.  It  is  not  equal  to  2J  cords  of  nut  pine. 

Q.  There  is  very  little  nut  pine  in  use  ? 

A.  Yes,  sir;  but  there  is  a  great  deal  in  us^  for  steain: 

Q.  Have  you  had  any  experience  in  the  use  of  that  wood 
for  steam  purposes? 

A.  No,  sir;  I  have  never  used  it  myself,  but  1  have  seen 
it  used,  and  watched  the  operations  of  using  the  wood  For 
steam  on  locomotives,  and  also  for  stationary  engines.  "We 
claim  that  there  is  more  difference,  as  far  as  cost  is  con- 
cerned, to  the  parties  who  use  fuel,  than  the  actual  difference 
in  the  heating  properties  of  coal,  as  compared  with  wood, 
from  the  fact  that,  in  using  wood,  it  is  necessary  for  the 
wood  to  be  seasoned  a  portion  or  all  of  one  year.  Frorri 
the  difficulties  of  storage-  danger  of  fire  to  the  wood,  par- 
ties are  obliged,  who  are  operating  extensively  in  machin- 
ery, to  keep  nearly  two  yeats'  supply  of  t^ood  on  hand. 
We  calculate  that  when  the  parties  #ish  to  tise  fuel  for 
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steam  piwposea,  1  ton  of  coal  is  cheaper  than  2J  corda 
of  wood,  taking  these  other  matters  into  consideration. 

Q.  How  far  west  of  Ogden  does  the  Central  Pacific  use 
this  coal  ? 

'  A.  To  San  Francisco,  with  the  exception  of  the  division 
from  the  Sierra  N'evada  Mountains  through  the  pine  re- 
gion. 

Q.  You  do  not  mean  to  say  they  use  it  at  Eeno ;  that  is, 
the  Sierra  I^Tevada? 

A.  The  division  commences  at  "Wadsworth.  They  use 
wood  from  Wadsworth  to  Sacramento.  They  use  wood 
and  coal  together  from  Wadsworth  to  Winemuca,  the  first 
division  east  of  Wadsworth. 

Q.  How  far  is  Winemuca  from  Wadsworth  ? 

A.  136  miles. 

Q.  Do  they  use  any  coal  between  Wadsworth  and  Wine- 
muca ? 

A.  Yes,  sir;,  they  use  coal  more  or  less  all  through  the 
Sierra  iTevada  region,  mixed  with  green  wood.  Where- 
ever  they  have  dried  wood,  they  have  used  wood  exclu- 
sively on  their  engines  across  the  mountain  range.  They 
propose  to  furnish  that  coal  for  the  entire  length  of  their 
road,  including  the  mountain  division,- for  the  coming  year. 

Q.  Do  you  employ  white  men  or  Chinamen  ? 

A.  Both. 

By  Mr.  SuTjio  : 

Is  the  supply  of  coal  in  the  region  where'  your  coal 
mine  is  located  .guite  unlimited? 

A.  Unlimited  is  a  very  indefinite  term. 

Q.  Is  it  so  large  that  you  can  supply-  all  the  wants  for 
the  next  50  years? 

A.  We  have,  by  our  main  tunnels  in  our  coal  bed,  de- 
veloped by  measurement  a  body  of  coal  of  over  30,000,000 
tons.  The  division  of  coal  extends  over  six  miles  beyond 
the  end  of  our  tunnels,  which  are  900  feet. 

Q.  That  is  one  single  bed? 

A.  Yes,  sir;  26  by  42  feet. 
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Q.  What  do  you  estimate  as  the  consumption  of  coal  in 
the  State  of  Nevada  ? 

A.  About  500  tons  per  day. 

By  Mr.  Suxiio :  Mr.  Chairman,  X  have  no  more  v^it- 
uesses  at  present,  but  I  desire  to  offer  a  statement  in  re- 
gard to  the  quantity  of  water  in  the  Ophir  mine,  made  by 
the  different  superintendents  of  that  mine. 

Mr.  Sunderland.  I  protest  against  this  kind  of  .evi- 
dence. The  testimony  taken  by  this  comhiittee  has  been 
under  oath,  and  here  it  is  proposed  to  submit  a  statement 
of  the  superintendent,  who  has  not  been  and  can't  be 
sworn.  What  the  statement  is  I  do  not  know,  and  I  do 
not  care.  But  the  ruling  of  this  committee  has  been  that 
no  testimou}',  except  that  by  a  Government  officer,  is  to  be 
received,  unless  it  is  under  oath.  'Now,  these  statements 
made  by  the  superintendents  to  the  commission  have  been 
appended  to  the  report  of  the  commission  as  evidence,  but 
not  received  as  such.  In  fact,  the  whole  labor  of  Mr. 
Sutro,  from  the  commencement  of  this  examination,  has 
been  to  show  that  these  statements  were  incorrect.  In 
other  words,  they  were  false;  they  were  not  made  under 
oath,  but,  as  a  matter  of  courtesy  on  the  part  of  the  com- 
mission, they  were  appended  to  the  report,  as  well  as  the 
stump  speech  of  Mr.  Sutro,  which  he  made  in  the  year 
1869.  ]S'ow,  I  do  not  suppose  that  this  comfnittee  regards 
that  speech  of  Mr.  Sutro  as  having  been  made  under  oath, 
or  as  being  any  part  of  the  report.  And  this  committee 
having  ruled  that  all  testimony  of  Government  officers 
must  be  under  oath,  I  do  not  see  how  it  is  possible  to  re- 
ceive this  report  from  Mr.  Deidesheimer. 

Mr.  Rice.  I  will  explain  this  testimony.  The  com- 
mittee will  remember  that  these  reports  of  the  superin- 
tendents to  the  commissioners  were  made  a  part  of  their 
report.  They  called  them  the  official  reports.  This  is  an 
official  report  from  the  superintendent  of  the  Ophir  mine, 
giving  the  daily  operations  of  the  mine,  especially  as  to 
pumping  water  for  a  length  of  time. 

Mr.  Shober.  Who  was  the  report  made  to  ? 
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Mr.  HiCE.  To  the  officers  in  San  Francisco.  This  was 
the  daily  report  of  the  superintendent  to  the  home  office 
at  San  Francisco.  This  report  is  3ertified  to  by  the  parties 
having  charge  of  these  matters  at  the  office  there. 

We  took  the  precaution  after  this  came  to  send  out  and 
have  another  copy  made^and  that  is  certified  under  oath, 
before  a  notary  public.  So  we  bring  ourselves  within  the 
rule  laid  down  by  Mr.  Sunderland.  I  will  read  a  letter  I 
have  here : 

"  Office  Ophir  Silver  Mining  Company, 

"Virginia  City,  March  13,  1872. 
"Adolph  Sutro,  Washington,  D.  (7. 

"  Dear  Sir:  In  compliance  with  your  request,  by  telegram  of  yesterday,  I 
herewith  forward  press  copy  of  extracts  of  letters  of  Ophir  superintendents, 
concerning  pumps,  pumping,  &c.,  forwarded  you  through  Joseph  Aron,  esq., 
Feb.  22,  "72.  Also  copy  of  statements  .forwarded  you  Feb.  16,  showing  mine 
cost,  and  direct  cost  of  pumping  for  January,  1872,  together  \Vith  explanation 
of  indirect,  cost  of  raising  water;  also  certificate  that  the  statements  and  ex- 
tracts are  correct  and  complete,  as  shown  by  the  books  of  the  company  in 
this  office. 

"  Very  respectfully,  your  obedient  servant, 

"  Philipp  Deidesheimer, 

"  SupH,  pr  Ford." 

Mr.  Kendall.  Will  you  read  the  affidavit  ? 

Mr.  Rice.  I  will  read  the  affidavit  attached  to  this. 

Mr.  Rice  then  read  as  follows : 

"Office  Ophir  Silver  Mining  Company, 

"Virginia  City,  March  13,  1872. 
"^TATE  OF  Nevada,  County  of  Storey,  ss: 

"We  hereby  certify  that  the  accompanying  statement,  and  figures  are  ma- 
terially correct,  as  shown  by  the  books  in  this  office,  and  also  that  the  ex- 
tracts inclosed  embrace  all  that  is  mentioned  in  letters  of  superintendents  of 
the  Ophir  S.  M.  Co.,  to  the  office  of  the  company  in  San  Francisco,  concern- 
ing pumps  and  water,  within  the  dates  therein  given. 

"  Philipp  Deidesheimer, 

''Supt.  Ophir  S.  M.  Co. 
•  G.  F.  Ford, 

"  ClerJc  Ophir  8.  M.  Co. 

"Subscribed  and  sworn  to  this  fourteenth  day  of  March,  A.  D.  1872,  before 
me. 

[l.  s.]  "  Will.  H.  Burrall, 

i  "  Notary  Public.** 

Mr.  Rice.  IN'ow,  Mr.  Chairman,  this  is  under  oath.  It 
has  a  very  important  bearing  upon  the  very  question  which 
is  at  issue  in  this  case.  Tho  committee  and  Congress  de- 
sire to  know  the  facts  in  regard  to  the  water,  which  is  ma- 
terial in  deciding  this  question.   And  although  we  believed 
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that  the  first  copy  sent  to  us  was  amply  sufficient,  under 
the  rule  which  had  been  adopted  by  the  commissioners, 
to  put  into  the  case — the  official  report,  as  they  say,  of  the 
superintendents  of  the  mines — still,  anticipating  this  ob- 
jection, Aye  have  obtained  the  official  statement  of  this  gen- 
tleman, under  oath,  of  the  daily  proceedings  of  that  mine, 
and  one  of  the  superintendents  is  Mr.  Day,  who  made 
the  report  to  these  commissioners.  His  letters  appear  here, 
to  sustain  our  theory  of  the  case,  as  we  say.  Sometimes  it 
is  for  us;  sometime^  against  us.  We  desire  to  put  it  into 
the  case,  so  that  the  Government  shall  have  the  facts  upon 
this  material  point  as  to  the  amount  of  water  in  that  one 
mine.  We  would  be  very  glad  to  put  in  such  a  statement 
from  every  other  mine  on  the  lode,  because  we  desire  full 
investigation  of  this  matter  what  we  want  is  just  that,  and 
nothing  more.  If  we  could  have  had  a  daily  statement  of 
the  amount  of  water  and  the  cost  of  raising  water  in  every 
mine  on  that  lode,  it  would  be  the  most  agreeable  thing  to 
us  possible;  and  I  do  not  imagine  that  this  committee  will 
exclude  testimony  so  material  to  the  issue. 

Mr.  SuTRO.  Mr.  Chairman,  shall  I  proceed  to  read  these 
letters? 

The  Chairman,  (Mr.  Kendall.)  I  should  like  to  look  at 
this  affidavit  once  more. 

The  affidavit  was  handed  to  the  chairman,  and  after  he 
had  examined  it,  Mr.  Sunderland  said:  The  committee 
will  understand  that  this  is  an  examination,  of  witnesses 
before  the  committee,  where  there  has  been  no  opportunity 
to  .cross-examine,  and,  under  the  decision  of  the  commit- 
tee, each  witness  must  be  sworn.  The  party  opposed  to  the 
one  offering  the  testimony  is  entitled  to  the  privilege  of 
«ross-examining  the  witnesses.  !N'ow,  it  seems  to  me  that 
a  mere  affidavit  cannot  entitle  these  letters  to  be  received 
in  evidence,  and  particularly  for  the  reason  that  the  man 
making,  the  affidavit,  if  he  make  a  false  one,  cannot  be 
prosecuted  for  perjury.  To  entitle  anything  to  be  given 
in  evidence,  before  ai^  committee  or  any  court,  there 

.  0 
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must  be  such  an  oath  administered  to  the  witness  that,  if 
he  swear  fiilsely,  he  can  be  prosecuted  for  perjury  by  it. 

Mr.  SiiOBER.  Did  not  this  man  swear  to  his  affidavit 
before  a  notary? 

Mr.  Sunderland.  If  a  man  swear  to  a  fact  before  a  no- 
tary pubhc,  unless  it  be  authorized  by  special  act  of  Con- 
gress, he  is  not  guilty  of  perjury.  Unless  the  administra- 
tion of  such  oath  was  authorized  by  some  act  of  Congress, 
he  is  not  guilty  of  perjury. 

Mr.  Shober.  I  understood  the  general  proposition  to  be, 
that  if  a  man  swear  to  a  paper  before  a  notary  public  who 
has  authority  to  administer  oaths,  and  should  swear  falsely, 
that  he  could  be  prosecuted. 

■  Mr.  Sunderland.  I  say  he  has  not  committed  perjury,  if 
he  has  sworn  falsely.  A  notary  public  is  authorized  to  ad- 
minister oaths  by  what  authority? 

Mr.  Shober.  By  virtue  of  his  office. 

Mr.  Sunderland.  He  is  authorized  to  administer  oaths 
in  any  proceedings  before  a  court,  or  in  any  matter  author- 
ized by  law,  by  the  statutes  of  the  State  of  [N'evadaj  but 
the  State  of  JSTevada  may  authorize  any  officer  to  adminis- 
ter an  oath,  which  is  not  recognized  by  act  of  Congress; 
and,  therefore,  if  lae  swear  falsely,  he  is  not  guilty  of  per- 
jury under  any  act  of  Congress,  or  under  the  act  of  the 
State  of  l^evada,  which  authorizes  the  appointment  of 
notaries  public.  In  addition  to  that,  I  urge  again  the  ob- 
jection that,  under  the  rule  established  by  this  committee, 
the  witness  is  to  be  before  the  committee,  and  the  oppos- 
ing party  is  to  have  the  right  of  cross-examination.  I  ha-ve 
had  no  such  opportunity  here  before  this  committee. 

Mr.  SuTRO.  I  wish  to  submit 

Mr.  Sunderland.  I  believe  I  have  the  closing  argument/ 

Mr.  Sutro.  I  wish  to  submit  that  the  affidavit  which  is 
presented  here  simply  certifies  to  the  fact  that  these  are 
copies  of  letters,  written  in  an  official  capacity  by  the 
superintendents  of  the  Ophir  mine  to  the  president  of  the 
company  at  San  Francisco.  Thosi  letters  are  copied  in 
the  office  of  the  Ophir  company.     The  superintendent  is 
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the  custodian  of  those  letters',  and  he  has  made  copies  from 
his  books,  and  he  certifies  to  that  fact.  A  large  number 
of  these  letters  are  written  by  Mr.  H.  H.  Day.  They  have 
a  direct  bearing  upon  the  condition  of  the  0phi'r  mine,  as 
concerns  the  water,  and  they  are  of  the  highest  importance 
in  arriving  at  a  correct  conclusion  as  to  the  quantity  of 
water  contained  in  that  mine.  They  go  over  a  long  period 
of  time,  and  were  written  from  day  to  day,  and  they  are 
in  the  shape  of  reports  to  the  office  at  San  Francisco,  giv- 
ing full  information  as  to  the .  condition  of  the  mine. 
These  letters  have  a  most  important  bearing  upon  one  of 
the  most  important  questions  involved  in  this  investiga- 
tion, and  there  could  possibly  be  no  objection  to  admitting 
th^se  letters,  which  are  accompanied  by  an  affidavit  before 
a  notarj^  public;  while  the  statements  made  to  the  com- 
missioners were  made  without  being  sworn  to  at  all.  We 
ask  that  they  may  be  introduced. 

Mr.  SuNDEKLAND.  If  that  is  the  ground  upon  which  it  is 
proposed  to  introduce  these  letters,  or  copies  of  letters,  I 
propose  to  object  to  them,  upon  the  ground  that  they  are 
letters  written  by  parties  not  under  oath.  We  have  not 
received  a  communication  from  anybo.dy,  except  Govern- 
ment officers,  that  were  not  under  oath.  It  is  now  stated 
that  the  affidavit,  which  I  have  not  read  and  do  not  care 
to  read,  is  to  the  effiict  that  these  are  copies  of  letters — 
copies  of  letters  by  the  superintendent  of  the  Ophir  mine 
to  the  office  in  San  Francisco.  Suppose  you  hi^l  the  origi- 
nals there,  the  only  office  which  the  affidavits  of  Mr.  Dei- 
desheimer  can  perform  is  to  make  the  copies  of  the  same 
effi^ct  as  the  originals.  Would  you  receive  the  originals? 
Why  certainly  not,  because  they  are  not  official  in  the 
sense  of  the  word  used  by  this  committee,  and  as  they 
have  heretofore  decided. 

•  Mr.  Shober.  Suppose  you  take  those  letters  as  rebutting 
the  statements  made  in  the  official  report  of  Mr.  Day.   Sup- ' 
pose  the  originals  were  here,  would  they  not  be  admissi- 
ble, by  proxAug  them  to  be  in  his  handwriting? 
Mr.  Sunderland.  They  would,  to  rebut  the  testimony 
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given  in  his  report,  if  they  have  that  effect.  But  here  is 
an  affidavit  from  Mr.  Deidesheimer.  I^ow,  who  is  he? 
He  is  the  present  superintendent,  if  I  understand,  of  the 
Ophir  Mine.  !N"ow,  the  Ophir  Mining  Company  has  pos- 
session of  thesp  original  documents.  Why  not  produce 
them?  You  cannot  introduce  evidence  of  the  contents  of 
the  original  paper  until  you  have  exhausted  all  the  means 
possible  to  get  at  the  originals. 

Mr.  Shober.  Suppose  it  is  a  record? 

Mr.  Sunderland.  It  is  not  a  record. 

Mr.  Shober.  Suppose  in  case  of  a  record? 

Mr.  Sunderland.  How  can  a  letter  be  a  record. 

Mr.  Shober.  I  do  not  say  it  is;  but,  by  way  of  analogy, 
IS  not  a  transcript  of  a  record  as  good  proof  as  the  original, 
when  it  is  properly  certified?  * 

Mr.  Sunderland.  'No,  sir. 

Mr.  Shober.  It  has  been  so  held? 

Mr.  Sunderland.  That  is  in  the  case  of  a  record  of  the 
proceedings  of  a  case  in  court. 

Mr.  Shober.  I  was  speaking  of  a  record  in  court. 

Mr.  Sunderland.  But  suppose  you  have  the  record  of 
a  deed — suppose  you  have  a  certified  copy  of  a  record  of 
a  deed,  certified  to  by  the  recorder  who  copies  the  records, 
you  cannot  introduce  that  until  you  account  for  the  ab- 
sence of  the  original.  Now,  here  we  have  what  purports 
to  be  copies  of  letters  sent  by  the  superintendent  of  the 
Ophir  mine,  in  Virginia  City,  to  the  office  at  San  Francisco.  , 
These  are  not  the  copies,  bat  copies  of  copies.  N'ow,  no 
lawyer  ever  heard  or  dreamed  anywhere  of  introducing 
copies  of  copies,  in  the  absence  of  the  copies  themselves, 
unless  the  copies  are  destroyed.  I^or  did  anybody  hear, 
in  a  court  of  justice  anywhere,  of  the  introduction  of  a 
copy  of  any  paper,  either  recorded  or  otherwise,  until  all  the 
means  had  been  exhausted  that  the  law  places  in  the  hands 
of  the  party  to  get  at  the  original.  These  originals  are  in 
possession  of  the  corporation  in  San  Francisco.  They 
could  have  been  sent  here,  if  they  impeach  the  statement 
and  report  made  by  Captain  Day.    If  they  arfe  destroyed, 
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and  that  fact  is  shown,  you  might  introduce  press  copies  of 
the  letters  retained  in  the  office  in  Virginia  City,  if  that 
be  the  case,  and  send  to  the  office  in  San  Francisco.  But 
those  copies  have  not  been  sent  here,  if  such  were  re- 
tained. But  all  that  this  document  here  purports  to  be  is, 
that  it  consists  of  copies  of  letters  sent  by  Captain  Day 
and  Mr.  Deidesheimer  to  the  office  in  San  Francisco. 

The  Chairman,  (Mr.  Kendall.)  Mr.  Sunderland,  if  I  may 
be  permitted  to  suggest,  in  the  course  of  your  argument,, 
suppose  that  these  letters  are  in  the  nature  of  admissions 
or  declarations'  by  the  party,  put  upon  paper,  of  which 
these  papers  are  copies.    How  would  it  stand  then? 

Mr.  Sunderland.  I  do  not  care  what  they  are;  they  are 
not  declarations  of  the  parties  that  any  court  of  justice  in 
the  civilized  world  would  admit  as  evidence  to  impeach 
'the  testimony  originally  given  by  Captain  Day. 

Mr.  Rice.  Mr.  Chairman,  I  have  simply  a  word  to  say 
in  regard  to  this  matter.  In  the  first  place,  there  are  three 
parties  represented  here :  one  is  the  government — the 
most  important  party.  That  party  you  represent  more 
than  anybody  else.  On  the  other  hand  is  Mr.  Sutro,  who, 
with  his  counsel,  represent  the  tunnel  company,  who  have 
a  bill  before  Congress.  On  the  other  side  are  the  supposed 
owners  of  these  mines,  who  come  here  to  contest  with  Mr. 
Sutro  upon  the  material  facts.  There  are  brought  into  the 
record  by  the  commissioners  who  were  appointed  by  the 
President  to  examine  this  subject  certain  declarations 
of  certain  men  who  were  superintendents  of  these  mines, 
and  clients  of  Mr.  Sunderland  here.  The  superintendent 
of  one  of  those  mines  who  made  those  declarations  has 
since  ceased  to  be  an  officer  of  that  company,  and  the 
mine  has  passed  into  other  interests  and  other  hands.  We 
have  been  at  last  enabled  to  get  at  the  facts  in  regard  to 
one  of  those  mines,  because  we  purposed  to  put  in  heEe* 
those  facts,  which  we  desired  to  present;  and  we  ha'^e 
been  desirous  of  putting  in  every  possible  fact  which  could 
have  any  bearing  on  this  case,  either  for  or  against,  the 
proposition — for  Mr.  Sutro  or  against  Mr.  Sutro;  for  these 
50    . 
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mines  or  against  tliese  mines.  AYe  have  courted  the  most 
thorough  investigation,  and  now,  when  we  come  here  with 
the  most  satisfactory  facts  upon  a  most  material  point  in 
this  investigation,  we  are  met  with  an  objection,  a  technical 
objection.  Well,  now,  gentlemen,  throwing  aside  all  the 
arguments  of  my  friend,  Mr.  Sunderland,  I  say  that  you 
are  here  not  bound  by  technical,  rules.  You  are  here  for 
the  purpose  of  getting  at  facts.  You  are  here  especially  as 
the  representatives  of  the  Goverment,  and  you  are  here  to 
inquire  through  every  channel  of  evidence  which  you  be- 
lieve trustworthy,  to  get  at  those  facts  by  "which  you  may 
determine  this  question. 

ISTow,  we  come  here  with  the  best  evidence.  "We  could 
not  take  the  books  from  San  Francisco  and  bring  them  here. 
This  question  was  thrown  open  ufron  motion  of  Mr.  Sun- 
derland, the  agent  and  attorney  of  these  mines,  and  noW 
we  propose  to  put  in  here  these  facts  from  his  own  people, 
and  he  comes  here  and  contests  it,  and  says  we  shall  not 
have  this  evidence  before  us. 

'Now,  I  submit,  gentlemen,  that  it  is  the  most  satisfac- 
tory evidence  that  could  be  possibly  put  into  this  case,  be- 
cause it  is  the  daily  record  of  the  proceedings  of  that  mine, 
and  the  amount  of  water  raised  from  that  mine  from  this 
dry  country,  as  stated  by  Mr.  Day,  Vv^hen  we  show  over- 
whelmingly that  the  water  was  working  out  the  very  life- 
blood  of  the  mine  day  by  day,  and  we  are  met  here  with 
this  objection.  I  do  not  think  you  will  give  weight  to  any 
technical  objection  which  will  interfere  with  your  getting 
at  the  facts.  You  are  here  for  the  purpose  of  getting 
at  the  facts,  and  you  will  pass  all  those  technicalities  by, 
in  order  to  get  at  such  evidence  as  will  lay  them  before 
you. 

IN'ow,  so  far  as  the  quest-ion  of  the  liability  of  these  par- 
ties to  prosecution  for  perjury  is  concerned,  I  will  say 
that  this  gentleman  who  makes  the  affidavit  to  these  facts 
is  the  superintendent  of  the  mine. 

He  is  the  custodian  of  the  books,  and  he,  under  oath, 
swears  that  these  are  extracts  from  the  records  of  the  pro- 
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ceedings  at  the  mine.  He  goes  on  to  say  that  he  is  not  liable 
to  indictment  if  he  swears  to  a  falsehood.  I  take  issue 
with  him  there  decidedly.  A  notary  public  is  an  officer 
who  takes  certificates  of  facts,  to  be  used  in  all  courts 
throughout  the  land ;  and  if  this  is  a  proceeding  that  is 
proper  at  all,  and  if  there  is  any  validity  in  taking  any- 
body's oath,  why,  then,  if  this  gentleman  has  sworn  to  a 
falsehood,  he  is  liable  to  prosecution  for  perjury. 

The  simple  question  for  you  to  determine  here  is,  whether 
this  is  material  to  the  issue  before  you,  and  whether  it  is 
such  testimony  as  you  desire  for  your  own  information, 
and  the  information  of  your  colleagues  in  both  branches 
of  the  Congress  of  the  United  States. 

Mr.  Sunderland.  I  leave  it  to  the  committee. 

The  Chairman  (Mr.  Kendall)  said :  The  committee,  upon 
consultation,  are  agreed  upon  this:  that  these  copies  of  let- 
ters— of  what  are  claimed  to  be  original  letters — are  in  the 
nature  of  admissions  or  declarations.  IsTow,  it  is  true, 
that  if  the  strict  technical  rule  were  followed,  the  party 
might  properly  insist,  as  is  urged  here  by  Mr.  Sunderland, 
upon  the  production  of  the  original  of  these  letters,  which 
are  certainly  the  best  evidence;  but,  in  reply  to  that  objec- 
tion, I  think  I  might  say  that  it  is  very  obvious  that  the 
committee  is  not  sitting  here,  strictly  speaking,  as  a  court, 
to  be  governed  by  the  technical  rules  of  evidence  thtit 
prevail  in  a  court  of  justice.  We  are  here,  it  is  true,  to  h 
certain  extent,  in  a  judicial  capacity,  but  still  we  are  enti- 
tled to  gather  evidence  that  is  proper  to  be  used  from  all 
sources.  N"ow,  here  are  certain  admissions  or  declara- 
tions, claimed  to  be  made  by  Mr.  Day,  and  those  declara- 
tions are  verified  by  an  affidavit,  which  sets  forth  that  the 
papers  produced  here  are  accurate  copies  of  original  let- 
ters. Again,  we  have  certain  statements  made  by  Mr. 
Day  embodied  in  the  report  of  the  commissioners.  If  we 
were  to  follow  the  technical  rule  insisted'  upon  by  coun- 
sel, it  might  have  been  urged  that  these  statements,  eiti- 
bodied  in  the  report  of  the  commissioners  by  Mr.  Day, 
were  not   und«r  oath.     The  objection  might  have  been 
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raised  that  the  best  evidence  of  these  statements,  made  by 
Mr.  Day  in  this  commissioners'  report,  was  the  original 
paper  which  he  produced,  and  which  he  handed  to  the 
commissioners.  Tiie  printed  report  of  Mr.  Day's  state- 
ment is  not,  it  might  have  been  claimed,  under  oath. 

"Would  counsel  require  the  written  statement  that  was 
handed  in  to  the  commissioners  by  Mr.  Day,  and  insist 
that  it  be  verified  by  his  oath,  and  so  on.  Of  course  that 
would  have  been  carrying  the  rule  to  an  extreme  limit:  a 
very  absurd  one,  in  my  opinion.  We  have  here  offered  in 
evidence  a  sort  of  supplementar}^  statement,  or  what  is 
claimed  to  be  a  supplementary  statement,  made  by  this 
same  Mr.  Day,  to  that  set  forth  in  the  commission<3rs' 
report.  It  appears  that  this  statement  was  copied  from  the 
original  letters — from  original  sources — and  are  copies 
made  under  oath.  It  seems  to  me  and  to  the  members  of 
the  committee  present,  that  it  is  within  the  general  rule 
that  has  been  adopted  by  the  sub-committee  in  tins  hearing 
as  regards  the  admission  of  testimony.  I  suppose,  to  illus- 
trate still  further  what  I  mean,  that,  if  we  were  sitting  here 
as  a  court,  and  were  to  receive  nothing  but  evidence  under 
the  strict  rule,  these  commissioners  themselves  should 
have  been  put  under  oath;  for  in  a  court  of  justice, 
strictly  speaking,  they  would  not  have  been  permitted  to 
testify  unless  they  were  under  oath.  But  we  have  re- 
quired none  of  the  Government  officials  to  be  sworn — as 
a  matter  of  courtesy  it  may  have  been,  but  I  think  on  still 
better  grounds — because  they  were  called  here  before  the 
sub-committee  to  explain  certain  matters  that  were  em- 
bodied in  their  report  to  Congress.  The  committee  pres- 
ent are  clearly  of  the  opinion  that  the  offer  is  within  the 
general  rule  that  has  been  adopted  in  this  hearing  by  the 
sub-committee.  Upon  these  grounds  the  evidence  is  ad- 
mitted. 

Mr.  Sunderland.  Without  further  protesting  against  the 
admission  of  these  copies,  I  wish  simply  to  state  that  the 
reports  of  the  superintendents  upon  the  Comstock  are  not 
evidence  before  this  committee,  and  have  never  been  so 
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considered.  They  have  been  appended  to  the  report  of 
the  commissioners,  which  was  official,  simply  to  show  to 
this  committee  and  to  Congress  the  source  of  the  infor- 
mation upon  which  the  commissioners  made  their  report. 

Mr.  Rice.  Mr.  Sunderland,  do  we  not  stand  on  the  same 
footing,  then?  ^ 

Mr.  Sunderland.  l!To,  sir.  I  wish  to  state,  and  I  do  not 
wish  this  to  be  taken  down  as  part  of  the  evidence 

Mr.  SuTRO.  Oh,  let  every  thing  be  taken  down. 

Mr.  Sunderland.  Since  Mr.  Sutro  has  made  the  sugges- 
tion that  every  thing  that  transpires  shall  go  down,  I  wish 
now  to  move  to  amend  the  record  of  the  proceedings  of 
this  committee  on  the  evening  when  General  Foster  was 
last  examined,  at  which  meeting  I  proposed  to  prove  by 
General  Foster  that  the  capital  stock  of  the  Sutro  Tunnel 
Company  was  $12,000,000 

Mr.  Rice.  I  submit  that  the  amendment  of  Mr.  Sunder- 
land has  no  application  to  anything  before  the  committee. 

Mr.  Sunderland.  And  that  on  the  19th  of  August  last — 

Mr.  Sutro.  I  protest  against  Mr.  Sunderland  using  up 
our  time  in  this  wav. 

Mr.  Shober.  Let  him  be  heard. 

Mr.  Sunderland.  Which  stock  was  full  paid  or  unassess- 
able; that  less  then  $5,000,000  out  of  $12,000,000  had  been 
retained  by  the  company,  and  set  aside  for  the  construc- 
tion of  the  tunnel ;  that  at  that  time  only  $31,000  was  in 
the  treasury. 

Mr.  Sutro.  That  is  not  so. 

Mr.  Sunderland.  I  would  like  to  give 

Mr.  Sutro.  I  would  like  counsel  confined  to  a  statement 
of  facts. 

Mr.  Sunderland.  I  have  at  every  meeting  since  the 
time  alluded  to  attempted  to  get  this  thing  on  record  for 
the  purpose  of  appealing  from  the  sub-committee  to  the 
general  committee,  and  I  have  never  yet  been  able  to  get 
it  into  the  record. 

Mr.  Rice.  I  wish  to  say  in  regard  to  that,  that  we  with- 
drew orally  all  objection  to  that  testimony  going  in. 
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Mr.  Sunderland.  That  is,  you  agreed  to  doit  after  Gen- 
eral Foster  bad  left  town  and  the  evidence  could  not  be 
bad. 

Mr.  Rice.  "No,  sir. 

The  Chairman.  0-entlemen  all  the  argument  is  closed- 
The  extracts  from  letters  offered  in  e^dence  are  admitted, 
and  they  may  now  be  read.  The  extracts  were  then  read 
as  follows:    {See  next  page,) 


EXTRACTS    FROM    LETTERS 

FROM 

Superintendents  ofOphirMine 

TO    THEIR 

COMPANY'S   OFFICE   IN   SAN   FRANCISCO, 

CONCERNING 

PUMPS  AND  WATER    AT   THEIR    PRESENT  WORKS,   "BUCK'S 

SHAFT." 


From  Letters  of  P,  S.  Buckminster,  Superintendent. 

November  8,  1867. — "At  about  65  feet  down  we  cut  a  small  seam 
of  quartz  upon  the  west  side  of  the  shaft,  the  which  was  dead  and 
porous,  and  giving  (in  assay)  no  traces  of  gold  or  silver.  The  ma- 
jority of  water  we  have  had  to  contend  with  came  from  this  seam,  and 
as  we  have  passed  it,  (trusting  it  will  continue  to  pitch,)  there  is  reason 
to  hope  for  better  sinking.  Yesterday  afternoon  the  water  decreased 
considerably,  and  to-day  there  is  no  increase." 

[Note. — Struck  water  in  shaft  about  October  i,  1867;  kept  under 
control  with  tubs.] 

November  11,  1867. — "Water  continues  about  the  same." 

November  13,  1867. — "Have  more  water  again." 

November  15,  1867. — "The  erection  of  this  pumping  machinery 
will  cost  not  far  from  ^10,000." 

November  25,  1867. — "The  water  is  variable;  yesterday  less,  to- 
day more,  and  probably  to-morrow  there  will  be  less  than  to-day." 

December  6,  1867. — "Are  putting  in  foundations  for  pump,  and 
will  have  it  all  completed  by  the  time  the  new  machinery  ordered  is 
received," 

December  9,  1867. — "Water  not  so  strong." 

December  10,  1867. — **The  water  has  slackened  sufficiently  that 
we  are  able  to  sink  and  timber  i|  ft.  a  day." 

December  18,  1867. — "There  has  been  a  decrease  in  amount  of 
water." 

January  7,  1868. — "The  rock  is  tlie  same;  and  Vv^hile,  for  the  past 
two  days,  there  has  apparently  been  a  iittle  less  water,  the  difference 
is  hardly  enough  to  be  noticeable,  or  sufficient  to  base  a  favorable  hope  ' 
upon  as  to  there  being  a  permanent  decrease." 
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January  14,  1 868. — "  The  amount  of  water  supply  and  condition  of 
rock  have  not  noticeably  changed  since  last  week." 

January  21,  1868*— "Having  tested  the  overcoming  of  this  water 
to  my  own  satisfaction,  and  believing;  that  if  it  shall  decrease,  it  will 
be  so  very  gradual  that  the  benpiit  to  us,  before  we  get  the  pump 
erected,  will  hardly  be  perceptible,  have  decided  to  shut  down,  if  it 
shall  meet  the  favorable  consideration  of  the  President." 

February  8,  1868. — **  The  new  shaft  we  battened  over  directly  we 
stopped  work.  To-day  I  opened  and  measured,  and  am  delighted  to 
be  able'  to  inform  you  that  there  is  but  35  feet  depth  of  water. 
(I  expected  to  find  125.)  •  This  demonstrates  that  we  have  so  far  no 
permanent  body  of  water  to  contend  with,  only  the  drain  of  the  sur- 
rounding country,  and  confirms  myabclief,  expressed  in  former  letters, 
that  we  may  pass  it  altogether,  the  which  I  had  despaired  of  at  the 
time  of  stopping." 

[Note. — Most  of  the  time  in  February  and  March  occupied  in  lay- 
ing foundation  for  pumping  engine.  Progress  slow,  owing  to  cold 
weather,  &c.] 

March  20,  1868. — "Have  got  engine  on  and  set,  and  all  foundation 
blocks  on  and  set  but  one,  the  which  will  take  about  three  hours  to 
do  in  the  morning."  * 

March  28,  1 868. — "  Will  start  Monday  morning,  and  give  the  water 
a  lively  turn  one  day  with  the  tub.  On  Tuesday  morning  will  com- 
mence setting  the  pump  at  the  water." 

April  2,  1868. — "The  water  does  not  go  down  as  fast  as  I  antici- 
pated. It  will  take,  judging  from  the  present,  four  or  five  days  with 
the  pump  and  tub  to  free  it.  The  pump  for  sinking  is  lo-inch;  that 
and  the  tub  will  send  out  300  gallons  a  minute." 

April  6  y  1868. — "We  started  the  machinery  on  Saturday  evening. 
Everything  runs  very  smooth.  The  water  lowered  between  starting 
pump  time  and  this  morning  at  7  o'clock  20  feet.  There  is  now  40 
feet  of  water  in  shaft,  which,  at  the  rate  it  has  lowered  since  we  started 
pump,  will  take  three  days  to  clear." 

April'],  1868. — "There  is  now  30  feet  of  water  in  shaft,  which 
will  require  the  lowering  of  pump  twice  more — once  for  column  and 
'once  for  both  rod  and  column  before  we  can  get  to  sinking.  At  the 
rate  we  have  lowered  since  yesterday,  that  should  take  us  60  hours  to 
complete.  This  wator,  which  has  been  collecting,  runs  back  much 
more  freely  than  I  anticipated.  Thought  we  could  exhaust  the  shaft 
directly,  and  then  take  care  of  the  drainage ;  but  such  is  not  the  for- 
tune.    However,  we  will  soon  be  free  of  it." 

April  g,  1868. — "When  we  started  bailing,  we  had  about  75  feet 
of  water  in  the  shaft.  Before  we  started  the  pump  we  had  lowered  it 
with^the  tub  about  15  feet.  You  will  understand  that  after  we  stop- 
ped, the  water,  as  collected,  flowed  back  into  the  little  watercourses, 
previously  drained,  and  now  we  have  to  re-drain  these  openings.  As 
near  as  1  could  estimate,  we  at  no  time,  while  sinking  with  tubs,  had 
more  than  80  gallons  of  water  per  minute.  At  the  time  we  stopped, 
I  judged  it  to  be  about  60  per  minute,  and  ^^e  had  struck  no  new  seam 
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for  scxne  time,  so  that,  when 'we  get  once  drained,  we  should  not  have 
more  (except  what  may  come  from  the  surface  after  the  rainy  season — 
a  liberal  allowance  for  that  is  20  gallons,  making  80)  until  we  cut 
some  new  seam.  About  the  machinery:  The  engine  has  a  capacity 
to  pump  1,200  feet,  I  have  put  down  the  foundations  and  com- 
menced with,  as  system  for  pumps,  size  of  rods,  &c.,  to  go  that  distance 
without  change.  Have  started  with  a  rod  to  first  pliinge-pump  lo-in. 
square;  have  started  from  top  with  full-sized  column  in  place,  so  that 
it  can  remain  wlien  pumps  are  put  in.  Am  using  for  sinking  a  lo-in. 
diameter  pump.  It  had  a  capacity  of  4-feet  stroke;  have  lengthened 
its  barrel  to  6  feet  stroke,  which  gives  it  a  capacity  of  24  gallons  per 
stroke,  and  we  can  run  it,  if  necessary,  to  10  strokes  a  minute,  which 
gives  us  between  240  and  250  gallons  per  minute  capacity.  We  had 
the  water  all  out  this  morning  ready  to  send  the  pump  down  again, 
but  it  comes  in  too  fast  yet.  Just  as  soon  as  we  can  shift  the  pump 
once  more  without  drowning  out,  we  can  commence  sinking.*' 

April  10,  1868. — "This  morning  I  telegraphed  you  we  had  com- 
menced sinking,  the  pump  running  8  strokes  per  minute  to  keep  free, 
the  which  was  a  falling  off  since  yesterday." 

April  12,  1868. — "The  pump  is  running  6  strokes  to-day." 

April  13,  1868. — "The  pumping  engine  I  estimate  to,  when  kejlb 
in  good  running  order,  be  able  to  raise  a  12-inch  column  of  water,  (the 
size  of  our  pumps,)  of  1,200  feet  height,  a  distance  of  42  feet  per  min- 
ute, .which  would  give  us  7  strokes  of  the  pump  running  full  out. 
Have  commenced  the  erection,  of  pumps  with  the  view  of  their  being 
kept  or  erected  down  as  far  as  the  engine  will  work  them.  Have 
projected  for  plunge-pumps  to  occur  every  250  feet.  We  now  have 
two." 

April  18,  1868. — "About  6  strokes  of  the  pump." 

April  20,  1868. — "Water  is  now  down  from  4  to  5  strokes  of  the 
pump  per  minute." 

May  4,  1868. — "Shaft  is  down  217  feet.  There  has  been  a  softer 
seam  come  in  at  the  north  end,  (some  4  inches  thick,)  which  will  be 
of  advantage  to  us  in  opening  up." 

Maj  7,  1868. — "Shaft  is  down  222  feet.  Since  striking  the  soft 
seam  mentioned  in  previous  letter,  we  have  had  more  water,  having 
to  run  the  pump  to  8,  and  now  7  strokes." 

May  15,  1868. — "The  water  continues  plenty;  are  averaging  about 
7  strokes  of  the  pump — rather  more  than  less." 

May  18,  1868. — "Wate"  plenty;  running  pump  8  to  8^-." 

May  20,  1868. — "You  will  notice  by  the  report  that  we  still  have 
the  water  as  lively  as  ever — in  fact  more  lively.  Next  week  we  shall 
be  down  to  place  of  first  pluhge  pump.  Am  putting  in  12-inch  lift 
pump,  in  order  so  that  if,  meantime,  the  water  does  not  decrease 
materially,  shall  swing  that  for  sinking  in  place  of  the  lo-inch  one 
we  are  going  down  with  now.  Our  increased  consumption  of  wood 
is  attributable  to  increased  amount  of  water.  Depth  of  shaft  248 
feet." 
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May  23,  1868. — "The  water  is  a  little  more  slack,  say  about  a 
half  stroke." 

May  27,  1868. — "Depth  of  shaft,  265  feet.  Average  strokes  of 
pump,  .8:1  per  minute." 

May  29,  1868. — "Water  in  shaft  shows  no  signs  of  diminishing; 
consequently  there  is  not  much  doubt  but  we  shall  have  to  go  with 
1 2-inch  plunge  aiter  first  plunge.  Have  had  three  buckets  give  out 
this  forenoon,  and  consequently  lost  nearly  a  full  shift." 

Ju?ie  2,  1868. — "Average  run  of  pump,  8|  strokes.  Depth  of 
shaft,  281  feet." 

(Signed)  P.  S.  Buckminster, 

Superintendent. 


From  Correspondence  of  H.  H.  Day,  Superintendent. 

June  10,  1868. — "Depth  of  shaft,  287  feet.  I  assumed  full  charge 
on  Monday.  Work  at  shaft  is  progressing  as  well  as  can  be  expected 
under  the  circumstances.  We  are  raising  a  large  amount  of  water, 
more  than  the  pump  we  are  using  has  capacity  for.  We  meet  with 
much  delay  from  two  causes :  first,  the  pump  we  are  using  is  a  spliced 
one,  having  a  rough  joint,  which  is  destruction  on  buckets;  second,  there 
is  no  clack  at  the  bottom  of  the  pump  column  to  hold  the  water  in 
the  column  while  we  are  changing  buckets,  consequently  it  all  comes 
back  into  the  shaft,  filling  it  immediately  7  or  8  feet.  That,  with 
what  is  flowing  into  the  shaft,  requires  sometimes  two  hours'  pump- 
ing and  bailing  before  the  miners  can  resume  their  sinkings.  2 
buckets,  and  sometimes  3,  are  required  daily.  I  know  of  no  remedy 
but  to  push  the  work.  If  no  accident  happens  to  the  pumping 
machinery  within  the  next  two  days,  the  tank  and  screw  drift,  with 
the  necessary  machinery,  will  be  complete  to  station  the  first  plunge- 
pump,  and  the  shaft  deep  enough  to  swing  the  sinking  pump  for  the 
second  lift.  That  being  done,  I  see  no  reason  why  we  should  not 
make  good  progress  in  sinking." 

June  12,  1868. — "Water  is  slacking  off  and  rock  getting  harder." 

June  14,  1868. — "Friday  we  were  occupied  in  making  prepara- 
tions for  putting  in  two  12-inch  pumps,  and  yesterday  (Saturday) 
morning  we  commenced  by  first  taking  out  ten-inch  pumps:  and  the 
last  piece  of  the  12-inch  pumps  went  down  this  morning.  The 
connections  will  be  made  by  two  o'clock  to-day." 

June  17,  1868. — "The  twelve-inch  pumps  work  admirably.  I 
apprehend  no  more  difficulty  with  water,  aside  from  the  inconvenience 
inevitable  to  handling  so  much  of  it.  Do  not  see  that  the  supply  di- 
minishes much." 

June  19,  1868. — '.'Amount  of  water  about  the  same -as  for  several 
weeks  past,  but  we  handle  it  now  with  all  ease.  Our  pumps  work 
splendid." 

June  21,  18^. — "There  is  probably  an  average  of  16  inches  of 
water,  sometimes  more,  sometimes  less." 
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June  25,  1868. — **It  would  facilitate  our  sinking  considerably  if 
our  pump  column  was  in  sixteen  instead  of  twelve-feet  lengths,  as  we 
are .  compelled  to  lower  the  pump  for  every  length  of  column,  con- 
suming from  four  to  six  hours  at  each  lowering." 

June  10,  1868. — **The  water  has  been  very  quick  for  the  last 
week,  but  seems  to  be  slacking  up  a  little  in  last  twenty-four  hours." 

July  5,  1868. — "There  is  no  water  comes  through  this  rock,  and 
since  striking  it  the  water  has  considerably  diminished." 

July  8,  1868. — -"Average  strpkes  of  pump  per  minute,  \\.  Depth 
of  shaft,  327  feet." 

July  29,  1868. — "Average  strokes  of  pump,  4." 

August  \z,  1868. — "Average  strokes  of  pump  per  minute,  4. 
^ater  increasing  a  little.  Lowering  pump  to-day.  Depth  of  shaft, 
367  feet." 

August  19,  1868. — "Shaft,  377  feet.  Pump  strokes,  4^.  Water 
a  trifle  quicker." 

August  26,  1868. — "Strokes  of  pump,  4.     Water  a  trifle  less." 

September  ^y  i868. — **Pump  strokes,  4.     Water  as  last  reported." 

September  16,  1868. — "Pump  on  short  strokes,  average  strokes,  7. 
No  change  in  water." 

September  30,  1 868. — "  Strokes  of  pump,  6.  Water  continues  about 
the  same." 

October  7,  1868. — "Water  slacking  oiF.     Pump  strokes,  4." 

December  2,  1868. — "No  .change  in  water  or  pump  reports  since 
October  7.  Shaft  down,  ^37  feet.  Considerable  clay  is  coming  in 
on  west  side  of  shaft." 

December  9,  1868. — "Average  strokes  of  pump,  2.     Water  slack." 

December  30,  1868. — "No  change  in  water  reports." 

February  10,  1869. — "Shaft  down,  722  feet.  Drift  started  at  700 
feet.     Average  strokes  of  pump,  2." 

Note. — ^Reports  concerning  pumps  and  water  discontinued  until — 

Octoben  2y  1869. — "Length  of  drift,  640  feet.     Rock  improving. 

October  3,  1869. — "Increase  of  clay." 
Strong  clay  seams  running  north  and  south  and  dipping  to  the  east." 

October  ^y  1869. — "Small  amount  of  water  coming  in." 

October  16,  1869. — "Large  amount  of  water  coming  in  from  face 
of  main  drift,  which  is  boarded  up  St  present  to  prevent  a  run." 

October  17,  1S69. — "The  ^w  of  water  is  about  as  yesterday." 

October  21,  1869. — "Large  flow  of  water." 

October  22,  1869. — f"The  pump  rod  to  lower  pump  broke  at  8 
o'clock  last  evening,  and  has  not  yet  been  brought  to  the  surface. 
One  man  killed  this  morning  by  the  cable  breaking  in  the  pump  shaft. 
It  is  difficult  to  form  an  estimate  of  the  delay  it  will  occasion  us." 

October  23,  1 869. — The  repairing  of  pump  is  progressing  satisfac- 
torily, and  pumping  will  probably  be  resumed  to-morrow." 

October  24,  1869. — "Repairs  to  the  pump  are  nearly  completed. 
Will  get  started  up  this  evening.  We  have  been  b^ailing  constantly 
ever  since  the  break-down,  but  the  water  has  gained  on  us  to  the 
extent  that  it  will  require  two  days'  pumping  and  bailing  to  free  the 
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drift  of  water.  Our  present  flow  of  water  seems  to  be  entirely  inde- 
pendent of  the  water  in  the  old  mine,  which  I  regard  as  indicating 
the  existence  of  a  body  of  ore  to  the  north,  and  separate  from  that 
worked  in  the  old  mine." 

October  28,  1869. — "Our  progress  in  main  drift  is  slow,  made  co 
by  the  character  of  the  ground  that  we  are  in,  and  the  large  amount 
of  water  coming  in." 

November  i,  1869. — "  Considerable  increase  of  water  in  last  twenty- 
four  hours." 

November  2y  1869. — "Still  greater  increase  of  water." 

November  6y  1869. — "The  water  is  still  rising  in  shaft,  and  now 
stands  about  270  feet  from  the  bottom.  To  bring  the'  surface  of  the 
water  in  the  new  shaft  to  the  level  with  the  standing  water  in  the 
old  mine  will  require  an  additional  rise  of  200  feet.  We  are  now 
taking  water  from  the  shaft  at  the  rate  of  20,000  gallons  per  hour, 
and  when  the  new  machinery  (hoisting)  is  ready  for  use,  we  will 
increase  that  amount  10,000  gallons.  It  is  impossible,  at  this  time, 
to  form  an  intelligent  opinion  of  the  time  that  will  be  required  to  free 
the  drifts  of  water." 

November  10,  1869. — "Our  misfortunes,  in  connection  with  th6 
strike  of  water  in  Ophir,  seem  to  follow  us  up.  Last  Sunday  morning, 
when  our  second  or  lower  plunger  was  covered  about  60  feet  with 
the  rising  flood,  it  very  suddenly  ceased  to  throw  water,  and  is  now 
about  200  feet  under  water.  Unless  we  can  bail  it  down  with  the 
tanks,  we  will  be  under  the  necessity  of  dToppin|  in  an  extra  pump, 
which  will  be  a  very  ugly  job.  We  are  building^a  500-gallon  tank  to 
use  with  the  new  engine.  With  that  and  the  one  now  in  use  of  300 
gallons  will  enable  us  to*  raise  to  the  surface  16,000  gallons  per  hour. 
During  the  last  twelve  hours'  pumping  we  did  not  only  check  the 
rising  of  the  water,  but  actually  lowered  it  in  the  shaft  nine  feet."  It 
looks  now  like  we  may  start  the  new  engine  on  Monday  next.  As  I 
stated  in  my  last,  it  is  impossible  at  this  time  to  form  an  mtelligent 
opinion  of  the  time  necessary  to  clear  the  drifts  of  water.  Of  one 
thing  I  am  convinced,  however :  that  is,  that  our  consumption  of 
wood  for  the  next  six  months  will  be  perfectly  frightful.''^ 

November  25, 1 869. — "  To-day  we  succeeded  in  making  our  disabled 
pump  work,  and  at  this  time  it  is  doing  well." 

December  i,  1869. — "The  pump  is  working  well.  The  water  in 
the  old  mine  is  going  down  slowly,  about  ,50  feet  in  all  since  we 
tapped  the  water.  In*  about  two  days  we  will  have  our  large  tank 
ready  for  use,  when  we  will  bring  our  greatest  force  to  bear,  and  I 
think  will  be  able  to  reduce  the  amount  of  water  quite  rapidly." 

December  i%y  1869. — "Our  progress  in  lowering  the  water  is  quite 
satisfactory.  To-day  it  stands  in  the  new  shaft  about  220  feet  deep, 
and  is  settling  in  the  old  mine  at  the  average  rate  of  about  3  feet  per 
day.     Both  tanks  and  pump  are  working  well." 

December  19,  1869. — '*We  are  bending  all  our  energies  in  our 
endeavors  to  free  the  new  works  from  water,  and  gaining  gradually 
upon  it.     To-day  we  have  reached  and  repaired  the  lower  plunger. 
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and  will  connect  the  drawing  lift  probably  this  evening.  We  have 
now  200  feet  of  water  in  the  shaft." 

December  21,  1869. — "  Water  very  quick  in  the  shaft,  and  standing 
about  the  same  as  yesterday,  but  lowering  in  the  old  mine." 

December  22,  1869. — "Our  water-works  are  working*  well.  We 
have  reached  a  point  about  200  feet  below  the  surface  of  the  water  in 
the  old  mine,  consequently  the  pressure  is  very  great,  and  it  just 
about  holds  us.  It  is  lowering  about  4  feet  per  day  in  the  old  mine, 
which  is  quite  satisfactory.  We  are  working  all  our  machinery  to 
utmost  capacity,  consequently  accidents  are  liable  to  occur,  but  will 
guard  against  them  as  much  as  possible." 

December  23,  1869. — "Water  in  new  shaft  about  as  yesterday,  but 
lowering  in  old  mine." 

December  24,  1869. — "I  assure  you  there  will  be  no  let-up,  and  I 
believe  few  drawbacks,  until  we  have  the  water  well  under  control." 

December  25,  1869. — "We  have  just  succeeded  in  completing  re- 
pairs to  the  lower  plunger  or  middle  pump,  and  made  connection  with 
the  lower  pump.  Water  at  this  point  has  been  very  strong :  in  fact 
it  has  held  us  for  several  days.  In  old  mine  to-day  the  water  is  about 
30  feet  below  the  seventh  level,  having  settled  from  the  seventh 
during  the  last  week." 

December  27,  1869. — "Yesterday  evening  we  had  the  water  at  a 
point  lower  in  the  shaft  than  at  any  previous  time;  but  immediately -after 
the  first  earthquake  shock  it  came  up  in  the  shaft  some  25  or  30  feet 
in  a-  short  time.  At  this  time  we  have  nearly  recovered  the  lost 
ground.  The  earthquake  did  us  no  damage.  Both  tanks  and  pump 
are  v/orking  well.  Water  in  old  mine  continues  to  lower  at  the  rate 
of  4  or  5  feet  per  day." 

December  28,  1869. — "We  have  the  water  down  25  feet  below 
lower  plunge  pump,  which  leaves  175  feet  in  shaft." 

December  29,  1869. — "Water  in  shaft  to-day  165  feet.  The 
amount  of  water  coming  into  the  shaft  has  increased  very  much  since 
the  occurrence  of  the  earthquake,  seemingly  from  other  sources  than 
the  old  mine." 

December  30,  1869. — "The  earthquake  shocks  last  night  increased 
the  water  very  per?feptibly." 

December  31,  1869. — "Water  in  shaft  has  gained  on  us  a  trifle  in 
the  last  twenty-four  hours.  I  am  pleased  to  be  able  to  report  to 
you  a  decided  gain  upon  the  water  to-day — 155  feet  from  the  bottom; 
but  it  is  very  stubborn,  and  requires  heavy  and  persistent  work. 
I  have  no  doubts  as  to  the  result." 

January  4,  1870. — "Water  in  shaft  145  feet,  and  very  strong." 

January  5,  1870. — "We  are  crowding  the  work  steadily  in  the 
shaft  to-day.  .  We  have  only  130  feet  of  water,  which  is  a  reduction 
of  I  5  feet  in  last  twenty-four  hours." 

January  6,  1 870. — "  Water  in  shaft  to-day  stands  about  the  same 
point  it  did  yestrferday.  It  came  in  very  rapidly  last  night,  and  not- 
withstanding we  we#e  raising  our  usual  quantity,  gained  on  us  some 
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1 5  or  20  feet ;  but  we  have  about  regained  it  to-day.  The  flow  from 
the  old  mine  does  not  seem  to  be  uniform.  That  probably  will  be  the 
case  until  the  amount  in  the  old  mine  is  about  exhausted." 

January  7,  1870. — "Water  in  shaft  is  but  a  trifle  lower  than  yes- 
terday.    It  seems  to  be  very  strong  at  this  point." 

January  10,  1870. — "Since  my  last  we  had  the  misfortune  to  lose 
one  of  our  large  tanks,  which  occasioned  a  few  hours'  delay  only  in 
bailing  with  one  tank,  as  we  had  another  large  tank  which  required 
a  few  hours'  repairs,  when  bailing  was  resumed,  and  is  going  on  as 
usual,  holding  the  water  at  about  the  same  point  as  when  last  re- 
ported." 

January  11,  1870. — "Our  water-works  are  doing  as  well  as  usual, 
but  the  water  holds  us  very  stubbornly  at  this  place." 

January  1^  1 870. — "  We  do  not  succeed  in  getting  the  water  in 
the  shaft  any  lower  than  heretofore  reported.  It  is  lowering  in  the 
old  mine  at  the  rate  of  one  foot  and  a  half  per  day;  not  half  so  fast  as 
previous  to  the  earthquakes.  I  think  it  probable  that  the  increase  of 
water  caused  by  the  earthquakes  will  soon  subside." 

January  13,1870. — "I  am  able  to  report  to-day  that  we  have 
reached  a  point  in  the  shaft  585  feet  down,  leaving  115  feet  yet  to  the 
drift.  We  are  so  much  below  the  surface  of  the  water  in  the  old  mine, 
that  a  rush  of  water  from  the  old  to  the  new  works  is  liable  to  occur 
at  any  time,  which  may  fill  the  shaft  in  a  few  hours  50  or  60  feet. 
All  our  machinery  is  working  as  well  as  could  be  desired." 

January  14, 1870. — "Water  in  shaft  is  a  few  feet  lower  to-day  than 
yesterday.  Water  in  old  mine  has  gone  down  in  last  forty-eight 
hours  3  feet  and  8  inches." 

January  15,  1870. — "I  am  pleased  to  report  to-day  105  feet  of 
water  in  shaft,  but  very  strong  at  that  point,  and  going  down  but  slowly. 
All  our  machinery  is  working  well,  and  up  to  full  capacity." 

January  17,  1870. — "We  are  still  making  vigorous  battle  with  the 
water,  and 'driving  it  slowly  down.  We  have  it  now  within  no 
.feet  of  the  bottom.  In  last  four  days  it  has  lowered  in  old  mine  7 
feet.  I  think  the  increase  of  water  caused  by  the  earthquake  is 
beginning  to  subside.  If  so,  we  will  be  able  to  make  more  rapid 
progress  in  the  future." 

January  18,  1870. — "Water  in  shaft  about  as  yesterday." 

January  19,  1870. — "To-day  the  water  in  old  mine  stands  424  feet 
from  surface,  and  just  200  feet  from  bottom  or  tenth  station.  The 
total  lowering  of  water  in  old  mine  to  date  is  no  feet,  and  going 
down  very  regularly  from  21  to  24  inches  every  twentyrfour  hours. 
The  drift  from  new  shaft  is  425  feet- below  surface  of  water  in  old 
mine,  and  the  water  stands  in  new  shaft  to-day  about  100  feet  from 
the  bottom.  We  find  that  we  are  able  to  keep  the  water  in  sha/t 
from  300  to  325  feet  below  the  surface  of  water  in  old  mine;  hence 
I  conclude,  that  when  the  water  lowers  in  the  old  mine  100  feet  more, 
we  will  be  able  to  free  the  new  works  of  water." 

January  20,  1870. — **  Water  in  shaft  95  feet;  going  down  slowly. 
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January  21,  1870. — "90  feet  of  water  in  shaft  to-day;  gradually, 
but  slowly,  pushing  towards  our  drift." 

January  22,  1870. — "There  is  no  change  to  note  in  depth  of  wa- 
ter at  either  mine  since  my  last,  notwithstanding  we  are  raising  the 
usual  amount.  An  additional  supply  seems  to  be  coming  from  some 
ijuarter ;  probably  it  is  only  temporary." 

January  24,  1 870. — "In  last  forty-eight  hours  the  water  in  old 
mine  has  lowered  3*  feet:  but  at  the  new  shaft  it  stands  about  90 
feet  from  the  bottom." 

January  25,  1870. — "Owing  to  some  delay  in  repairing  tanks  the 
water  is  considerably  up  in  the  shaft.  In  old  mine  it  has  lowered  in 
last  twenty-four  hours  20  inches." 

January  26,  1870. — "Water  in  shaft  about  as  reported  yesterday; 
has  lowered  in  old  mine  in  last  twenty-four  hours  1 8  inches." 

January  27,  187c. — "Water  in  old  mine  has  lowered  since  last 
report  18  inches.     In  new  shaft  it  stands  about  as  yesterday." 

January  28,  1870.— **  We  have  95  feet  of  water  in  shaft  to-day. 
A  careful  measurement  of  water  in  the  old  mine  to-day  shows  it  to  be 
434'  feet  from  surface,  and  190  feet  from  bottom  of  tenth  section. 
We  do  not  make  rapid  progress ;  but  we  do  gain,  and  hold  all  that 
we  get,  which  is  encouraging,  and  shows  that  it  is  entirely  a  question 
of  time  as  to  when  the  new  works  will  be  cleared  of  water." 

January  29,  1870. — "I  am  pleased  to  report  to-day  only  78  feet 
of  water  in  shaft,  and  a  lowering  in  old  mine  last  twenty-four  houVs 
of  18  inches." 

January  '^^if  1870. — "Mount  Davidson  has  been  shaking  again, 
and  consequently  the  Ophir  water  has  increased  as  usual  in  such  cases. 
Sunday  morning  there  was  only  74  feet  of  water  in  shaft,  and  going 
down  nicely.  To-day  there  is  95  feet,  notwithstanding  pumping  and 
bailing  has  been  going  on  without  any  interruption." 

February  i,  1870. — '*  Water  in  shaft  stands  about  as  yesterday. 
Since  Saturday  the  water  in  the  old  mine  has  lowered  3  {^(^i.^^ 

February  2,  1870. — We  have  100  feet  of  water  in  shaft  to-day;  but 
there  is  an  increased  lowering  in  the  old  mine  of  z\  feet  in  last 
twenty-four  hours." 

February  3,  1870. "There  was   some  delay  last  night  both  with 

pump  and  large  tank,  consequently  the  water  in  shaft  is  higher  to-day 
than  usual.  Everything  is  working  well  now,  and  the  water  is  being 
lowered  quite  rapidly.  In  the  old  mine  last  twenty-four  hours  the 
water  lowered  i  foot." 

February  4,  1870. — "I  am  pleased  to  report  a  more  rapid  lowering 
of  water  in  the  old  mine  than  heretofore.  A  correct  measurement 
made  to-day,  from  surface  down  to  water,  shows  a  lowering  for  the 
last  week  of  14  feet.  In  consequence  the  water  in  new  shaft  is 
stronger  than  usual.  It  holds  us  at  about  600  feet  from  surface 
the  last  few  days." 

February  5,  1870. — ''Notwithstanding  pumping  and  bailing  has 
been  going  on  as  usual  for  the  last  twenty-four  hours,  there  has  been 
but  slight  progress  made  in  lowering  the  water." 
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February  7,  1870. — "We  have  to-day  a  little  less  than  100  feet  of 
water  in  shaft.  In  old  mine  the  water  has  lowered  in  last  twenty- 
four  hours  3}  feet,  showing  conclusively  to  my  mind  that  in  time  we 
will  conquer." 

February  8,  1870. — "  Water  in  shaft  about  as  yesterday.  In  old 
shaft  it  has  lowered  in  last  twenty-four  hours  1 5  inches." 

February  9,  1870. — "  Water  in  No.  i  (new  shaft)  about  as  yester- 
day." 

February  10,  1870. — "Water  in  No.  i  about  as  last  reported.  In 
old  mine  it  has  lowered  in  last  twenty-four  hours  1 5  inches." 

February  11,  1870. — "Water  in  No.  i  about  as  yesterday.  It 
seems  much  stronger  than  last  week.  In  old  mine  it  has  only  lowered 
12  inches  in  last  twenty-four  hours." 

February  12,  1870. — "Water  at  No.  i  at  600-foot  station.  It 
sticks  to  that  point  with  great  tenacity  ;  but  we  are  bound  to  get 
the  best  of  it  in  time.  We  will  be  compelled  to  stop  our  large  tank 
about  three  days  next  week  to  refill  the  large  cog-wheel." 

February  14,  1 870. — "  This  water  is  a  monster  elephant,  but  I  know 
we  can  handle  him;  but  it  won't  do  to  relax  in  the  least  the  grip  we 
have  on  it.  In  No.  i  the  water  is  about  150  feet;  in  old  mine  it  has 
lowered  in  last  forty-eight  hours  3  feet." 

February  15,  1870. — "  Water  in  No.  i  160  feet;  filling  wheel  will 
be  completed  this  evening.  ^  Water  in  old  mine  has  lowered  in  last 
twenty-four  hours  I  foot." 

February  16,  1876."  We  have  everything  in  complete  running 
order." 

February  17,  1870. — "100  feet  of  water  in  No.  i  to-day." 

February  18,  1870. — "Water  in  No.  i  ninety  feet.  Owing  to 
broken  timbers,  or  some  other  obstruction,  we  cannot  get  on  satisfac- 
tory in  the  old  shaft  since  Wednesday." 

February  19,  1870. — "We  have  only  85  feet  of  water  in  No.  i 
to-day."  • 

February  21,  1870. — "  Water  in  No.  i  82  ^Q.Q\.y  and  very  lively. 
Everything  working  right  up  to  the  utmost  capacity ;  measurements 
of  water  in  old  shaft  not  satisfactory." 

February  22,  1870. — "Water  in  No.  i  80  feet." 

February  24,  1870. — "  I  am  pleased  to  report  only  60  feet  of  water 
in  shaft  No.  i. 

February  25,  1870. — "Water  in  No.  i  65  feet  to-day;  lowered  in 
old  shaft  in  last  twenty-four  hours  18  inches." 

February  26,  1870. — "Water  in  No.  i  to-day  is  only  54  feet 
in  depth.  It  has  lowered  in  old  shaft  in  last  twenty-four  hours 
15  inches. 

February  28,  1870. — Water  in  No.  i  about  as  reported  on  Satur- 
day." 

March  i,  1870. — "There  is  53  feet  of  water  in  No.  i    to-day." 

March  3,  1870. — "  To-day  there  is  only  50  feet  of  water  in  No.  i." 

March  4,  1870.- — "We  are  repairing  again  to-day  at  shaft  No.  i. 
About  one-half  the  cogs  in  large  wheel  gave  out  last  night;  pump  and 
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small  tank  running  as  usual ;  will  probably  have  everything  in  good 
running  order  to-morrow  evening." 

March  5,  1870. — "The  repairs  at  shaft  No.  i  spoken  of  yesterday 
are  completed,  and  machinery  moving  as  usual ;  1 50  feet  of  water  in 
No.  I." 

March  7,  1870. — "Water  in  No.  i  is  down  to  75  feet." 

March  8,  1870. — "I  am  pleased  to  report  only  60  feet  of  water 
in  No.  I,  and  being  lowered  steadily." 

March  10,  1870. — "52  feet  of  water  in  No.  i  to-day." 

March  II,  1870. — "Water  in  No.  I  about  as  yesterday;  ma- 
chinery working  well." 

March  12,  1870. — "I  can  report  to-day  only  50  feet  of  water  in 
No.  I." 

March  17,  1870. — "Water  in  No.  i  about  as  yesterday,  (60 
feet;)  rather  strong  of  late." 

March  18,  1870. — "  Water  in  No.  i  6$  feet." 

March  19,  1870. — "Water  in  No.  i  is  about  as  yesterday.  The 
water  seems  stronger  on  this  level  than  two  weeks  ago.  Whether  it 
is  coming  through  faster  from  the  old  mine  than  then  I  am  unable  to 
say.  I  do  not'  think  there  is  an  actual  increase.  A  week  or  two  will 
determine  that  point." 

March  21,  1870. — "  The  bucket  to  our  lower  pump  has  been  fail- 
ing for  the  last  few  days.  This  afternoon  I  concluded  to  take  it  out, 
if  possible.  It  being  one  of  those  patent-ring  buckets,  we  have  had 
doubts  as  to  its  commg  through  the  column.  It  is  now  being  brought 
up  slowly.  If  we  succeed  in  replacing  it  with  a  newly-dressed  bucket, 
there  will  be  bu'.  little  delay  in  pumping.  Should  we  not  succeed  in 
this,  an  extra  pump,  which  we  have  in  readiness,  will  have  to  be  low- 
ered, which  will  cause,  at  most,  only  a  few  days'  delay.  Both  tanks, 
meantime,  will  be  kept  running." 

March  22,  1870. — "At  No.  i  we  have  not  succeeded  in  drawing 
bucket  from  lower  pump ;  have  commenced  active  preparations  for 
putting  in  extra  pump." 

March  24,  1870. — "There  is  to-day  100  feet  of  water  in  No.  i; 
lower  pump  working  to  about  half  capacity.  Preparations  are 
going  on  for  putting  in  extra  pump.  We  may  conclude  to  refill 
our  large  wheel  before  lowering  pump,  as,  while  the  change  of  pumps 
is  being  made,  much  will  depend  upon  the  tanks  to  hold  the  water  at 
as  low  a  point  as  possible." 

March  25,  1870. — "90  feet  of  water  in  No.  i  to-day.  I  note 
what  you  say  about  using  telegraph  to  inform  your  office  of  accidents 
to  machinery  .J  I  did  not  consider  the  partial  giving  out  of  a  pump- 
bucket,  the  packing  of  a  cylinder  or  piston-rod,  cleaning  of  boilers, 
&c.,  &c.,  as  being  drawbacks  of  sufficient  importance  to  demand  the 
use  of  the  telegraph ;  but  I  will  be  pleased  to  comply  with  your  views 
in  the  matter." 

March  26,  i^jo. — "Water  to-day  in  No.  i  is  a[30ut  80  feet; 
w5U  commence  filling  large  cog-wheel  this  evening,  as  it  is  of  the 
greatpst  importance  that  this  wheel  shall  be  in  good  condition  at  the 
61  * 
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time  we  are  lowering  our  pump,  as  everything  will  depend  upon  the 
tanks  to  keep  the  water  at  as  low  a  point  as  possible  while  that  is  being 
done.  You  can  assure  Ophir  stockholders  that  we  are  doing  all  in 
our  power  to  reduce  this  water.  Delays  to  some  extent  are  unavoid- 
able. There  is  no  time  when  there  is  not  a  darge  stream  of  water 
coming  to  the  surface  at  Ophir  shaft,  and  it  must  tell  before  long." 

March  z^y  1870, — "At  shaft  No.  i  the  large  cog-wheel  is  com- 
pleted, and  the  engine  running.  Preparations  for  lowering  pumps  are 
progressing." 

March  29,  1870. — "Water  is  100  feet  deep;  will  get  ready  to 
commence  lowering  pump  on  Thursday." 

March  31,  1870. — "Have  just  commenced  lowering  pump.  Put- 
ting this  pump  in  place  is  attended  with  so  many  difficulties,  that  it  is 
impossible  to  say,  with  much  certainty,  the  length  of  time  that  will 
be  required,  but  probably  about  three  days. 

April  I y  1870. — ^*' At  shaft  No.  i  we  are  still  engaged  in  putting 
down  pump  ;  getting  along  very  well ;  foundation  to  pump-bob  is  be- 
coming a  little  shaky,  and  it  may  be  necessary  to  overhaul  it  before 
making  our  next  great  effort  at  lowering  the  water." 

April  Zy  1870.— "We  are  working  this  afternoon  lowering  pump 
at  shaft  No,  i .  I  think  by  to-morrow  night  we  will  have  it  all  in, 
and  connections  made." 

April  ^y  1870.— "At  shaft  No.  i  we  have  the  pump  in  place  and 
ready  to  start ;  but,  owing  to  repairs  on  bob  foundation,  will  not  start 
until  to-morrow  evening." 

April  5,  1 870. — Started  pump  this  afternoon  ;  it  works  well.  There 
is  to-day  one  120  feet  of  water  in  the  shaft." 

April  6,  1 870. — "  Water  in  shaft  No.  i  is  only  20  feet  from 
bottom  of  drift." 

April  7,  1870. — "At  shaft  No.  r  water  is  about  15  feet.  We 
are  lowering  pump  this  afternoon.  This  lowering  will  enable  us  to 
renew  the  bucket  in  the  pump  and  resume  work  with  same.  I  think 
the  backbone  of  the  water  is  broken,  and  I  have  no  doubt  but  ten  days, 
or  two  weeks  at  most,  will  let  us  into  the  drift." 

April  8,  1870. — "  At  shaft  No.  i  the  pump  was  started  at  noon  to^ 
day.  Water  is  now  down  at  the  same  point  as  at  this  time  yesterday; 
expect  to  see  inside  of  drift  to-morrow." 

April  gy  1870. — "  At  shaft  No.  i  we  have  repaired  old  pump,  and 
it  is  doing  good  work.  Water  is  down  to  about  two  feet  below  top 
of  drift.  There  is  a  large  body  of  water  at  this  point,  but  everything 
looks  favorable  for  getting  into  the  drift  in  a  few  days." 

April  II,  1870. — "At  shaft  No.  i  the  drift  is  free  of  water;  have 
taken  off  small  tank  this  afternoon  and  put  on  cage  :  the  pump,  and  large 
tank,  keeping  the  water  down  with  ease.  We  find  the  drift  in  fair 
condition.  And  right  here  allow  me,  most  sincerely,  to  tender  you, 
as  president  of  the  Ophir  S.  M.  Co.,  and  your  associate  trustees,  my 
heartfelt  thanks  for  the  generous  co-operation  with  which  you  have 
sustained  me  in  this  fight ;   for  truly  a  battle  it  has  been  of  no  ordi- 
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jiary  magnitude,  and  I  feel  that  a  great  weight  of  anxiety  and  respon- 
sibility has  been  removed." 

April  I Zy  1870. — "Pump  and  large   tank  control  the  water  with 
ease." 

Aptil  18,  1870. — "  The  water  seems  to   be  falling  off.     There  is 
still  a  large  flow  coming  in,  but  it  is  handled  with  ease." 
April  19,  1870. — "Water  is  steadily  decreasing." 
April  21,  1870. — "The  water  is  becoming  less  every  day,  and  from 
present  appearances  I  think,  within  two  or  three  days,  the  pump  will 
take  it  easy." 

April  22,  1870. — "  Water  is  about  as  yesterday." 
April  z6y  1870. — "Do  not  see  much  difference  in  the  amount  of 
water  coming  in  in  the  last  few  days." 

April  28,  1870. — "Water  about  as  last  reported.". 
April  ^Oy  1870. — "No  apparent  change  in  amount  of  water." 
May  2,  1870. — "At  shaft  No.  i  the  water  is  stronger  than  for  the 
last  few  days." 

May  3,  1870. — "Amount  of  water  about  as  last  reported." 
May  5,  1 870. — "  Water  continues  about  the  same  as  last  reported." 
May  6,  1870. — "At  shaft  No  i,  main  drift  is  still  in  hard  porphyry, 
with  an  increase  of  water  coming  in." 

May  7,  1870. — "Increase  of  water  referred  to  yesterday  still  con- 
tinues, but  I  have  no  fears  of  being  flooded." 

May  9,  1 870. — "  Water  is  about  as  last  jreported." 
May  12,  1870. — "Water  holds  about  the  same." 
May  13,1 870. — "  The  main  pump-rod  broke  this  forenoon.  There 
is  a  possibility  that  the  drifts  will  fill  with  water,  as  one  of  the  tanks 
is  used  much  of  the  time  for  men  to  go  up  and  down  on  in  the  work 
of  repairing.  Think  the  pump  will  not  be  laid  up  longer  than  to- 
morrow noon." 

May  14,  1870. — "At  shaft  No.   i   pump  is  again  in  good  order. 
Started  up  early  this  morning." 

May  16,  187P. — "Water  about  as  last  reported." 
May  17,  1870. — "The  water  seems  a  little  stronger  to-day." 
May  19,  1870. — ""The  water  does  not  seem  to  fall  off  any  of  late." 
May  20,  1870. — "No  change  in  amount  of  water." 
May  21,  1870.^ — "The  water  appears  to  be  slacking  off  a  little  in 
last  24  hours." 

May  23,  1870. — "Water  is  about  as  last  reported." 
May  24,  1870. — "No  change  in  amount  of  water." 
May  26,  1870. — "At  shaft  No.    I   main  drift  is  in  soft   running 
ground,  bujt  no  quartz.     Quite  an  increase  of  water." 

May  27,  1870. — "In  soft  ground.     Water  is  increasing." 
May  28,  1870. — "Drift  is  in  hard  blasting  porphyry.     Water  is 
not  quite  as  strong  as  yesterday." 

May  30,  1870. — Water  is  about  the  same  as  last  reported." 
May  31,  1870. — "Water  is  falling  off  somewhat  in  last  24  hours, 
but  still  requires  the  use  of  one  tank  with  the  pump  much  of  the  time." 
June  2,  1870. — "Water  is  somewhat  less  than  last  reported."  '; 
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June  3,  1870. — "Last  night,  about  midnight,  the  irons  on  one  end 
of  our  Pitman  rod  broke,  which  renders  our  pump  useless  until  re- 
paired, which  will  not  be  before  to-morrow  morning.  Consequently 
our  drifts  are  filling  with  water,  but  I  do  not  apprehend  any  serious 
damage  to  them." 

June  \y  1870. — "Started  pump  this  morning  a*  7  o'clock.  Will 
have  large  tank  running  this  evening.  The  drifts  are  now  full  of 
water,  but  will  probably  have  them  free  on  Monday  morning." 

^une  6,  1 870. — **  Work  is  again  going  on  as  usual.  The  only  dam- 
age from  the  late  flood,  was  the  breaking  of  a  few  lengths  of  air-pipe, 
&c." 

June  7,  1820. — "Water  is  about  as  last  reported." 

June  9,  1870. — "  The  pump  is  laid  up  to-day,  owing  to  the  break- 
ing of  some  of  the  upper  gearing  last  night.  Will  have  it  repaired 
temporarily  by  to-morrow  rporning.  To  repair  it  permanently,  a  new 
sole-plate  will  have  to  be  made  for  the  pillow-block  under  the  crank 
end  of  the  main  gear-shaft.  Meantime  both  tanks  are  running,  but 
the  water  is  slowly  filling  the  drifts." 

June  lOy  '870. — "At  shaft  No.  i  pumping  machinery  is  very 
mu  jh  demoralized.  Instead  of  the  main  gear-shaft  being  sprung,  as  I 
telegraphed  you  this  morning,  we  find  on  taking  it  out  that  it  is  very 
badly  broken.  We  have  been  fortunate  in  securing  one  of  proper 
size  from  the  Gould  and  Curry  Co.,  which  we  will  put  in  place  with 
all  possible  despatch.  The  very  best  that  we  can  do,  it  will  probably 
require  ten  or  twelve  days  before  we  can  regain  the  ends  of  our  drifts 
and  resume  work.  I  regret  this  very  much,  but  do  not  see  any  way 
by  which  this  accident  could  have  been  foreseen  or  avoided." 

June  13,  1870. — "At  shaft  No.  i  we  are  making  good  progress  in 
repairing  machinery,  and  when  it  is  started  up  this  time,  I  think  it 
will  be  in  better  condition  to  do  the  work  required  than  ever  before. 
Notwithstanding  the  large  tank  is  kept  constantly  running,  there  is  at 
this  time  125  feet  of  water  in  the  shaft." 

June  14,  1870. — "Depth  of  water  150  feet." 

June  16,  1870. — "Water  is  175  feet  in  depth,  and  slowly  rising. 
Work  of  repairing  is  well  under  way.  Will  start  pump  about  Mon- 
day next." 

June  17,  1870. — "Water  seems  to  be  at  a  stand  still.  Will  have 
both  tanks  running  this  evening,  and  the  pump  on  Monday,  when  I 
think  we  will  make  short  work  with  the  water." 

Ju?ie  18,  1870. — "Have  lowered  the  water  25  feet  in  last  24 
hours." 

June  20,  1870. — "Pump  started  last  evening  at  7  o'clock.  The 
water  is  now  lowered  to  a  depth  of  60  feet.  Will  have  the  water  out 
of  the  drifts  by  Thursday  morning." 

June  21,  1870. — "The  water  is  30  feet  in  depth.  Both  tanks  and 
pump  are  running." 

June  23,  1870. — "Drifters  resumed  work  at  noon  to-day." 

July  8,  1870. — *' Quite  a  stream  of  water  is  coming  in  face  of  drift 
to-day." 
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Juh}  II,  1870. — "There  is.qiiite  an  increase  of  water." 

"Juh  16,  1870.— "As  soon  as  the  piimp  will  handle  the  water,  two 

engineers  will  be  dispensed  with,  but  at  present  we  have  to  do  a  good 

deal  of  bailing  with  the  large  tank." 

July  18,  1870. — "The  amount  of  water  is  falling  off  a  little  in  the 

last  ^zw  days." 

July  19,  1870. — "Water  is  gradually  falling  off,  and  we  hope  soon 

to  be  able  to  handle  it  with  the  pump  alone." 

July  25,  1870. — "Water  is  about  as  last  reported." 
July  26,  1870. — "Water  is  gradually  growing  less." 
July  29,  1870. — "The  water  has  decreased  to  an  amount  that  the 

pump  can  handle,  which  allows  us  to  dispense  with  two  engineers,  and 

also  reduces  the  amount  of  wood  consumed." 

August  I,  1870. — "North  drift  is  getting  softer,  with  some  water 

coming  in."  .      /" 

August  4,  1876.— -"In  north  drift  there  is  quite  a  flow  of  water  com- 
ing in."  „     :      '' 
"August  5,  1 870.-^"  The  water  in  north  drift,  referred  to  yesterday, 

is  rapidly  drying  up." 

August  6,  1870. — "The  amount  of  water  is  growing  less  daily." 
September  2,  1 870. — "  The  water  is  wholly  within  coatrol  of  the 

pump.     We  are  liable  to  have  an  increase  of  water  from  southwest 

drift  No.  I  at  any  time." 

October  26y  1870. — "With  the  exception  of  a  alight  increase   of 

water  in  the  north  drift,  there  is  no  change  to  note  in  the  appearance 

of  the  drifts."      ,  ..  ,. 

November  3,  1870. — "An  increased  amount  of  water  is  coming  in 

from  southwest  drift  No.  i." 

February  15,  1871. — "In  th6  upraise  have  struck  a  small  stream  of 

Water,  which,  if  it  increases,  will  give  us  some  trouble." 

February  16,  1871. — "In  the  upraise  there  is  a  slight  increase  of 

water  to-day,  somewhat  impeding  progress  of  work." 

February  17,  187 1. — "Water  is  still  coming  in  in  the  upraise." 
February  18,  1871. — "A  small  amount  of  water  is  still  coming  in." 
February  20,  1871.- — "Water  in  upraise  continues  about  the  same, 

and  occasions  some  trouble  in  the  work." 

February  21,  187 1. — "Have  an  increase  of  w^te,r  in  the  lip^^ise  to- 

February  23,  1 87 1. — "In  the  upraise,  about  the  same  amount  of 

water  is  coming  in." 

February  25,  1871. — "The  usual  amount  of  water  is  coming  in." 

February  28,  1 87 1. — "No  change  in  amount  of  water." 

March  i,   1871.— "In  the  upraise  there  is  quite  an   increase   of 

water  to-day,  which  is  giving  us  some  trouble,  and  may  delay  progress 

for  some  days." 

March  3,   1 871. — "Water   coiitinues  the   same   as   the   past    few 

days." 

March  4,  1 871.--^"  The  upraise  is.  to-day  up  27b  feet,  with  water 

enough  coming  in  to  make  it  exceedingly  troublesome." 


806 

March  6,  1871. — "No  change  in  amount  of  water." 
March  7,  1871. — "Amount  of  water  continues  unchanged." 
March  8/1871, — "A  considerable  amount  of  water  is  still  coming 
in." 

March  9,  1871. — "No  change  in  amount  of  water." 
March  10,  1871. — "A  considerable  amount  of  water  is  coming  in." 
March  II y  1871. — "Rock  and  water  continue  about  the  sanie  as 
yesterday." 

March  13,  1 87 1. — "Water  continues  somewhat  troublesome." 
March  14,  1871. — "Water  continues  the  same." 
March  1^,  1871. — "We  have  now  reached  the  top  of  the  upraise. 
Will  suspend  progress  for  a  few  days  in  order  to  thoroughly  drain  the 
incline  before  we  proceed  to  drift. 

March  16,  1 87 1. — "Work  of  cleaning  and  repairing  timbers  in  the 
upraise  is  still  being  prosecuted.  The  amount  of  water  coming  in 
causes  considerable  delay  in  progress." 

March  18,  1 87 1. — "Volume  of  water  coming  in  continues  un- 
changed." 

March  20,  1 87 1 . — "  Water  continues  troublesome." 
March  21,  1871. — "Water  in  upraise  seems  to  be  falling  off." 
March  22,  1871. — "Water  gradually  decreasing." 
March  23,  1871. — "Water  continues  about  the  same  as   last  re- 
ported." 

March  24,  1871. — "Water  continues  without  change." 
April  ^y  1 87 1. — "Water  in  upraise  is  pretty  well  drained  out." 
April  I  J,  1 87 1. — "The  winze   is   down   40  feet.     A   very  little 
water  is  coming  in,  but  as  yet  is  all  absorbed  bv  the  material  coming 
out." 

April  18,  1 87 1. — "Will  resume  work  in  cross-cut  from  the  up- 
raise to-morrow.  In  the  winze  about  the  same  amount  of  water  is 
coming  in." 

April  19,  1 87 1. — "Water  is  a  little  troublesome." 
April  20y  1 87 1. — "There  is  no  change  to  report  from  the  winze, 
only  an  increase  of  water,  and  a  very  little  more  will  drive  us  out." 

April  z\y  1871. — "It  looks  like  the  water  will  soon  get  the  best  of 
us  in  the  winze,  and  it  is  probable  that  work  at  this  point  will  be 
stopped  in  a  day  or  two." 

April  22,  1 87 1. — "Water  about  as  last  reported." 
April  ZA^y  1 87 1. — -"Ground  cut  in  the  winze  is  about  as  heretofore 
reported,  with  no  diminution  of  water." 

April  26,  1 87 1. — " One  new  plunger  pump  and  200  feet  of  ne\y 
main  pump  rod  completes  the  preparations,  and  I  would  recommend 
to  the  trustees  that  it  is  advisable  that  sinking  of  the  main  shaft  be 
resumed  at  as  early  a  day  as  possible*" 

May  5,  1 87 1. — "Work  of  prospecting  is  suspended,  owing  to  break- 
ing of  spur-wheel  of  pumping  engine,  which  gave  out  this  morning. 
The  new  wheel,  ordered  from  the  foundry,  being  not  quite  com- 
pleted, it  may  be  Monday  or  Tuesday  before  work  can  be  resumed  in 
the  mine.     Meanwhile  the  water  is  kept  in  check  by  the  tanks." 
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May  8,  1871. — **  Spur-wheel  for  puiiiping  engine  is  completed  and 
in  place,  and  pump  started  up  this  morning.  Will  lower  the  water 
so  as  to  resume  operati  jns  below  to-morrow  morning." 

May  9,  1 87 1. — "Work  was  resumed  below  to-day  at  noon.  The 
new  spur-wheel  works  well.  Will  be  able  to  keep  the  water  under 
control  with  pump  alone."  il 

May  i.i,  1 87 1. — "Raising  column  of  old  extra  pump  to  the  sur- 
face, and  making  ^arrangements  for  lowering  new  plunge-pump. 

May  16,  1 87 1. — "Preparations  for  sinking  are  progressing  satisfac- 
torily. The  new  plunge-pump  is  about  completed,  and  will  soon  be 
in  operation." 

May  22,  1 87 1. — "The  new  pump  is  being  placed  in  position  to- 
day, and  will  soon  be  in  working  order." 

May  25,  1 87 1. — "Pump  was  started  up  this  morning,  and  every- 
thing is  working  well.  It  will  probably  take  a  couple  of  days  to 
lower  the  water,  when,  as  soon  as  the  sump  can  be  cleaned  out,  sink- 
ing will  be  resumed." 

May  29,  1 87 1 . — "  Will  probably  finish  cleaning  out  the  sump  to- 
night, and  will  soon  be  ready  to  resume  sinking." 

yune  I,  1871'. — "We  are  making  fair  progress  in  sinking." 

yu/y  6,  1 87 1. — "At  the  shaft  have  struck  quite  a  stream  of  water 
to-day,  which  somewhat  delays  progress  in  sinking.  It  will  probably 
soon  exhaust  itself  and  dry  up  naturally." 

yu/y  10,  1 87 1. — "Are  now  in  blasting  ground.  The  water  occa- 
sions no  delay."  • 

Ju/y  22,  1 87 1. — "Have  had  considerable  increase  of  water  in  the 
last  few  days.  Rock  is  not  very  hard,  only  requiring  an  occasional 
blast." 

August  I,  1 87 1. — "Please  order  and  have  shipped  without  delay 
360  feet  lo-inch  pump  column." 

October  11,  1871. — We  have  put  in  place,  900  feet  down  in  the 
shaft,  one  plunge-pump,  and 'have  made  all  the  necessary  connection; 
have  taken  out  about  100  feet  of  the  upper  section  of  the  main  pump- 
rod,  and  replaced  it  with  new  and  larger  rod,  the  old  rod  being  10  by  10, 
and  the  new  1 2  by  1 2  in. 

November  25,  1871. — "We  are  opening  a  station  at  1,100:  that  is 
preparatory  to  drifting.  We  are  also  excavating  for  a  large  pump- 
tank  at  this  station." 

December  9,   1871. — **  Excavation  for  tank  at  this  station  (1,100) 
is  completed,  and  framework  for  tank  is  being  put  in  to-day." 
(Signed)  H.  H.  Day, 

Superintendent. 


From  Correspondence  of  Philipp  Deidesheimer,  Superintendent. 

January  2,  1872. — "In  compliance  with  your  instructions  of  the 
20th  ultimo,  I  took  possession  on  that  day  of  the  Ophir  mine.  The 
machinery  is   generally  in  good    order.     There   are    three   12-inch 
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plunger-pumps,  and  one  of  lo  inches  in-service,  and  the  fifth  one,  lo 
inches,  is  under  construction,  and  will  be  ready  to  put  in  place  as 
soon  as  needed.  We  are  raising  about  146,000  gallons  of  water  per 
24  hours.  The  pumping  engine  is  of  i8-in.  bore,  by  42  inches  stroke, 
bu,t  requires  re-boring  of  the  cylinder  and  general  overhauling ;  but 
can  be  made,  at  tittle  expense,  to  answer  the  purpose  for  some  time." 

January  22,  1872. — "We  are  still  busy  placing  pumps,  and  will 
complete  this  work  by  Tuesday,  and  bobs  by  Thursday  night.  You  will 
please  remember  that  we  will  be  obliged  to  re-bore  pump  engine,  &c. 
All  this  takes  time  and  labor,  but  shall  try  to  have  all  completed  about 
the  5th  of  February." 

January  29,  1872. — "Quite  a  number  of  men  were  employed  to 
assist  Pitman,  getting  pump-shaft  in  better  condition.  For  once  this 
department  is  in  good  working  order;  the  consumption  of  wood  will 
be  reduced  over  30  per  cent,  from  what  it  was  heretofore.  The 
pumping  time  is  now  13  instead  of  19  hours,  with  same  flow  of 
wat&r." 

February  5,  1872. — -"The  sluices  to  conduct  the  water  across  the 
lode  on  the  700-foot  level  will  be  in  place  by  this  evening,  and  the 
repairs  to  the  machinery,  &c.,  will  be  finished  this  week." 

February  12,  1872. — *'This  morning  we  commenced  overhauling 
pump  engine,  and  find  it  in  a  very  bad  condition,  but  will  be  again  in 
Working  order  by  next  Friday." 

February  13,  1872. — "You  are  aware  the  pump  engine  is  under- 
repairs,  and  the  water,  being  within  50  feet  of  the-  1,100-foot  level, 
obliged  me  to  stop  the  drift  on  that  level  at  250  feet,  as  we  are  com- 
pelled to  use  both  hoisting  engines,  hoisting  the  water  with  the  tanks 
to  the  surface;  but  I  think  we  will  be  able  to  resume  work  in  the  drift 
by  next  Thursday.  I  have  ordered  250  feet  1 2  by  12  inches  new  pump 
rods  to  be  made,  as  occasionally  one  breaks,  causing  great  delay." 

February  20,  1872.— ^"  We  have  finished  the  wood-work  on  the  250 
feet  of  pump  rods,  and  are  awaiting  the  iron  which  has  been  ordered 
from  San  Francisco,  and  as  soon  as  it  arrives  will  get  the  new  rods  in 
place.     Everything  else  working  well." 

(Signed)  Philipp  Deidesheimer, 

Superintendent, 

Virginia  City,  Nevada,  February  aa,  1872. 
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Office  Ophir  Silver  Mining  Company, 

Virginia  City,  March  13,  1872. 

Cost  of  Ophir  new  shaft  from  August,  1867,  to  January 
I,  1872,  including  pumps,  bobs,  airrconductors,  and 

all  underground  work  and  machinery $415,936  09 

Cost  of  building,  over-shaft 7»I59  ^3 

Cost  of  machinery  account,  including  labor  and  material.       172,541    35 
General  expense  account:  salaries  and  office  expenses, 
&c.,  August  I,  1867,  to  Jan'y  i,  1872,  $38,824  32: 
one-half  applied  to  cost  of  nev^  works 19,412   16 

Total  9ost  of  new  works,  "Buck's  shaft,"  from  time  of 

breaking  ground,  August,  1867,  to  January  i,  1872    $615,048  63 

■    Dimensions  of  shaft,  outside  of  timbers,'  18  ft.  8  in.  by  7  ft.  4  in. 

Depth  of  shaft,  January  i,  1872  >! -___ 1255  feet. 

No.  of  feet  of  drift  and  winze  to  Jan'y  i,  1872 2900     " 

Actual  cost  of  pumping  for  month  of  January ,  1872. 

Pitman-'s  wages . $170  50 

^engineer's"     311   00 

J  fireman's     " 12400 

I  wood-hauler's 93  00 

f  am't  of  wood  consumed,   141   cords,  at  $10 1*410  00 

h.     "    "  oil  and  tallow  " 11   25 

Interest  on  cost  of  pumping  machinery  to  date,  $36,351, 

at  I  per  cent,  per  month 363   51 

Total  amount 2,483   26 

Less  value  of  \yater  used  by  the  Co.,  furnished  by  Wa- 
ter Co.,  in  payment  for  water  raised  from  shaft 600  00 

Net  cost  for  January,  1872 $1,883   26 


Office  Ophir  Silver  Mining  Company, 

Virginia  City,  March  13,  1872. 

The  indirect  cost  of  raising  water  was  estimated^  in  our  statement 
of  February  16,  as  about  $3,000  for  January. 

Upon  close  examination  of  January  account  we  find,  in  addition 
to  the  direct  cost  as  shown,  ($2,483  26,)  machinery  expense  amount- 
ing to  $408  85.     Total  amount,  $2,892  11.     Indirect  cost,  $3,000  00. 

Our  current  expenses  would  be  lessened  this  amount,  had  we  no 
water  to  contend  with. 

Total  mine  expense  for  January,  1872,  $11,055  46. 
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Office  Ophir  Silver  Mining  Company, 

Firginia  Cityy  March  13,  1872. 

State  of  Nevada,  ) 
County  of  Storey ,  J 
We  hereby  certify  that  the  accompanying  statements  and  figures  are 
materially  correct,  as  shown  by  the  books  in  this  office,  and  also  that 
the  extracts  inclosed  embrace  all  that  is  mentioned  in  letters  of  super- 
intendents of  the  Ophir  Silver  Mining  Company  to  the  office  of  the 
company  in  San  Francisco,  concerning  pumps  and  vi^ater,  within  the 
dates  therein  given. 

Philipp  Deidsheimer, 

Superintendent  Ophir  Silver  Mining  Company. 

G.  F.  Ford, 

Clerk  Ophir  Silver  Mining  Company. 

Subscribed  and  sworn  to  this  fourteenth  day  of  March,  A.  D.  1872, 
before  me. 

[l.  8.]  Will  H.  Burrall,  Notary  Public, 


THE    DISCUSSION. 


"Washington,  April  15, 1872. 

The  Committee  on  Mines  arid  Mining  of  the  United 
States  House  of  Representatives  met  at  7J  o'clock. 

The  committee  was  convened  for  thepurpose  of  hearing 
arguments  pro  and  con.  regarding  the  proposed  loan  by 
the  Government  in  the  construction  of  the  Sutro  tunnel. 

The  committee  was  called  to  order  by  the  chairman, 
Hon.  Henry  Waldron.     The  chairman  then  said : 

Mr.  Sutro,  I  believe  you  are  entitled  to  the  opening. 

Mr.  Rice.  Mr.  Chairman  and  gentlemen  of  the  commit- 
tee :  Under  our  practice  in  New  England  the  opening  state- 
ment is  always  made  at  the  commencement  of  the  trial  or 
hearing  of  a  cause. 

The  evidence  on  behalf  of  the  party  holding  the  affirm- 
ative of  the  issue  is  then  introduced.  When  such  evidence 
has  been  concluded,  the  party  defendant  presents  his  case. 
Then  the  closing  arguments  are  submitted,  first  by  the  de- 
fendant and  then  the  plaintiff.  I  dp  not  know  what  the 
rule  is  here.  '  '  '         ''f      '        ',' 

I  did  design  to  make' sSmb '  very  feef  opening  remarks, 
but  have  concluded,  as  Mr.  Sutro  is  so  very  familiar  with 
this  matter,  and  inasmuch  as  we  understand  Mr.  Sunder- 
land has  some  motion  to  sul^mit,  to  waive  any  opening, 
and  give  the  evening  to  Mr.  Sunderland.  I  believe  it  was 
understood  that  he  was  to  have  three  hours.    Whether '- 

Mr.  Shober.  Not  to  exceed  that. 

Mr.  Rice.  Not"  to  exceed  that.  You  are  right.  "Whether 
either  party  will  want  as  much  as  that  I  am  not  aware,  but 
we  are  willing  to  waive  the  opening. 

Mr.  Sunderland.  Mr.  Chairman,  I  had  not  designed 
opening  the  case  at  all  for  the  remonstrants  against  the 
funnel  this  evening,  and  so  announced  to  Mr.  Sutro.  As  we 
were  each  to  be  allowed  three  hours  by  the  decision  of  the 
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committee,  I  told  him  that  after  the  opening  this  evening, " 
which  he  informed  me  would  be  short,  I  would  content 
myself  with  one  hour  on  Wednesday  evening,  instead  of 
three.  As  there  is  to  be  no  opening  this  evening,  I  have 
no  objection  to  making  the  motions  which  I  contemplated 
making,  and  to  which  I  called,  the  attention  of  the  sub- 
committee. 

Mr.  SuTRO.  Do  we  understand  you  to  say,  Mr.  Sunder- 
land, that  you  do  not  propose  to  make  any  argument  to- 
night? 

Mr.  Sunderland.  That  is  what  I  said. 

Mr.  SuTRO.  We  would  not  propose  to  occupy  more  than 
half  an  hour  in  the  opening,  if  we  were  to  make  an  open- 
ing argument  at  all;  and  I  do  not  see  how  we  are  to  get 
three  hours,  if  Mr.  Sunderland  is  going  to  occupy  a  por- 
tion of  the  next  evening. 

Mr.  Sunderland.  The  first  motion  I  have  to  make  is, 
to  exclude  from  the  record  of  testknony  what  purport  to 
be  extracts  from  letters  from  the  superintendents  of  the 
Ophir  mine  to  the  company's  office  in  San  Francisco. 

It  will  not  be  disputed  that  I  objected  to  them,  and  that 
they  were  admitted  by  the  sub-committee  against  my  pro- 
test. After  the  examination  of  the  three  commissioners, 
it  was  determined  by  the  sub-committee  to  hear  no  testi- 
mony unless  it  was  under  oath.  At  the  last  meeting  of  that 
committee  Mr.  Sutro  presented  these  papers  here,  which 
purport  to  be  extracts  from  letters,  running  through  from 
Ii[ovember  8, 1867,  until  February  22,  1872.  The  found- 
ation, or  rather  the  object,  of  the  rule  adopted  by  the 
sub-committee,  I  suppose,  was  first  to. get  the  truth  from 
the  statement  of  the  witnesses,  and  the  privilege  was  ex- 
tended to  the  other  side  to  cross-examine  the  witnesses. 
There  is  another  rule  in  law,  well  known  to  every  lawyer, 
which  would  exclude  them,  and  that  is,  that  no  part  of  a 
document— an  orio-inal  document — can  be  oflPered  in  evi- 
dence  unless  the  whole  of  it  is  offered;  and  for  this  reason, 
that  the  extract  that  you  may  read  from  the  letter  or  paper 
may  not  of  itself  explain  itself.     Therefore,  when  any  part 
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of  a  paper  of  any  kind  is  offered  in  evidence,  the  whole 
must  be  submitted  to  the  court. 

Now,  these  are  extracts,  in  some  cases,  of  a  single  line. 
What  else  was  there  in  that  letter?  The  papers  do  not 
purport  to  be  complete  copies  of  letters,  but  simply  ex- 
tracts, and  it  may  be  that  in  the,  balance  of  the  letters  from 
which  these  extracts  are  made  there  may  be  statements 
explanatory  of  what  is  contained  in  the  extracts  here  pre- 
sented. 

Again:  it  is  objectionable,  on  the  ground  that  the  letters 
are  traced  to  the  office  of  the  company  in  San  Francisco, 
and  no  effort  has  been  made  to  procure  these  original  let- 
ters. There  is  another  rule  perfectly  well  settled,  that  in 
all  cases,  before  you  can  offer  evidence  of  the  contents  of 
a  letter  or  paper,  you  must  take  such  steps  to  procure  the 
original  as  may  be  in  your  power. 

Now,  there  is  no  question,  I  suppose,  but  that,  at  the 
request  of  the  superintendent,  who  makes  an  affidavit  here, 
or  at  the  request  of  the  Sutro  Tunnel  Company,  these 
original  letters  could  have  been  had,  and  that  they  would 
have  been  sent  here  for  use  before  this  committee. 

Again:  there  is  another  objection,  which  of  itself  must 
be  fatal  to  the  introduction  of  these  extracts,  and  which  is, 
that  they  do  not  purport  to  be  copies  of  letters,  but  copies 
of  copies,  which  no  court  of  law  ever  admitted.  They  pur- 
port to  be  copies,  oi*  extracts  of  copies,  of  letters  that  remain 
in  the  office  of  the  superintendent  in  the  City  of  Virginia. 
^Why  were  not  these  copies  s6nt,  if  the  originals  could  not 
be  procured?  And  what  foundation  is  there  for  the  intro- 
duction even  of  copies?  Certainly  none  recognized  by 
law,  or  any  rules  of  evidence ;  because,  when  you  offer  to 
prove  the  contents  of  a  paper,  you  first  show  your  inability 
to  procure  the  original,  and  then  you  prove  it  by  the  testi- 
mony, and  subject  to  cross-examination  in  open  court  the 
witness  who  has  compared  the  original  with  the  copy. 
But  copies  of  copies  never  were  introduced  anywhere.  Mr. 
Deidesheimer  and  Mr.  Ford,  the  first  superintendent  and 
the  second  clerk  of  the  Ophir  company,  at  the  mine,  certify 
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that  ^Hhe  accompanying  statements  and  figures  are  mate- 
rially correct,  as  shown  by  the  books  in  this  office ;  and 
also  that  the  extracts  inclosed  embrace  all  that  is  men- 
tioned in  letters  of  the  superintendents  of  the  Ophir  Silver 
Mining  Company  to  the  office  of  the  company  in  San  Fran- 
cisco concerning  pumps  and  water,  within  the  dates  therein 
given.     Subscribed  and  sworn  on  the  14th  of  March." 

That  is  the  only  foundation  for  the  introduction  of  these 
documents,  and  certainly,  after  the  determination  of  the 
sub-committee  to  hear  no  testimony  except  that  under  oath, 
and  where  the  party  opposed  to  the  side  introducing  the 
witness  could  have  an  opportunity  to  cross-examine  the  wit- 
ness, the  paper  here  should  have  been  excluded  from  the 
committee.  I  therefore  appeal  from  the  decision  of  the  sub- 
committee to  the  committee^  and  ask  that  these  papers  shall 
be  ruled  out. 

If  you  want  me  to  make  the  other  motion  now,  I  will 
do  so. 

Mr.  Rice.  Which  other  motion? 

Mr.  Sunderland.  I  refer  to  the  motion  regarding  the  de- 
cision of  the  committee  in  reference  to  the  stock  of  the  Sutro 
Tunnel  Company.  Perhaps,  though,  it  would  be  best  to 
dispose  of  this  first. 

Mr.  Rice.  One  word  preliminary  here,  Mr.  Chairman 
and  gentlemen. 

The  Chairman.  Was  it  not  the  understanding  at  the  last 
meeting  that  Mr.  Sunderland  might  incorporate  in  his  re- 
marks any  objections  he  had  to  the  admission  of  testimony, 
and  such  would  be  passed  ^ipon  with  the  other  matters? 

Mr.  Rice.  I  was  about  to  remark,  that  that  was  my  un- 
derstanding. As  I  understood  it,  Mr.  Sunderland  would 
submit  his  motion,  and  comment  thereon  as  he  should  pro- 
ceed in  his  argument,  and  that  during  our  argument  we 
would  reply.  And  what  I  rose  to  inquire  was,  whether 
Mr.  Sunderland  intends  what  he  has  said  to  be  considered 
as  part  of  his  argument,  and  whether  he  is  going  on  with 
it  to-night  or  not. 

Mr.  Sunderland.  Mr.  Chairman,  it  was  only  to  save 
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time,  as  the  gentlemen  on  the  other  side  have  declined  to 
make  any  opening  at  all,  which  seems  to  me  rather  a 
strange  proceeding. 

Mr.  KiCE.  We  do  not  object,  but  said  we  wanted  it.  We 
leave  it  entirely  to  the  committee.  If  they  require  an  open- 
ing, we  will  make  it. 

Mr.  Sunderland.  I  do  not  know  what  I  am  to  answer 
until  I  know  what  is  said.  Where  a  part}^  appears  as  plain- 
tiff, or  where  a- party  appears  before  a  committee,  and  asks 
something  positively  to  be  done  by  that  committee,  such 
as  recommending  an  .appropriation  of  monej^  by  Congress, 
it  would  seem  to  me  to  be  very  proper  for  that  party  to  as- 
sign some  reason  for  the  appropriation;  and  if  no  reason 
is  assigned,  why  the  inference  may  be  that  there  is  no  rea- 
son that  can  be  assigned.  T  certainly  do  not  know  what 
to  answer,  until  some  argument  or  some  reason  is  urged 
upon  this  committee  why  this  appropriation  should  be 
made. 

Mr.  Rice.  If  there  is  any  disagreement  between  Mr. 
Sunderland  and  myself,  it  is  owing  to  the  different  meth- 
ods of  practice  in  various  parts  of  the  country.  As  I  said 
before,  in  my  own  country — in  E'ew  England,  Massachu- 
setts, and  Maine — the  party  holding  the  affirmative  always 
opens  the  case  in  the  beginning.  .  That  I  understood  Mr. 
Sutro  to  do  when  we  commenced  his  case.  Then  the  evidence 
is  put  in.  Then  the  defendant  makes  his  opening,  and  puts 
in  his  evidence.  Then  the  defendant  makes  his  closing 
argument,  and  then  the  plaintiff  his.  That  is  our  univer- 
sal practice ;  but  the  practice  differs  in  different  parts  of 
the  country.  I^Tow,  if  it  is  insisted  that  we  must  put  in  an 
opening  argument  here,  or  if  desired  even,  why  I  have  no 
objection  to  going  on  a  short  time  and  state  the  grounds, 
with  the  position  we  occupy,  although  it  was  stated  fully 
in  a  long  speech  by  Mr.  Sutro  at  the  beginning  of  the 
case,  he  taking  up  the  whole  meeting*  Therefore  I  sup- 
pose there  is  no  sort  of  doubt  as  to  what  we  ask  here,  and 
how  we  propose  to  get  it.  And  we  are  i)ot  here  really  like 
parties  in  court,  may  it  please  the  committee,  by  any  means. 
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The  Grovernraent  is  the  principal  party.  To  be  sure  there 
are  other  parties  interested.  On  the  one  side  are  the  par- 
ties which  I  represent  in  part,  in  connection  with  Mr. 
Sutro ;  and  on  the  other  the  Bank  of  California,  or  the 
owners  of  these  mines,  whoever  they  may  be,  or  anybody 
in  opposition  to  it:  because  all  are  invited  to  come  in  here 
before  this  tribunal,  representing  the  Government,  which  is 
the  real  party  in  interest.  It  is  for  the  country  to  decide 
tbrough  its  representatives  in  Congress  whether  this  peti- 
tion will  be  granted,  which  proposes  to  aid  in  a  great  work, 
which  we  claim  will  be  important  in  developing  these 
great  interests  of  the  country.  Now,  I  am  perfectly  will- 
ing to  go  on  here  for  half  an  hour  in  the  opening  of  this 
case.  I  would  not  go  on  longer,  because  I  prefer  that  Mr. 
Sutro,  as  he  is  so  much  more  ^competent,  and  understands 
this  matter  so  much  better  than  I,  should  have  all  the 
time  he  desires  in  the  argument.  If  that  should  be  de- 
termined, why  then  what  little  time  I  may  need  I  will  take 
up^  and  then  Mr.  Sunderland  can  submit  his  argument; 
and  after  that,  at  the  next  evening,  Mr.  Sutro  can  make 
his  closing  argument. 

The  Chairman.  My  understanding  of  the  order  we  agreed , 
upon  at  the  last  meeting  of  the  committee  is,  that  as  Mr. 
Sutro,  or  the  gentleman  who  represented  him,  held  the 
affirmative  of  the  proposition  here,  he  should  properly  open 
and  state  the  reasons  on  which  he  based  this  application 
for  aid,  to  be  followed  by  Mr.  Sunderland,  each  gentleman 
or  either  side  to  be  allowed  three  hours.  (To  G-eneral 
Negley.)     Is  that  your  understanding? 

G-eneral  Negley.  Yes,  sir. 

Mr.  Shober.  That  is  the  practice  in  our  country. 

Mr.  Rice.  I  am  aware  that  is  the  practice. 

Mr.  Sutro.  Two  evenings  will  be  divided  up  in  that  way. 

The  Chairman.  Certainly. 

Mr.  Sunderland;!  On  the  division  of  time,  Mr.  Chair- 
man, I  suppose  that,  under  the  order  of  the  committee, 
neither  party  can  claim  of  one  evening  more  than  an  hour 
and  a  half. 
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The  Chairman.  I  do  not  know.  If  Mr.  Rice  occupies  an 
hour  this  evening  and  you  two  or  three  hours,  he  would  be 
entitled  to  two  hours  the  next  evening. 

Mr.  Sunderland.  But  suppose  I  do  not  desire  to  make 
any  argument  this  evening,  but  limit  myself  to  one  hour 
on  Wednesday  evening:  I  want  to  know  whether  I  will  be 
permitted  to  do  that. 

The  CuAiRMAN.  That  may  involve  the  holding  of  another 
session. 

Mr.  Sunderland.  Not  at  all. 

Mr.  SnoBER.  Mr.  Sunderland  means,  if  he  does  not  see 
proper  to  reply  this  evening,  or  commences  his  argument 
this  evening,  that  he  .will  only  take  an  hour  on  Wednesday 
evening.  Suppose  Mr.  Rice  occupies  an  hour  and  a  half 
this  evening,  he  will  be  entitled  to  the  hour  and  a  half  of 
his  time  on  Wednesday  evening;  or  if  he  occupies  a  half 
an  hour  this  evening,  he  will  be  entitled  to  two  hours  and 
a  half  on  Wednesday  evening. 

Mr.  Rice.  That  will  necessitate  rather  a  long  session. 

Mr.  Young.  I  understood  each  side  was  to  have  three 
hours  if  they  desired,  and  that  we  were  to  have  two  ses- 
sions. 

The  Chairman.  Yes,  sir ;  but  nothing  was  said 

Mr.  SuTRO.  If  you  take  a  portion  of  the  second  evenings 
there  would  not  be  three  hours  left.  If  Mr.  Rice  takes 
half  an  hour  to-night 

The  Chairman.  It  will  involve  a  long  session.  That  will 
be  all. 

Mr.  Sunderland.  I  think  I  could  make  an  argument 
more  satisfactory  to  myself,  and  if  it  makes  any  impression 
at  all  upon  the  committee  it  would  be  better  calculated  to 
make  that  impression  by  my  submitting  all  I  have  to  say 
in  one  evening,  instead  of  spinning  it  out  into  two  or  three. 
It  would  certainly  be  more  satisfactory  to  me  to  be  allowed 
to  submit  what  few  remarks  I  intend  to  make  at  one  ses- 
sion of  the  committee. 

Mr.  Young.  I  presume  the  action  of  the  comraittee  led 
Mr.  Sunderland  to  suppose  that  he  would  have  his  time 
62 
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on  the  second  evening,  the  first  three  hours  being  taken 
up  bj  the  afiirmative. 

Mr.  SiiOBER.  JSTo,  that  was  not  the  understanding.  The 
understanding  was  that  each  side  was  to  have  three  hours. 

Mr.  Sunderland.  That  is  very  true;  but  when  it  was 
determined  by  the  committee  tha-t  Mr.  Sutro  should  open, 
I  supposed  there  would  be  a  real  opening  of  the  case,  and 
not  have  the  argument  reserved  for  the  reply — the  final 
argument.     I  believe  that  is  not  very  customary. 

Mr.  SnoBER.  They  propose  to  open  the  case  to-night. 
That  was  the  understanding  just  now.  The  question  was, 
whether  you  would  reply  to-night,  or  commence  your  re- 
ply Wednesday  night. 

Mr.  Kendall.  Mr.  Chairman,  would  it  be  too  long  a 
session  on  Wednesday  night  to  sit,  say  three  hours  or 
three  hours  and  a  half?  It  seems  to  me  that  woul4  not  be 
too  long. 

Mr.  SnoBER.  We  have  been  in  the  habit  of  sitting  that 
long  in  taking  the  testimony. 

Mr.  Sunderland.  I  shall  try  not  to  weary  the  commit- 
tee by  consumption  of  time,  and  I  am  willing  to  limit  my- 
self to  an  hour. 

The  Chairman.  Then  we  can  close  the  hearing  next 
Wednesday  evening,  probably. 

Mr.  EiCE.  Mr.  Chairman  and  gentlemen,  inasmuch  as 
this  motion  has  been  put  in,  I  will  submit  my  answer  to- 
night. 

Mr.  Sunderland.  Do  you  understand  this  other  motion 
to  be  made  also,  that  you  may  speak  upon  it  as  well,  or 
shall  I  make  it  now  in  form  ? 

Mr.  Rice.  Put  in  the  motion  now. 

Mr.  Sunderland.  I  will  write  them  out  and  submit 
them  to  you. 

Mr.  Rice.  It  is  in  regard  to  what  ? 

Mr.  Sunderland.  This  matter  of  General  Foster. 

Mr.  Chairman,  I  proposed  to  prove  by  General  Foster, 
at  his  last  examination,  that  the  Sutro  Tunnel  Company 
was  a  corporation  organized  in  San  Francisco,  in  the  State 
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of  California,  with  a  capital  stock  of  $12,000,000,  of  fall 
paid  or  unassessable  stock.  That  np  to  the  19th  day  of 
Ang"ust  Inst  there  had  been  issued  by  the  company  over 
$7,000,000  out  of  $12,000,000.  At  that  time  there  was  in 
the  company  only  $31 ,000.  The  balance  of  the  stock,  which 
was  less  than  $5,000,000,  had  been  set  apart  by  the  com- 
pany for  the  construction  of  the  tunnel,  which  is  made  an 
exhibit  to  the  commissioners'  report,  and  that  on  the  first 
day  of  July  last  there  had  been  expended  only  $42,800, 
making  the  cash  proceeds,  so  far  as  any  hotly  knows,  of 
this  $7,000,000  of  stock,  $73,800.  That  proof  was  not  re- 
ceived by  the  sub-committee.  The  object  of  the  proof  was 
to  show  the  character  of  the  Sutro  Tunnel  Company,  the 
objects  of  the  incorporators  and  manipulators  of  that  cor- 
poration ;  to  show  that  it  is,  in  fact,  a  stock-jobbing  opera- 
tion from  tlie  beginning  to  the  end,  and  that  there  is  no 
substantial  interest  in  it;  that  after  all  the  franchises 
granted  by  the  Government  to  Sutro  and  his  associates, 
and  after  all  the  talk  of  work  that  has  been  done  upon  that 
tunnel  for  the  last  number  of  years,  up  to  July  last  there 
have  been  spent  only  $42,800;  and  that  this  $7,000,000 
of  stock  that  has  been  issued,  and  which  the  committee 
will  please  remember  was  unassessable  and  full  paid  and 
put  into  the  hands  of  parties  who  are  interested  in  the 
origin  of  this  scheme,  is  either  in  their  hands  for  specula- 
tive purposes,  to  be  enriched  by  this  appropriation  of  three 
millions  by  Congress,  or  it  is  in  their  hands  for  the  still 
worse  purpose  of  manufacturing  public  opinion  in  favor 
€)f  this  appropriation. 

'Now,  I  think  it  very  important  to  have  that  testimony 
in,  because,  if  these  men  originating  this  tunnel  project 
are  not  spending  their  own  money — if  they  do  not  intend 
to  spend  their  own  money;  if  it  is  only  for  speculative 
purposes — the  company  cannot  commend  itself  to  the  Gov- 
ernment and  to  Congress  as  a  proper  object  of  the  receipt 
of  this  appropriation.  If  they  have  confidence  in  the  suc- 
cess of  the  tunnel  as  a  business  enterprise — and  it  is  a  pri- 
vate enterprise,  and  it  cannot  properly  be  called  anything 
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else  than  a  private  enterprise — why  do  not  they  put  their 
own  money  in;  why  don't  they  run  the  tunnel;  why  is  it 
that  they  ask  Congress  to  give  them  $3,000,000  to  enable 
them  to  send  their  stock  up  to  par,  and  realize  these 
$7,000,000  that  they  have  in  their  pockets  to-day.  It  seems 
to  me  that  that  testimony  ought  to  have  been  admitted, 
and  it  is  very  pertinent,  when  this  same  corporation  is  ap- 
plying for  Government  assistance. 


MR.  RICE'S  ARGUMENT, 

Apeil  15,  1872. 


Mr.  Chairman  and  Gentlemen:  I  will  submit  a  few  re- 
marks first  in  reply  to  the  motions  put  in  by  Mr.  Sundeiv 
land.  In  the  first  place,  we  say  the  introduction  of  the 
testimony  which  has  been  printed  has  already  been  passed 
upon  by  a  competent  tribunal,  the  sub-committee  that 
was  appointed  to  take  this  testimony ;  and  were  it  not  so, 
then  we  have  to  say  that  there  is  no  rule  binding  this 
committee,  acting  as  they  are  for  the  Government,  coming 
here  independent  of  both  sides  of  this  case,  as  represented 
by  counsel  here^  and  sitting  here  to  adjudicate  upon  a  mat- 
ter of  deep  interest  to  the  Government.  They  are  not  bound 
by  any  specific  rules,  and  there  are  no  rules  binding  any 
committee.  They  each  make  their  own  rules.  Some^ 
times,  in  the  Committee  on  the  Judiciary,  they  are  quite 
formal,  and  will  hold  counsel  up  to  strict  rules  of  evidence, 
but  in  no  other  committee  that  I  have  ever  known  of— and 
I  happened  to  be,  while  1  was  a  member  of  the  House  of 
Representatives,  on  two  investigating  committees,  and  took 
and  heard  evidence  in  other  committees — were  the  strict 
technical  rules  of  judicial  procedure  asserted  or  relied 
upon.  The  committee  always  opened  the  doors  just  as 
widely  as  they  saw  fit  to.  Now,  in  regard  to  the  question 
of  admission  of  testimony:  In  the  first  place — and  it  will 
be  rather  stale  and  uninteresting  to  these  gentlemen  of  the 
sub-committee,  because  we  have  gone  over  all  this,  Mr. 
Chairman — this  is  no  new  question  to  these  gentlemen, 
because  it  was  argued  fully  and  at  length  when  the  evi- 
dence was  offered,  and  the  sub-committee  decided  it  should 
be  admitted.  What  I  was  going  on  to  say,  or  repeat, 
rather,  what  was  said  before  the  sub-committee,  was,  that 
this  testimony  was- put  in  to  rebut  certain  statements  that 
were  reported  by  the  commissioners  who  were  appointed 
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by  the  President  to  examine  this  subject,  and  what  they 
termed  as  official  statements  of  these  gentlemen;  and  its 
bearing  was  upon  a  very  important  branch  of  this  sub- 
ject and  of  these  mining  operations.  That  was  and  is, 
whether  it  would  be  a  saving  on  the  whole,  on  the  opera- 
tions of  mining,  to  have  this  tunnel  completed  and  used 
for  the  purpose  of  taking  out  ore,  and  especially  for  drain- 
age ;  wlietlier  the  statements  which  the  superintendents  of 
these  mines  have  ma,de  to  these  gentlemen,  and  upon 
which  they  based  the  figures  and  statements  which  they 
have  made  and  submitted — whether  that  basis  had  a  true 
and  correct  foundation  in  fact?  And  the  only  way  for  us 
to  meet  that  was  to  get  from  the  very  best  source  we  could 
find — the  books  of  one  of  these  mining  corapanies--the 
fact  of  the  daily  operations  by  which  the  water  was,  day 
after  day,  taken  from  these  mines;  and  showing  what  we 
claimed  from  the  beginning,  and  what  these  mine  owners 
conceded  in  the  beginning,  that  the  water  which  was  in 
the  mines  was  the  great  difficulty  in  the  way  of  the  effect- 
ive and  profitable  mining  of  the  Comstock  lode.  And  I 
do  not  wonder  that  Mr.  Sunderland  comes  here  and  objects 
to  the  introduction  of  this  fact,  because  it  does  contradict 
this  Mr.  H.  H.  Day,  out  of  his  own  mouth,  by  his  own  daily 
letters,  and  by  his  own  daily  acts.  It  convicts  him  of  most 
outrageous  perversion  of  facts:  for  in  his  report,  which  is 
in  the  appendix  to  the  commissioners'  report,  he  speaks 
of  that  country  as  a  dry  country;  represents  that  the  pro- 
posed tunnel  will  be  valueless  for  purposes  of  drainage. 
When  you  come  to  read  the  facts  under  his  own  hand,  as 
written  from  day  to  day,  before  this  question  was  pending, 
when  there  was  no  earthly  object  for  him  to  misstate  or 
misrepresent  the  facts,  you  will  find  that  the  very  work 
which  he  reported  upon  was  constantly  flooded  with  water, 
and  that  to  keep  the  mine  free  from  water  was  the  prolific 
cause  of  cost,  delay,  and  ruin.  This,  I  say,  does  damn  the 
testimony  of  this  Mr.  Day ;  and,  in  destroying  his  testimony, 
we  claim  that  it  invalidates  the  testimony  of  all  these  other 
interested  witnesses. 
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Now,  why  did  we  get  at  these  facts?  Because,  at  last, 
these  gentlemen,  who  have  controlled  these  mines,  liavo 
fallen  out  among  themselves.  People  do  fall  out  some- 
times. I  am  not  going  to  say  that  these  are  a  particular 
class  of  gentlemen  who  fall  out,  and  hope  that  honest  men 
may  get  their  dues ;  hut  they  have  fallen  out,  and  this  Ophir 
mine  happens  to  have  fallen  into  other  hands — into  hands 
where  they  were  perfectly  willing  to  give  us  all  the  facts 
which  their  hooks  show,  and  which  these  commissioners 
were  not  ahle  to  get  out  there ;  or,  if  they  we? e  able"  to 
get  them,  it  is  a  fact  that  they  state  that  they  did  not  get 
them;  hut  simply  let  these  interested  gentlemen,  who  are 
making  their  thousands  and  tens  of  thousands  of  dollars 
out  of  these  mining  operations^  and  out  of  the  speculations 
growing  out  of  them — let  them  sit  down  secretly  in  their 
offices  and  make  out  these  statements,  upon  which  they 
base  their  report,  which  we  show  by  these  entries,  to  a  very 
great  extent,  are  erroneous. 

Now,  I  say  again  that,  this  whole  matter  having  been 
passed  upon,  I  am  somewhat  surprised  that  it  should 
have  been  reopened;  and  I  can  only  account  for  it  from 
the  fact  that  these  facts,  which  we  put  in  here,  are  so  dam- 
aging to  the  position  assumed  by  these  gentlemen,  who 
have  now  seen  fit  to  oppose  this  grant  for  the  purposes  of 
this  great  work. 

Now,  so  far  as  the  other  question  is  concerned,  there 
was  a  proposition  made,  or  an  offer  made  by  General  Fos- 
ter during  this  examination,  to  put  in  certain  facts  obtained, 
as  he  said,  from  the  books  of  the  Sutro  Tunnel  Company. 
That  was  not  passed  to  any  one  of  the  committee.  I  pro-' 
posed  to  take  it,  and  the  paper  was  immediately  withdrawn 
:from  my  hands.  I  believe  it  is  a  rule  of  practice  that  the 
opposite  party  shall  always  have  the  right  to  inspect  a 
paper  before  it  goes  into  a  case.  We  had  not  that  opjwr- 
tunity,  and  the  committee  having  determined  that  new 
matter  should  not  go  into  the  case,  and  especially  from 
General  Foster,  who  had  been  here  night  after  night^s,  a 
Government  witness,  and  whose  testimony  had  been  fully 
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closed  after  a  lengthy  and  thoroagli  cross-examination  by 
the  counsel,  the  committee  very  properly  arrived  at  the 
conclusion  that  they  would  not  receive  any  new  matter  from 
General  Foster,  and  upon  that  conclusion  this  piece  of  tes- 
timony was  ruled  out,  although  the  committee  will  bear 
me  out  in  saying  that  we  withdrew  all  objection,  and  gave 
our  free  permission  that  the  paper  might  go  in  ;  and  we 
have  desired  it  should  be  put  in,  for  wo  have  nothing  to 
conceal  in  this  whole  matter.  We  want  nothing  but  the 
truth,  the  whole  truth,  and  that  we  have  sought  from  the 
beginning.  I  will  dismiss,  with  these  few  remarks,  this  part 
of  the  subject. 

And  now,  gehtlemen,  we  appear  before  you  here,  as  has 
been  said,  in  support  of  a  bill  that  is  before  your  commit- 
tee, by  which  it  is  asked  that  the  Government  may  aid  the 
Sutro  Tunnel  Company  in  the  completion  of  their  work.  It 
is  a  well-guarded  bill,  or,  if  it  is  not,  it  is  for  you  to  amend 
as  you  see  fit,  if  yoii  decide  that  this  aid  should  be  granted. 

Mr.  Sutro  some  years  ago  went  upon  this  famous  Com- 
stock  lode.  All  men  of  scientific  attainments  like  him,  all 
practical  miners  like  him,  all  men  of  a  speculative  turn 
perhaps — and  he  may  have  been  one  of  that  kind — went 
to  that  famous  lode,  hoping  to  make  money  undoubtedly, 
and  there,  having  understood  somewhat,  or  quite  largely, 
the  proper  methods  of  mining,  he  at  once  discovered, 
from  what  he  had  seen  and  read  in  the  old  countries,  that 
the  mining  operations  there  were  not  of  the  most  economi- 
cal and  the  most  etfective  character.  And  therefore  he 
proposed — he  started  the  idea  of  taking  up  that  which  was 
done  in  all  the  old  mining  countries — reaching  the  depths 
of  this  lode  down  two  thousand  feet  or  more,  below  the 
outcroppings  on  the  mountain  side,,  so  that  the  pros.- 
pecting  and  the  mining  might  be  carried  on  with  more 
efficiency  and  with  less  expense.  The  proposition  was 
met  most  heartily  by  those  gentlemen  owning  the  mines. 
And,  in  furtherance  of  the  scheme,  Mr.  Sutro  obtained  an 
act  of  incorporation  from  the  Legislature  of  the  State  of 
Nevada,  by  an  act  approved  4th  February,  1865,  incorpor- 
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atingthis  Sutro  Tunnel  Company.  And,  then,  \';ihcn  lie 
opened  his  plan  to  the  principal  mine  owners  on  the  lode, 
they,  feeling  and  knowing  the  necessity  for  such  an  opera- 
tion, for  such  an  auxiliary  to  their  mining  operations, 
knowing  the  vast  expense  they  were  at  daily  in  freeing 
their  mines  from  water,  entered  into  contracts,  which  will 
be  found  in  this  book  of  Mr.  Sutro's,  called  "The  Sutro 
Tunnel,"  and  which  you  will  be  familiar  with,  because 
you  will  read  it — I  shall  not  have  time  to  read  these  con- 
tracts— by  which  they  conceded  certain  things,  and  agreed 
to  do  certain  things,  on  condition  that  this  adit  or  tunnel 
should  be  completed.  Among  other  things,  they  agreed 
to  pay  him  for  all  ores*  taken  out  $2  per  ton,  and  other 
sums  for  transportation  of  ores,  timber,  men,  &c.  This  was 
entered  into  in  good  faith  at  the  time  undoubtedly,  but 
for  some  reason  or  other,  very  soon  after,  these  gentlemen 
changed  their  minds  in  regard  to  it.  Our  theory  of  that 
action  is,  that  they  saw  that  there  was  money  in  this,  as 
Mr.  Sutro  saw  there  was  money  in  it — money  for  himself 
and  money  for  the  mine  owners.  But  these  gentlemen  who 
had  made  their  money  and  were  making  money  from  these 
mines,  which  were  the  property  of  the  Government  and  not 
their  property,  except  as  they  took  them  up  as  squatters, 
having  no  interest  in  them,  having  no  right  in  them  any 
more  than  any  other  citizen,  except  as  a  squatter  right, 
they  entered  into  these  contracts  of  mutual  advantage  to 
both  parties;  and,  as  I  said,  our  theory  of  the  sudden  con- 
version that  came  over  these  men  is,  that  they  were,  not- 
withstanding they  were  making  fortunes  out  of  the  mines, 
which  were  successfully  opened — they  felt  they  could  take 
that  which  Mr.  Sutro  had  discovered — the  proper  method 
of  reaching  these  mines  by  this  tunnel,  and,  by  wearing 
him  out,  they  could  build  it  themselves.  That,  I  think, 
the  case  will  show  was  the  real  reason  why  they  changed 
their  tactics,  and  why  they  have  been  making  war  upon 
him  from  that  time  to  this. 

"VYheu  they  started  him  on,  and  bade  him  God  speed  in 
the  accomplishment  of  certain  things,  they  felt  the  neces- 
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sity  of  ♦this  great  work.  They  thought  him  competent  to 
attend  to  it,  and  they  believed  that  was  the  best  way  to  do 
it.  But  as  soon  as  he  moved  in  it,  and  they  began  to  see 
the  advantages  of  it,  and  what  might  be  the  advantages  to 
him,  they,  with  an  avarice,  not  periiaps  peculiar  to  them, 
but  very  common  in  the  world,  sought  to  ou&t  him  of  the 
benefits  of  what  he  had  done,  to  deprive  him  of  hisrights, 
and  make  them  subservient  to  their  own  interests. 

Well,  then,  in  following  this  case  along,  we  find  that  Mr, 
Sutro  came  to  Congress  and  obtained  the  act  of  Congress, 
approved  July  25,  1866,  and  under  that  act  the  rights 
under  these  contracts  were  confirmed  to  him  by  Congress; 
and  here  let  me  again  say,  that  at  this  time  these  squatters 
had  no  earthly  interest  in  these  mines,  save  what  they  got 
under  local  mining  laws.  They  were  absolutely  the  prop- 
erty of  the  United  States,  and  the  Government  of  Hhe 
•United  States  had  full  right  of  authority  to  do  just  what 
it  pleased  with  them.  And  when  this  case  was  pre- 
sented, and  the  Congress  of  the  United  States  saw  and 
were  convinced  that  this  tunnel  would  be  of  such  an  im- 
mense advantage,  and  that  the  whole  State  of  Nevada,  and 
all  these  mine  owners,  and  all  the  operative  miners  were 
asking  for  it,  believing  it  to  be  the  great  instrumentality 
by  which  that  vast  money  chest  of  the  nation  was  to  be 
thrown  open,  and  its  rich  treasures  thrown  out  broadcast 
over  the  world,  to  enrich  it,  and  to  change  the  values  of 
property  and  all  that  sort  of  thing — I  say  they  came  hei^e, 
and  Congress  did  not  hesitate  to  bestow  these  privileges 
upon  Mr.  Sutro,  which  are  contained  in  this  act. 

The  1st  section  of  this  act  provided : 

^' Be  it  enacted  by  the  Setiate  and  House  of  Representatives  of  the  United 
States  of  America  in  Congress  assembled,  That  foi:  the  purpose  of  the  construc- 
tion of  a  deep  draining  and  exploring  tunnel  to  and  beyond  the  Comstock 
lode,  so  called,  in  the  State  of  Nevada,  the  right  of  way  is  hereby  granted 
to  A.  Sutro,  his  heirs  and  assigns,  to  run,  construct,  and  excavate  a  mining, 
draining,  and  exploring  tunnel;  also  to  sink  mining,  working,  or  air  shafts 
along  the  line  or  course  of  said  tunnel,  and  connecting  with  the  same  at  any 
points  which  may  hereafter  be  selected  by  the  grantee  herein,  his  heirs  or 


Then  it  states  what  the  size  of  the  tunnel  shall  be. 
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Section  2,  provides 


"Sec.  2.  And  he  it  further  enacted.  That  the  right  is  hereby  granted  to  A. 
Sutro.his  heirs  and  assigns,  to  purchase,  at  one  dollar  and  twenty-five  cents 
per  acre,  a  sufficient  amount  of  public  land  near  the  mouth  of  said  tunnel 
for  the  use  of  the  same,  not  exceeding  two  sections,  and  such  land  shall  not 
be  mineral  land  or  in  the  hona  fide  possession  of  other  persons  who  claim 
under  any  law  of  Congress  at  the  time  of  the  passage  of  this  act;  that  upon 
filing  a  plat  of  said  land  the  Secretary  of  the  Interior  shall  withdraw  the 
same  from  sale,  and  upon  payment  for  the  same  a  patent  shall  issue." 

All  that  has  been  performed.  All  the  conditions  have 
been  performed  on  the  part  of  Mr.  Sutro,  and  this  tract  of 
land  passed  to  the  Sutro  Tunnel  Company;  and  that  is 
very  important,  because,  lying  at  the  mouth  of  this  tnnnel, 
and  between  there  and  Carson  river,  is  a  beautiful  plateau, 
well  fitted  for  the  important  purposes  of  reduction  and 
concentration  of  ores,  and  all  the  other  irftportant  opera- 
tions consequent  upon  opening  of  the  tunnel. 
.   Section  2  further, provides : 

"And  the  said  A.  Sutro,  his  heirs  and  assigns,  are  hereby  granted  the  right 
to  purchase,  at  five  dollars  per  acre,  such  mineral  veins  and  lodes,  witliin  two 
thousand  feet,  on  each  side  of  said  tunnel,  as  shall  be  cut,  discovered,  or  de- 
veloped, by  running  and  constructing  the  same,  through  its  entire  extent, 
with  all  the  dips,  spurs,  and  angles  of  said  lodes,  subject,  however,  to  the 
provisions  of  this  act,  and  to  such  legislation  as  Congress  may  hereafter  pro- 
vide: Provided,  That  the  Comstock  lode,  with  its  dips,  spurs,  and  angles,  ia 
excepted  from  this  grant;  and  all  other  lodes,  with  their  dips,  spurs,  and 
angles,  located  within  the  said  two  thousand  feet,  and  which  are,  or  may  be, 
at  the  passage  of  this  act,  in  the  actual  hona  fide  possession  of  other  persons, 
are  hereby  excepted  from  such  grant." 

By  this  proviso  it  will  be  observed,  that  the  Comstock 
lode,  and  all  other  lodes,  or  parts  of  lodes,  in  the  actual 
possession  of  other  persons,  are  excepted  from  this  part  of 
the  grant  to  Mr.  Sutro  : 

"And  the  lodes  herein  excepted,  other  than  the  Comstock  lode,  shall  be 
fvithheld  from  sale  by  the  United  States;  and  if  such  lodes  shall  be  abandoned 
or  not  worl^ed,  possessed,  and  held  in  conformity  to  existing  mining  rules,  or 
fiuch  regulations  as  have  been,  or  may  be,  prescribed  by  the  Legislature  of 
Nevada,  they  shall  become  subject  to  such  right  of  purchase  by  the  grantee 
herein,  his  heirs  or  assigns." 

Then  the  third  section  is  still  more  important  in  its 
bearing  upon  the  question  before  the  committee,  and  to 
which  I  more  especially  desire  to  direct  your  attention. 
It  reads  as  follows : 

"Seo.  3.  And  he  it  further  enacted,  That  all  persons,  companies,  or  corpo- 
ratioAs,  owaiDgclaims  or  mines  on  said  Comstock  Lode,  or  any  other  lode, 
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drained,  benefited,  or  developed  by  said  tannel,  shall  hold  their  claims  subject 
to  the  condition  which  shall  be  expressed  in  any  grant  they  may  hereafter 
obtain  from  the  United  States ;  that  they  shall  contribute  and  pay  to  the  owners 
of  said  tunnel  the  same  rate  of  charges  for  drainage  or  other  benefits  derived 
from  said  tunnel  or  its  branches  as  have  been  or  may  hereafter  be  named  in 
agreements  between  such  owners  and  the  companies  representing  a  majority 
of  the  estimated  value  of  said  Comstock  lode  at  the  time  of  the  passage  of 
this  act." 

The  important 'provision  in  that  section  is,  that  all  pat- 
ents which  should  thereafter  issue  to  any  of  these  claim- 
ants of  the  mines — persons  who  ohtain  these  possessory 
rights — that  in  such  patents  should  be  inserted  this  provis- 
ion, making  the  grant  subject  to  these  contracts.  That  is 
very  important  to  the  Government,  provided  this  aid  is 
granted;  because  it  will  insure  a  revenue  which  will  amply 
secure  the  Government  for  the  advances  it  will  make. 
This  act,  you  will  observe,  was  approved  July  25,  1866, 
and  it  will  be  found  in  the  Statutes  at  Large,  vol.  14,  page 
242. 

Then  the  next  step  in  this  proceeding  was  in  the  40th 
Congress.  A  bill  was  introduced  and  referred  to  the  Com- 
mittee on  Mines  and  Mining,  of  which  Mr.  Iligby,  of  Cal- 
ifornia, was  then  chairman,  which  asked  §5,000,000  for  the 
purpose  of  making  this  great  work.  That  was  fully  con- 
sidered by  the  committee,  and  this  very  able  report  was 
made,  and  signed  by  DelosR.  Ashley,  Morton  C.  Hunter, 
James  M.  Ashley,  Orange  Ferris,  John  F.  Driggs,  Rufus 
Malory.  (See  House  Report  No.  50,  2d  Sess.  40th  Con- 
gress.) 

That  bill  was  reported,  as  I  understand,  unanimously,  or 

rather  no  member  of  the  committee  submitted  a  minority 

report.    The  concluding  paragraph  of  the  report  is  in  these 

words : 

"  If  we  take  into  consideration  the  magnitude  of  this  undertaking,  the  large 
yield  of  bullion  which  will  be  directl|^  secured  thereby,  the  great  influence 
by  its  successful  completion  upon  all  our  mining  districts,  the  stimulus  it  will 
.give  to  mining  generally,  the  positive  proof  it  will  furnish  of  our  immense 
mineral  wealth,  and  consider  the  importance  of  attaining  these  results,  in 
view  of  our  large  national  debt,  ordinary  wisdom  and  foresight  should  com- 
mand that  the  aid  asked  for  the  construction  of  this  important  work,  or 
*a  much  larger  sum  if  it  were  necessary,  should  be  granted,  even  were  no  se- 
curity whatever  oflfered  for  its  repayment." 

Action  upon  the  bill  was  prevented  by  the  intervention 
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of  the  impeachment  of  the  President  of  the  United  States. 
I  believe  that  was  the  only  reason  it  was  not  acted  upon  at 
that  session.  It  could  not  be  reached.  It  was  impossible 
to  reach  any  bill,  because  everything  was  suspended  until 
that  matter  of  impeachment  was  finally  disposed  of 

The  Chairman.  What  was  proposed  in  that  bill  ? 

Mr.  EiCE.  That  bill  proposed  to  give  $5,000,000. 

Mr.  Young.  Absolutely? 

Mr.  SuTRO.  'No,  sir;  as  a  loan. 

Mr.  Rice.  Precisely,  as  in  this  bill.  I  thought  I  had  the 
bill  here,  but  I  find  I  have  not. 

After  this  bill  was  reported,  then  the  tactics  of  these 
gentlemen,  who  had  become  suddenly  the  opponents  of 
this  measure,  took  a  new  turn.  In  the  Forty-first  Con- 
gress they  appeared  here  and  introduced  a  bill  which  pro- 
posed substantially  to  repeal  the  third  section  of  this  act, 
as  I  have  stated  to  you.  And  over  that  was  a  long  contest 
and  a  long  hearing  before  the  Committee  on  Mines  and 
Mining. 

And  after  a  full  hearing  of  the  case  upon  its  merits,  in 
all  its  branches,  in  all  its  ramifications,  and  with  able  coun- 
sel, coming  from  San  Francisco,  to  present  the  arguments 
for  the  Bank  of  California,  or  the  persons  owning  these 
mines,  or  both  together — ^it  makes  no  difference — they  came 
here  and  demanded  of  Congress  that  they  should  abrogate 
the  rights  which  Mr.  Sutro  had  obtained  by  this  act  of 
Congress,  and  relieve  them,  in  fact,  from  the  agreements 
which  they  had  voluntarily  entered  into  for  the  comple- 
tion of  this  tunnel,  and  to  relieve  them  from  the  obliga- 
tions which  they  had  undertaken  in  consideration  of  his 
performing  these  acts.  After  £  full  hearing,  as  I  said  be- 
fore, the  committee  asked  to  be  discharged  from  the  further 
consideration  of  the  bill.  Mr.  Sargent  submitted  a  mi- 
nority report,  claiming  that  the  construction  of  the  law 
should  not  be  left  in  that  way,  but  that  they  should  sub- 
stantially explain  away  the  provisions  of  that  third  section 
of  the  act,  so  that  this  royalty  could  not  be  collected  in 
favor  of  the  Sutro  Tunnel  Company.     The  argument- was 
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very  able  on  both  sides,  and  after  a  fall  hearing  of  the  case 
the  bill  was  laid  upon  the  table  b}^  a  vote  of  124  to  42. 
That  was  the  end  of  that  operation.  In  that  great  battle 
between  Mr.  Sutro,  who  appeared  single-handed  an'd  alon6, 
and  the  Bank  of  Californin,  Mr.  Sntro's  rights  were  made 
80  patent  and  so  plain,  and  the  importance  of  this  work 
was  so  thoroughly  demonstrated,  that  by  that  most  de- 
cisive vote,  after  a  most  able  and  length}^  argument,  the 
wliole  thing  was  set  at  rest.  And  then  in  this  Congress, 
at  the  March  term,  a  law  was  passed  to  have  this  com- 
mission sent  out,  to  examine  this  question  and  report. 
This  all  shows  the  constant  care  and  the  constant  in- 
terest of  thh  Government  in  this  great  enterprise.  This 
commission  went  out  there,  and  they  made  their  re- 
port. You  have  all  read  it.  And  from  the  fact  that  they 
based  their  report  somewhat,  and  to  a  very  large  extent, 
upon  the  reports  of  the  superintendents  of  these  mines, 
who  are  antagonistic  to  this  measure,  it  was  upon  our 
motion  that  these  commissioners  were  brought  in  before 
the  committee  to  explain  precisely  how  and  in  what  man- 
ner the}^  obtained  the  information,  and  to  get  more  fully 
and  more  clearly  at  their  views  upon  this  question.  They 
came  before  the  committee,  and  the  sub-committee  has 
heard  them,  and  their  testimony  is  included  in  this  volume, 
throwing  very  great  light  upon  the  questions  left  in  doubt, 
and  still  more  light  have  we  obtained  through  this  exami^ 
nation:  and  we  are  very  much  indebted  to  Mr.  Sunderland 
for  the  fact  that  he  insisted  upon  going  beyond  what  we 
asked,  and  beyond  what  the  committee  had  anticipated,  and 
asked  to  have  other  testimony  brought  in.  Two  of  these 
superintendents  came  here  voluntarily  from  the  other  side  of 
the  mountains  to  give  their  voluntary  testimony  in  behalf 
of  their  employers.  They  were  very  gentlemanly  and  well- 
appearing  men,  and  I  have  nothing  to  say  in  regard  to 
them,  other  than  this,  that  they  disagreed  with  all  other 
gentlemen  as  to  the  value  of  tfiis  tucnfel,  as  to  its  practical 
operation,  and  as  to  the  value  of  the  mines,  and  as  to  what 
could' be  accomplished  by  it  and  through  it;   and  Mr. 
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Ilequaalso  expressed  the  opinion,  very  clearly,  that  he  did 
not  believe  that  this  lode  would  be  found  to  be  ore-bearing 
very  much  farther  down  ;  in  which  view  even  Mr.  Sunder^ 
land  disagreed  with  him,  for  he  admitted  that  it  was  a  trao 
fissure  vein,  extending  downwards  indefinitely;  and  I  be- 
lieve everybody  else  believes  the  same.  ^He  is  one  of 
those  practical  men,  who  evidently  only  believes  in  what 
he  sees,  and  nothing  else.  I  was  about  to  say  that  we  got 
most  valuable  testimony  from  Mr.  Raymon^,  the  accom- 
plished Government  Commissioner  of  Mines  and  Mining, 
with  whom  the  sub-committee,  who  heard  him,  must  have 
been  exceedingly  interested,  from  his  clear  statements  in 
regard  to  this  whole  matter.  It  was  a  great  pleasure,  I  have 
no  doubt,  to  the  committee,  as  it  was  to  me,  to  listen  to  a 
thoroughly  scientific  mining  engineer  upon  a  question  of 
this  magnitude  and  of  this  very  great  interest.  And  hardly 
less  interesting  was  the  testimony  of  Mr.  Luckhardt,  who 
came  here  at  our  solicitation,  from  the  other  side  of  the 
mountains,  too.  You  know  very  well  how  he  appeared. 
You  know  how  cautious  he  was  in  the  opinions  he  gave. 
You  know  what  opportunities  he  had  had  for  understanding 
this  whole  thing.  And  you  understood  from  him  what  un- 
usual opportunities  he  had  for  studying  every  condition  and 
every  circumstance  connected  with  this  wonderful  Com- 
stock  lode.  He  was  there  five  years  in  the  employ  of  men 
who  sent  him  there,  as  their  confidential  agent,  to  report 
upon  all  the  mines.  The  superintendent  who  has  charge  of 
a  mine,  to  be  sure,  can  m^ke  an  accurate  an.d  povsitive  report 
in  regard  to  his  own  mine;  but  this  gentleman  went  from 
one  mine  to  the  other,  and  he  had  access  to  them  all.  The 
Bank  of  California  sent  him  wherever  he  desired  to  go  or 
they  desired  him  to  go  in  these  mines;  and,  therefore,  he 
studied  it  with  the  eye  of  a  scientific  as  well  as  a  practical 
engineer,  and  he  knew  all  about  the  matter. 

Now,  we  clair©,  gentlemen,  that  with  these  facts,  there 
should  not  be  any  question  about  what  the  Government 
should  do,  and  we  claim  that  it  will  only  be  doing  what  it 
has  been  doing  in  every  other  branch  of  public  interest  in 
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thivS  country.  Why,  from  the  very  beginning  of  the  Govern- 
ment clown  to  the  present  time,  we  have  been  fostering  and 
sustaining  almost  every  branch  of  industry,  more  or  less. 
And  especially  so  where  it  only  requires  the  credit  of  the 
Government  to  help  along'  in  these  great  enterprises.     "We 
claim  this  as  one  of  that  class  of  enterprises  where  it  re- 
quires such  a  vast  outlay  of  money  as  to  render  it  beyond 
the  means  of  private  individuals  to  carry  it  forward  to  com- 
pletion; and,  therefore,  when  it  is  of  that  commanding 
magnitude,  lft:e  the  great  Pacific  railroads,  or  like  the 
great  question  of  commerce,  or  like  almost  any  other  of 
the  great  questions,  where  the  amount  of  money  to  be  ex- 
pended is  beyond  private  means,  the  Government  shall 
come  in  to  assist  in  the  development  and  fostering  of  these 
great  interests.     We  did  it  all  along  in  the  early  days  of 
the  Republic,  during  Democratic  administrations  and  dur- 
ing Whig  administrations.     We  had  the  great  fishing  inter- 
ests of  the  country  sustained  by  bounties  upon  fish.  There 
was  a  great  quarrel  over  it,  and  at  last  it  was  yielded.     Our 
fishermen  got  to  that  point  where  they  could  sustain  them- 
selves, and  the  fishing  bounties  were  given  up,  probably  very 
much  to  the  detriment  of  the  country,  because  we  ceased  to 
raise  up  sailors  who  are  to  make  our  seamen  to  navigate  our 
ships  when  brought  in  deadly  conflict  with  the  great  powers. 
It  is  perfectly  analogous  to  the  aid  the  Government  extend- 
ed to  the  Pacific  railroad.    In  a  very  much  less  degree,  to 
be  sure,  but  still,  if  there  was  any  justification  for  these 
great  works,  and   we   claim   there   was  justification   for 
them,  and  there  was  necessity  for  them,  and  the  Gov- 
ernment has  done  itself  great  credit  and  great  honor,  and 
has  thus  wonderfully  developed  the  growth  of  the  coun- 
try, which  has  astonished  the  whole  w^orld,  and  has  made 
us  to  stand  aloft  among  the  nations  of  the  earth;  I  say  it 
is  analogous  to  the  aid  which  has  been  given  to  these  great 
enterprises,  for  this  mineral  interest  of  the  country  is  sec- 
ond to  none,  as  Professor  Raymond  said,  unless  it  be  the 
agricultural  interests  of  the  country.     And  it  is  for  us  to 
unlock  this  money  cbest  of  the  nation,  as  President  Grant 
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flaid,  and  take  out  this  wonderful  deposit,  more  wonderful 
than  any  in  the  world ;  and  as  these  scientific  gentlen>en 
testified,  this  Comstock  lode  is  of  more  value  and  richer 
than  any  other  similar  deposit  in  the  world,  and  we  pro- 
pose to  strike  into  the  bowels  of  the  earth  2,000  feet  down, 
and  to  take  out  from  that  mountain  its  wonderful  resources, 
$15,000,000  a  year— some  say  $30,000,000  a  year— to  be 
doubled,  tripled,  and  quadrupled,  we  say,  when  this  tunnel 
shall  be  completed.  Why,  it  seems  to  me,  gentleman,  that 
it  does  not  require  an  argument.  It  does  not  require  any 
evidence  to  show  that  this  tunnel  must  be  of  the  very  great- 
est benefit  in  developing  these  mines,  because  it  is  a  self-evi- 
dent fact.  It  is  evident  to  my  fdend  from  Pennsylvania, 
who  knows  something  about  the  mining  interests  of  his 
own  State — that  wonderful  State  of  Pennsylvania,  so  rich 
in  her  mineral  possessions  that,  if  you  strike  into  a  vast 
mine  where  you  can  mine  upwards  and  downwards, 
forming  a  new  base  for  your  operations,  you  can  reach 
very  much  greater  depths  and  have  very  much  greater 
returns  and  very  much  less  expense  than  you  can  by 
any  other  means.  We  claim  that  this  will  most  thor- 
oughly ventilate  these  mines,  and  every  body  understands 
the  importance  of  perfect  ventilation  in  these  opera- 
tions— every  man  who  ever  went  into  a  mine  understands 
the  necessity  of  it — and  nobody  can  doubt  that  by  these 
means  you  will  get  that  ventilation.  iN'obody  doubts,  for 
all  concede  that  the  entire  amount  of  expenditures  for 
raising  water  from  the  deep  mines  will  be  saved  by  the 
construction  of  this  tunnel,  and  every  body  must  know, 
for  it  is  a  self-evident  fact,  that  an  immense  amount  of 
ores,  and  an  immense  amount  of  debris  and  waste  rock  can 
be  taken  out  through  this  tunnel  by  a  railroad  very  much 
cheaper  than  it  can  be  hoisted  up  to  the  top  of  a  mountain. 
It  is  a  self  evident  fact,  so  palpable,  so  patent,  and  so  con- 
clusive, that  it  is  almost  waste  time  to  argue  it  for  a  single 
moment. 

Then,  again,  gentleman, in  regard  to  this  matter,  it  is 
conclusively  proven,  and  I.  think  the  gentlemen  of  the 
53 
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committee,  all  of  them,  when  they  shall  go  through  the 
testimony,  will  be*  fully  satisfied  that  the  Government  is 
fully  indemnified  by  this  bill  for  all  the  expenditure  it 
shall  make;  because  by  the  bill,  it  will  have.a  mortgage  or 
lien  for  their  expenditures  upon  the  tannel,  and  upon  all 
the  franchises  of  the  tunnel  company,  for  its  reimburse- 
ment for  this  amount  of  money;  and  Professor  ISTewcomb 
and  Professor  Raymond  and  Mr.  Luckhardt,  these  men 
who  understand  this  question  thoroughly,  especially  the 
latter  two  gentleman,  say  there  is  no  question  about 
the  security  to  the  Government.  It  is  only  a  question  of 
time.  Congress  simply  loaning  this  money  for  a  very  short 
time  to  develop  this  great  interest,  and  to  make  this  a 
model  work  for  other  mining  operations  with  similar  sur- 
roundings and  similar  conditions,  so  that  capital  may 
safely  invest  for  the  development  of  these  great  interests." 
Gentlemen,  I  will  not  take  up  your  time  by  arguing  or 
advancing  any  theories  touching  the  politico-economical 
bearings  of  this  case.  You  are,  each  of  you,  more  com- 
petent to  do  that  than  I  am;  but  everybody  knows  what 
the  effect  of  these  vast  productions  of  the  precious  metals 
will  have  upon  every  interest  of  the  country.  It  gives  a 
stimulus  to  industry,  and  it  raises  the  prices  and  values  of 
the  property;  and  in  connection  with  our  public  debt  it  is 
of  the  greatest  importance.  It  is  the  touchstone  by  which 
we  are  to  reach  that  condition  which  we  all  desire  as  Ameri- 
cans, viz,  to  be  entirely  free  of  debt.  It  has  been  our 
proud  boast,  in  all  the  years  up  to  the  time  of  the  rebel- 
lion, that  we  had  a  debt  so  small  that  it  was  comparatively 
nothing;  and  we  want  to  be  different  from  all  the  other 
nations  of  the  earth  again,  and  wipe  out  this  public  in- 
debtedness, so  that  we  can  say,  as  we^  did  when  our  rebel- 
lion commenced,  that  we  were  comparatively  out  of  debt: 
so  that,  in  case  another  war  shall  come  upon  us — never 
another  one  of  an  internal  character,  I  trust — I  hope  the 
Government  will  be  administered  with  that  justice  to  all 
sections,  so  that  that  may  be  avoided  in  the  future;  and  I 
also  hope  that  the  time  will  never  come  when  we  shall 
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come  in  collision  with  other  nations;  but,  if  it  does  come, 
you  cannot  over-estimate  the  advantage  of  being  free  from 
debt,  and  being  able  to  go  into  the  markets  o^  the  world 
and  get  all  the  money  we  need,  and  look  back  to  the  past 
and  say  that,  after  this  vast  war,  this  vast  outlay  of  public  ex- 
penditure, and  this  vast  accumulation  of  debt,  in  this  short 
time,  we  have  extinguished  all  our  debt  through  our  resour- 
ces, which  have  been  so  vast;  and  it  will  be  very  long  before 
governments  will  seek  to  embroil  themselves  w^ith  us,  in  my 
jud,2:ment. 

Gentlemen,  I  have  talked  very  much  longer  on  this  mat- 
ter than  I  intended;  for  I  did  not  design  to  say  anything. 
What  I  have  said  has  been  said  in  a  very  desultory  and  un- 
satisfactory manner  to  myself,  and  I  will  therefore  call  it 
an  opening,  and  leave  the  case,  so  far  as  I  am  concerned. 

The  committee  adjourned  till  Wednesday  evening,  April  17, 1872,  at  1]/^  o'clock. 


MR.  SUI^DERLAIS'D'S  ARGtTMEIS'T, 

April  17, 1872. 
Mr.  Chairman:  I  feel  some  embarrassments  in  the  argu- 
ment of  the  questions  before  the  committee,  particularly 
on  the  ground  that  I  do  not  know  what  I  have  to  answer. 
What  was  called  an  opening  of  the  case  on  the  part  of  the 
Sutro  Tunnel  Company  on  Monday  evening  gave  me  no 
means  of  even  guessing  what  the  line  of  argument  would  be 
in  the  case.  I  shall  this  evening  confine  myself  rather  to 
making  suggestions  to  the  committee,  than  attempting  to 
draw  deductions  or  to  make  an  argument;  and  I  feel  the 
more  induced  to  pursue  this  course,  because  the  committee 
is  composed  of  gentlemen  of  intelligence,  who  would  most 
likely  prefer  to  make  their  ovvn  arguments  in  their  own 
minds,  and  draw  their  own  deductions  from  the  facts  before 
the  committee  and  from  the  suggestions  made  on  either 
side.  From  the  first  discovery  of  the  gold  in  Califoruia  in 
1848  up  to  the  present  time,  the  Government  has  acquiesced 
in  the  claim  of  discoverers  and  their  successors  in  interest 
to  the  ownership  of  the  mines,  while  the  legal  title  to  the 
mines  has  been  conceded  to  be  in  the  Government;  yet  there 
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is  not  a  single  instance  on  record  where  the  Government  has 
interfered  with  the  working  of  gold  and  silver  mines  on  the 
public  lands,  as  the  parties  in  possession  chose  to  work 
them. 

Under  the  laws  of  the  different  States  and  Territories 
west  of  the  Kocky  Mountains,  and  under  the  mining  rules 
and  regulations  in  each  mining  district,  and  under  the  de- 
cisions of  all  the  courts  of  the  different  States  and  territo- 
ries where  these  mines  are  located,  the  claims  of  the  miners 
have  been  regarded — ^treated  not  only  as  property,  but  as 
real  estate.  Interests  in  mines  are  conveyed  by  deed.  The 
deeds  are  recorded  as  deeds  of  conveyances  of  real  estate. 
Ejectment  suits  are  brought  for  the  recovery  of  the  posses- 
sion of  mines.  Mines  are  sold  under  execution.  They  de- 
scend to  heirs,  and  are  devised  as  other  property  ;  and  if 
you  have  the  curiosity  or  the  interest  to  examine  the  re- 
ports of  those  different  States  and  territories,  you  will  find 
that  the  decisions  all  recognizo  not  only  the  interest  of  the 
occupants  of  mines,  but  that  that  interest  is  real  estate. 
Therefore,  it  may  be  deduced  from  the  non-action  on  the 
part  of  the  general  Government,  and  the  actions  of  claim- 
ants to  mines,  and  the  acknowledgment  of  those  claims  by 
the  highest  authorities  in  the  different  States  and  territories 
where  the  mines  are  located_,  that  the  parties  claiming  the 
mines,  and  being  m  possession,  have  had  the  equity,  the 
title  in  equity,  to  those  mines,  the  Government  hold- 
ing the  legal  title  as  trustee  for  the  benefit  of  the  par-- 
ties  in(|)ossession.  I  think  the  policy  that  has  been  pur- 
sued by  the  general  Government  a  wise  one.  It  has 
encouraged  the  search  for  mines.  A  poor  man  in  that 
country  starts  out  with  his  little  pack  on  his  back,  and  his 
shovel,  and  his  pick.  He  clambers  over  mountains  in 
search  for  mines.  It  is  nothing  more  than  a  proper  reward 
for  his  labor  and  his  enterprise — if  you  please,  his  reckless- 
ness, in  abandoning  home  and  comforts — to  grant  to  him, 
when  he  finds  a  mine,  the  right  to  work  it,  and  to  realize 
from  it  whatever  may  be  in  the  mine.  Then  follows,  gen- 
tlemen, after  the  first  discovery,  the  investment  of  themon- 
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ey  of  capitalists  necessary  to  develop  the  mine,  because,,  in 
a  silver  mine  especially,  and  in  all  quartz  veins  containing 
either  gold  or  silver,  muscle  alone  will  not  develop  a  mine. 
It  requires  money.  Hence,  when  the  Grovernment  has,  by 
it.^  acquiescence  in  the  claims  of  miners,  acknowledged  the 
right  of  the  possessors  to  work  the  mines,  these  capitalists 
have  gone  on  in  good  faith,  and  invested  the  money  neces- 
sary to  develop  the  mine.  Hence  I  say,  that  we  were  long 
•ago,  and  long  before  Mr.  Sutro  had  any  claim  upon  the 
Comstock,  in  good  faith  the  owners  of  that  mine.  If  we 
were  the  owners  of  the  Comstock,  neither  Mr.  Sutro  nor  the 
Government  has  any  right  to  interfere,  and  to  dictate  to  us 
how  we  shall  work  that  mine.  If  it  is  ours,  we  have  a  right 
to  develop  it  in  that  mode  and  manner  that  we  think  to  our 
interest.  I  shall  attempt  to  show  before  I  get  through  that 
we  are  not  working  the  Comstock  at  present  with  that  de- 
gree of  ignorance  imputed  to  us  by  Mr.  Sutro.  The  answer 
which  I  anticipate  to  this  proposition  of  our  ownership  of 
the  mines  is,  that  certain  contracts  were  entered  into  by  dif- 
ferent mining  companies,  owning  different  sections  of  the 
Comstock,  while  w^e  were  in  possession.  Here  would  seem 
to  be  an  acknowledgment  by  Mr.  Sutro  that  these  different 
mining  companies  did  own  the  ground  claimed  by  them,  and* 
he  would  therefore  seem  to  be  estopped  from  now  asserting 
that  we  did  not  own  the  mines,  when  he  has  contracted  with 
us  as  owners  of  these  different  mines. 

But,  admitting  that  all  the  mines  upon  the  Comstock  had 
entered  into  this  contract  with  Mr.  Sutro,  it  does  not  author- 
ize the  Government  to  interfere  in  a  controversy  between 
Sutro  and  the  present  owners  of  those  mines.  It  was  a  pri- 
vate contract,  in  which  there  were  covenants  on  both  sides, 
and  the  mining  companies  attempted  to  secure  themselves  by 
requiring  certain  things  to  be  done  by  Mr.  Sutro.  I  wish 
now  to  read  from  the  contract : 

"Article  1.  The  parties  of  the  first  part"  (Sutro  and  associates)  "agree 
that  they  will,  on  or  before  the  first  day  of  August,  *1867,  commence  and 
with  reasonable  energy  and  vigor,  and  at  their  own  expense,  run,  excavate, 
and  complete  the  tunnel  and  lateral  drifts  hereinafter  mentioned." 

"Aet.  3.    The   parties  of  the  first  part   covenant   and   agree    that  the 
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work  shall  be  commenced  at  the  time  specified,  hy  running  the  tunnel  from 
the  foot  hills  pf  Carson  valley;  and  also  by  nirnultaneously  sinking  at  least 
t'hree  shafts  of  pufficienfc  capacity  on  the  line  of  the  tunnel,  and  when  the 
ehafta  have  reached  the  depth  required  for  the  level  of  the  tunnel,  then  to 
drift  in  both  directions  from  the  bottom  of  each  shaft,  so  that  there  shall  be 
at  least  seven  places  of  excavation  going  on  frorn  the  time  that  all  of  *>lie 
shafts  reach  the  requisite  level,  all  the  time  until  the  tunnel  is  completed, 
unless  connections  between  some  of  the  shafts  are  sooner  made;  and  the 
said  work,  at  all  times,  shall  be  prosecuted  continuously  and  v/ithout  any 
interruption,  except  from  unavoidable  accident,  until  the  completion  of  the 
tunnel  and  of  the  works  which,  under  this  agreement,  are  to  be  considered 
88  draining  the  mine  of  the  party  of  the  second  part;  and  in  case  of  any 
such  interruption  occurring,  the  cause  thereof  shall  be  removed  or  remedied, 
and  the  work  resumed  without  delay. 

"And  the  parties  of  the  first  part  covenant  and  agree,  that  on  or  before  the 
said  first  day  of  August,  1867,  there  shall  have  been  subscribed,  in  good 
faith,'  and  by  apparently  re-ponsible  persons,  at  least  the  sum  of  three  mil- 
lions of  dollars,  for  the  j)urpose  of  carrying  on  and  completing  the  said  tun- 
nel, and  the  latteral  drifts  hereinafter  mentioned;  that  of  said  sum  at  least 
ten  per  cent,  shall  have  been  actually  paid  in  cash;  that  during  the  first 
year  in  which  tiio  work  shall  be  prosecuted,  commencing  on  said  first  day 
of  August,  1867,  there  shall  be  expended  upon,  or  on  account  of  the  work, 
not  less  than  the  sum  of  four  hundred  thousand  dollars." 

Now,  I  say  that  there  w'as  at  least  an  attempt  on  the 
part  of  the  owners  of  the  mine's  upon  the  Comstock  to  pro- 
tect themselves  in  this  contract,  hy  requirmg  certain  things 
to  be  done  at  certain  times.  First,  Mr.  Sutro  agreed,  on 
his  part,  to  show  that  he  was  acting  in  good  faith,  to  pro- 
cure from  responsible  parties  a  subscription  of  stocii:  to  the 
extent  of  three  millions  of  dollars,  on  or  before  the  first 
day  of  August,  1867.  He  agreed,  that  within  one  year 
thereafter  he  should  expend  actually  upon  the  construction 
of  the  tunnels  and  the  shafts  $400,000.  Therefore,,  in  this 
contract,  time  was  made  an  essential  part  of  the  contract. 
Time  was  of  the  essence  of  the  contract.  Now,  there  is  no 
pretense  here  that  he  had  subscription  to  a  single  dollar's 
worth  of  stock  during  that  time,  or  that  within  the  year 
next  succeeding  that  date  he  expended  a  dollar  upon  the 
work  OQ  the  tunnel ;  and  when  he  has  failed  to  comply 
with  that  most  important  part  of  the  contract,  under  its 
terms  the  contract  itself  had  ceased — ceased  to  be  obliga- 
tory upon  the  part  of  the  mining  companies  which  entered 
into  it.  Even  at  this  day  there  is  no  pretense  that  there 
is  any  subscription  to  stock. 

I  liave  here,  and  will  exhibit,  before  I  get  through,  to 
the  committee  a  circular  issued  by  the  Sutro  Tunnel  Com- 
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pany,  which  states  that  the  capital  stock  of  the  company  is 
$12,000,000;  that  it  is  full  paid  stock,  and  consequently 
there  is  no  subscription  to  the  stock  at  all,  and  it  is  unas- 
sessable. 

At  the  time  this  contract  was  made  there  was  fear  enter- 
tained by  the  different  officers  of  the  different  mining  com- 
panies that  the  water  would  increase  in  depth  upon  the 
lode,  and  in  consideration  of  Mr.  Sutro's  agreement,  to  do 
these  things  within  the  time  limited  in  the  contract,  it  was 
agreed  to  by  the  officers  of  the  different  mining  companies 
who  have  signed  this  contract.  It  may  be  as  well  for  me 
to  say  here  that  the  most  of  these  officers  signing  this  con- 
tract, at  the  annual  election  next  after  the  signing  of  the 
same,  were,  on  account  of  the  signing  of  that  contract, 
ignominiously  turned  out  of  office.  The  stockholders  of 
these  different  companies  repudiated  these  contracts  when- 
ever they  had  a  right  to  have  their  voice  heard.  On  ac- 
count of  the  failure  of  Mr.  Sutro  to  comply  with  these  con- 
tracts as  to  time,  the  different  mining  companies  upon  the 
Comstock,  in  order  to  lessen  the  cost  of  supplies,  which  Mr. 
Kequa  says  have  been  reduced  33  per  cent,  on  account  of 
the  construction  of  the  Virginia  and  Truckee  railroad,  sub- 
scribed and  paid  to  that  road  over  |800,000.  Now,  if  the 
Sutro  tunnol  had  been  commenced  and  prosecuted  as  Mr. 
Sutro  agreed  to  do,  there  would  have  been  no  necessity  for 
the  expenditure  of  this  large  sum  of  money  by  the  different 
mining  companies. 

By  some  representation — what  it  was  I  do  not  know — in 
July,  1866,  Congress  was  induced  to  pass  a  law  which^  not 
only  affirmed  the  contracts,  so  far  as  the  onerous  part  of 
the  same  on  us  was  concerned,  but  gave  Sutro  above  what 
he  had  asked  for,  (the  franchise,  estimated  by  him  to  be 
worth  about  $6,000,000  a  year,)  this  royalty  of  $2  a  ton, 
and  the  charges  that  are  specified  in  the  contract  of  25 
cents  per  ton  per  mile  for  the  transportation  of  ores  and 
timbers,  and  25  cents  for  passing  in  and  out  through  the 
tunnel,  and  without  any  limitation  as  to  time.  We  were 
all  asleep.     We  were  not  here  boring  a  tunnel  through 
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Congress,  or  through  anybody  else.  We  did  not  know  that 
Siitro  was  coming  here;  but  he  came  here,,  and  got  an  act 
passed  by  Congress  and  approved  by  the  President,  not 
only  to  give  him  all  that  he  claimed  under  the  contracts, 
but  to  make  all, other  companies  not  subscribing  to  the 
contract  liable  to  the  same  payment.  I  wish  now  to  read 
the  third  section  of  this  act  of  Congress:  * 

'^^  And  he  it  further  enacted,  That  all  persons,  companies,  or  corporations, 
owning  claims  or  mines  on  said  Comstock  lode,  or  any  other  lode  drained, 
benefited,  or  developed  by  said  tunnel,  shall  hold  their  claims  subject  to  the 
condition,  (which  shall  be  expressed  in  any  grant  they  may  hereafter  obtain 
from  the  United  States,)  that  they  shall  contribute  and  pay  to  the  owners  of 
said  tunnel  the  same  rate  of  charges  for  drainage  or  other  benfits  derived 
from  said  tunnel  or  its  branches  as  have  been  or  may  hereafter  be  named  in 
agreements  between  such  owners  and  the  companies  representing  a  majority 
of  the  estimated  value  of  said  Comstock  lode  at  the  time  of  the  passage  of 
this  act.y 

It  is  a  fact  well  known,  and  one  that  will  not  be  disputed, 
that  there  were  companies  upon  the  Comstock  who  presist- 
ently  refused  to  enter  into  this  contract.  Now,  against  our 
will  Mr.  Sutro  came  here  and  got  Congress  to  pass  the  law, 
makingthis  contract  applicable  to  the  mines  which  refused 
to  sign  his  contract,  and  without  any  limitation  as  to  when 
be  was  to  perform  the  work  which  he  agreed  to  perform. 
All  we  ask,  Mr.  Chairman,  on  this  question,  upon  this  con- 
tract, as  to  whether  it  has  been  forfeited  or  not  by  Mr.  Sutro, 
on  account  of  his  non-compliance  with  the  terms  of  the  con- 
tract, is  to  be  let  alone,  and  let  us  fight  it  out  between 
ourselves  in  the  courts,  if  necessary  to  be  fought  out  there, 
and  not  have  any  interference,  Itjr  Congress  giving  Mr. 
Sutro  three  millions  to  fight  us — giving  him  the  advantage 
of  three  millions  over  us  to  fight  this  matter  out. 

I  now  call  the  attention  of  the  committee  to  a  fact  which 
they  may  not  at  present  understand,  and  to  urge  that  as  a 
reason  why  Congress  should  not  interfere  where  the  des- 
truction of  property  by  the  construction  of  this  work  will 
be  so  great.  Mr.  Sutro,  in  a  work  issued  by  him  in  New 
York,  on  the  1st  of  September,  1866,  says — I  read  from 
pages  22  and  23  of  this  pamphlet  or  circular  of  Mr. 
Sutro 's — 

"  The  real  estate,  with  improvements,  in  Virgina  City  and  Gold  Hill,  exclu- 
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siveof  any  mining  property,  was  taxed  in  1865  at  $6,882,084.  If  the  mines 
should  cease  to  be  worked,  property  would  become  entirely  valueless,  and 
since  the  only  m'=^'-^ii8  of  securing  the  permanence  of  the  mines  is  the  con- 
struction of  the  ujopoeed  tunnel,  people  owning  real  estate  at  these  places 
cannot  seriously  complain  should  they  be  forced  to  a  removal  to  the  mouth 
of  the  tunnel. 

"  The  steam  mills,  which  are  at  present  scattered  in  a  circui*  of  fifteen 
miles  around  the  mines,  and  have  cost  from  five  to  six  millions  of  dollars  in 
their  erection,  will  also  have  co  be  removed  to  the  mouth  of  the  tunnel." 

There  is,  first,  real  estate  in  Gold  Hill  and  Virginia  City 
of  about  $7,000,000;  and,  second,  the  cost  of  the  mills,  at 
from  $5,000,000  to  $6,000,000,  which  would  at  least  be  half 
destroyed  by  the  removal.  Since  that  time  there  has  been 
this  railroad  built,  which  is  .placed  by  the  testimony  of  Mr. 
Kequa  at  about  $3,000,000.  ISow,  the  carrying  out  of  this 
scheme  of  Mr.  Sutro,  as  the  commission  report,  is  the  oi;ily 
one  which  will  make  the  tunnel-  a  success.  That  is,  the 
erection  of  a  dam  upon  Carson  river,  using  it  as  a  reservoir, 
and  taking  the  water  for  power  to  a  point  opposite  the 
mouth  of  the  tunnel,  will  destroy  Gold  Hill  and  Virginia 
City ;  will  destroy  the  railroad,  as  is  shown  in  the  testimony 
of  Requa ;  will  destroy  every  mill  upon  the  Carson  river, 
and  all  the  water  power  now  used  upon  that  river.  The  loss 
of  property  is  from  $13,000,000  to  $14,000,000. 

Now,  I  ask  if  Congress  can  be  induced  to  pass  an  act  the 
result  of  which  will  be  to  destroy  this  entire  property,  and 
absolutely  bankrupt  every  man  upon  the  Comstock,  whether 
he  owns  a  shanty  worth  $500,  or  whether  he  owns  the  fineist 
building  in  either  the  town  of  Gold  Hill  or  the  town  of  Vir- 
ginia City? 

But  of  what  benefit  now,  Mr.  Chairman  and  gentlemen 
of  the  committee,  would  this  tunnel  be  if  completed?  I 
find  that  my  time  is  running  on  so  rapidly  that  I  will  only 
be  able  to  refer  to  pages  6,  7,  8,  9,  10  of  the  report  of  the 
Sutro  tunnel  commissioners,  in  which  they  state  that  the 
construction  of  the  tunnel  is  not  a  necessity,  either  for'ven- 
tilation  or  drainage.  They  figure  up  that  the  working  of 
the  Comstock — that  is  to  say,  the  mining  and  transporta- 
tion of  ore — will  be  $700,000  more  after  the  completion  of 
the  tunnel,  transferring  ore  through  the  tunnel,  than  it  is 
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at  present.  That  is  the  way  it  is  proposed  to  economize 
the  working  of  the  Comstock  ores,  with  a  cost  of  $700,000 
per  annum  more  than  at  present. 

Then,  on  page  11  of  this  report,  without  reading,  I  will 
state  that  the  commission  say  that  by  the  erection  of  a  dam 
upon  the  Carson  river  the  waters  of  that  stream  can  he  util- 
ized at  or  near  the  mouth  of  the  tunnel,  so  as  to  reduce  the 
ores  produced  by  the  Comstock,  in  their  opinion.  If  that 
can  be  done,  and  then  proper  concentrating  works  are  erecV 
ed  at  the  mouth  of  the  tunnel,  of  which  they  know  nothing; 
then  this  tunnel  will  be  a  success. 

I  read  now  from  page  13 : 

"Whether  the  Sutro  tunnel  project  fulfills  this  condition  of  economy  de- 
pends, in  the  opinion  of  the  commission,  upon  tlie  practicability  of  securing 
a  sufficient  water  power  from  the  Carson  river,  at  all  seasons,  for  the  reduc- 
tion of  the  ores,  the  possibility  of  which,  though  not  fully  proved  by  ade- 
quate surveys,  no  doubt  is  entertained,  and  upon  the  efficacy  of  the  method 
employed  in  Germany  and  other  countries  of  Europe  for  the  concentration 
of  ores,  of  which  we  are  unable  to  vouch." 

Now,  gentlemen,  I  refer  you  to  the  report  of  General  Day, 
which  is  the  only  foundation  for  this  project  of  a  dam.  Gen- 
eral Day  says  in  the  report,  which  seems  to  have  been  made 
after  the  commissioners  left  that  country,  and  in  answer  to 
the  letter,  I  believe,  from  Mr.  Sutro,  that  the  fall  of  the 
river  is  255  feet  from  the  Mexican  dam  to  a  point  opposite 
the  mouth  of  the  tunnel.  The  point  that  he  selects  for  the 
upper  end  of  the  reservoir  is  what  is  called  the  Mexican 
dam — the  dam  highest  up  the  river.  The  lowest  point  is  a 
point  in  the  river  opposite  the  mouth  of  the  Sutro  tunnel, 
and  according  to  the  evidence  here  that  entire  fall  is  now 
utilized,  with  the  exception  of  two  insignificant  mill  sites, 
which  in  all  will  not  amount  to  30  feet. 

Now,  the  proposition  is  to  erect  a  dam  at  the  point  which 
is  called  the  Franklin  dam,  155  feet  high,  to  flow  the  water 
back  to  the  Mexican  dam,  covering  an  area  of  1,480  acres. 
By  some  strange  accident  the  commissioners  say  that  they 
would  get  a  fall,  according  to  the  report  of  General  Day,  of 
255  feet — the  fall  from  the  Franklin  dam,  where  this  pro- 
posed dam  is  to  be  built,  to  a  point  opposite  the  mouth  of 
the  tunnel,  being  100  feet.     Now,  it  is  very  clearly  to  be 
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seen  that  if  this  is  used  as  a  reservoir,  the  water  must  he 
drained  from  the  bottom  of  that  reservoir,  and  if  so,  there 
is  only  100  feet  fall  from  the  reservoir  to  the  mouth  of  the 
tunnel.  If  it  is  not  used  as  a  reservoir,  hut  simply  as  a  dam, 
then,  according  to  the  testimony  of  General  Foster,  which 
is  found  on  pages  473  to  486  of  the  testimony,, and  accord- 
ing to  the  testimony  of  Colonel  Lalley  and  that  of  Messrs. 
Kequa  and  Batterman,  and  particularly  of  General  Foster, 
who  went  into  the  figures^  it  is  very  clearly  shown,  (but 
which  I  have  not  now  the  time  to  read,)  that  the  evapora^ 
tion  from  the  surface  of  1,480  acres,  and  the  percolation  or 
filtration  would  be  more  than  double  the  quantity  of  water 
running  through  the  Carson  river  at  the  time  he  (General 
Foster)  was  there. 

So  that,  if  used  for  a  fall  of  255  feet,  and  not  as  a  reservoir 
in  the  dry  season  of  the  year,  there  could  not,  by  any  possi- 
bility, be  a  drop  of  water  flowing  through  the  race  or  flume, 
and  the  mills  would  all  stand  still. 

But  then,  as  the  commissioners  themselves  say,  and  as 
each  commissioner  in  his  testimony,  when  I  interrogated 
him,  has  said — and  it  will  be  found  in  the  testimony  taken 
— this  whole  project  of  the  Sutro  tunnel  will  prove  a  failure, 
unless  this  water  power  can  be  utilized  in  the  way  they 
point  out,  and  new  machinery,  which  they  pretend  to  know 
nothing  about,  can  be  found  for  the  concentration  of  ores— 
the  economical  concentration  of  ores — then  the  whole  pro- 
ject is  a  failure.  In  connection  with  the  advantages  claimed 
for  this  Sutro  tunnel,  I  wish  to  read  from  a  work  here  which 
has  been  eulogized  very  highly,  I  believe,  by  Mr.  Sutro. 

Mr.  Sutro.  I  do  not  believe  I  ever  did. 

Mr.  Sunderland.  It  is  the  only  reliable  work  that  has 
ever  been  published  on  the  Comstock  lode,  because  Mr. 
King  spent  a  number  of  months  upon  the  Comstock,  and 
he  gained  all  the  information  that  we  possessed,  and  that  is 
what  no  other  living  man  ever  has  or  ever  will  do  until  he 
spends  some  time  there. 

All  those  men  living  in  Germany  and  talking  about  the 
Comstock — these  men  who  are  educated  in  Germany,  in  a 
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country  where  you  cannot  bore  200  feet  into  the  ground 
without  having  tunnels  to  relieve  you  from  water — talking 
about  the  Comstock,  of  which  they  know  nothing,  is  mere 
nonsense.  These  tunnels  in  Germany,  and  in  other  mines 
where  tunnels  have  been  run,  have  been  run  for  drainage, 
but  we  live  in  a  different  country  from,  that  of  Europe.  We 
are  in  a  dry  country.  We  are  in  a  country  where,  by 
actual  experiment,  we  have  proved  that  in  the  attainment 
of  depth  upon  the  Comstock  we  find  less  and  less  water  all 
the  time,  and  in  two-thirds  of  the  entire  Comstock  worked 
to-day  the  mines  are  as  dry  as  this  floor. 

But  now  I  -^ant  to  refer  to  what  it  is  claimed  here  the  pub- 
lic and  tlie  Government  are  interested  in,  to  wit:  the  per- 
centage of  the  metals  saved  by  the  present  mode  of  working. 

Now,  that  to  me  is  rather  a  strange  proposition.  If  we 
are  the  owners  of  the  mines,  suppose  we  have  our  patent 
subject  to  this  right  of  Mr.  Sutro,  which  gives  him  his 
royalty  and  his  other  charges  when  he  completes  the  tunnel, 
still  we  have  our  patent,  subject  only  to  that  condition,  and 
now  it  is  claimed  that  Government  must  interfere  and  assist 
Mr.  Sutro,  in  order  to  direct  us  in  another  way  and  another 
mode  of  working  our  mines.  Now,  has  Government  ever 
attempted  to  interfere  with  the  workingof  4ny  mine,  either 
silver  or  gold  or  an  iron  mine?  Has  Government  ever 
interfered  in  the  mode  of  planting,  or  the  culture  of  cotton, 
or  rice,  tobacco,  sugar,  corn,  wheat,  or  any  of  the  cereals? 
It  might  just  as  well  do  it  as  to  interfere  with  the  mode  and 
manner  of  working  the  Comstock.  There  is  just  the  same 
idea  of  liberty  to  direct  a  man  when  to  plant  or  when  to 
reap  as  there  is  in  directing  us  how  we  shall  work  the  Com- 
stock. 

But  I  want  here  to  say  that  nothing  would  be  gained  in 
the  percentage  saved  if  the  tunnel  was  constructed.  The 
following  tabular  statement,  taken  from  the  annual  reports 
of  the  Savage  Mining  Company  for  the  years  ending  July 
1,  1868,  and  July  1,  1869,  exhibit  some  of  the  results  of 
mining  operations.  These  statements  are  thus  commented 
upon  by  Mr.  King,  pp.  241-246 : 
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"  The  tables  show'tlie  assay  value  of  the  ore,  both  by  the  wagon  pamples  and 
mill  samples,  the  yield  of  the  ore,  and  the  relation  of  yield  to  assay  value,  the 
proportion  of  gold  and  silver,  both  in  the  ore  and  in  the  bullion,  and,  finally, 
the  total  product  in  bullion  of  the  quantity  treated.  The  operations  of  each 
month  are  shown  in  the  statements,  but  the  figures  of  the  tables  for  any  sin- 
gle month  represent  the  average  result  obtained  during  the  month,  not  from 
one,  but  from  all  mills  employed  by  the  company  in  the  red'uction  of  its 
third-class  ore.  The  second-class  ore,  treated  in  the  last  half  of  1867,  of 
which  the  results  are  also  given,  was  aM  worked  in  one  mill.  It  should  be 
observed  concerning  the  comparatively  lower  percentage  of  value  obtained 
from  the  second-class  ore,  a,s  shown  in  the  table,  that,  being  richer,  it  resem- 
bles more  in  character  the  first-class  ore,  referred  to  in  commencement  of  this 
chapter,  in  which  the  precious  metals  are  combined  with  zinc,  lead,  copper, 
antimony,  &c.,  rendering  the  extraction  of  the  gold  and  silver  more  diflficult, 
and  unfitting  it  for  profitable  treatment  by  the'  pan.process.  In  the  last  yea.r 
of  the  two  referred  to,  no  second-class  ore  was  distinguished. 

"  The  impression  generally  existing  that  only  sixty-five  per  cent,  of  the 
value  is  obtained  by  pan  process,  and  that  thirty-five  per  cent,  is  lost,  is  er- 
roneous ;  for  the  return  of  sixty-five  per  cent,  is  based  on  the  result  of  treat- 
ing the  ore  in  the  pan,  and  collecting  the  amalgum  in  tlie  settler;  in  some 
mills  the  additional  product  of  the  agitator  is  returned  with  that  of  the  pan 
and  settler,  while  in  other  mills  this  is  not  done,  especially  if  the  required 
standard  of  sixty-five  per  cent,  has  been  already  reacl)ed  by  pan  and  settler 
without  further  addition.  Moreover,  the  return  of  sixty-five  per  cent,  in- 
cludes nothing  of  what  is,  or  may  be,  obtained,  from  the  subsequent  treat- 
ment of  slimes  and  tailings;  and,  furthermore,  it  i.«  to  be  considered  that  the 
ore,  as  charged  to  the  account  of  the  mill,  contains  an  average  of  six  or  seven 
per  cent  of  moisture,  for  which,  in  the  return,  no  allowance  is  made;  the 
sample  for  assay,  by  which  the  return  is  made,  being  previously  dried,  sixty- 
five  per  cent,  of  the  dry  sample  is  really  equivalent  to  sixty-nine  or  seventy 
per  cent,  of  the  wet  rock. 

"This  may  be  illustrated  by  the  following  data  concerning  the  operations 
of  the  Savage  mill  during  six  months  ending  December  31,  1867: 

"  During  that  time  5,830  tons  were  worked.  The  assay  value  of  this  ore 
was  $318,639  80  ppr  mill  samples,  and  $324,207  72  per  wa.gon  samples;  or 
$54  55  per  ton  by  mill  samples,  and  $55  61  per  ton  by  wagon  samples.  The 
total  yield  obtained  was' $220,785  17;  equal  to  sixty-nine  and  two-tenths 
per  cent,  by  mill  samples,  and  sixty-eight  and  one-tenth  per  cent,  by  wagon 
samples.  '  This  yield  was  oblaioed  by  the  ordinary  operation  of  crushing, 
amalgamating  in  the  pan,  and  collecting  the  amalgam  in- the  settler ;  this 
much  constituting  the  process  to  which  all  ore  is  submitted  in  all  the  mills. 

"It  will  be  observed  that  the  required  standard  of  sixty  five  per  cent,  was 
already  exceeded  by  this  alone,  without  including  the  product  of  the  tailings, 
or  allowing  anything  for  moisture.  During  the  six  months  to  which  these 
figures  relate,  the  product  in  bullion  from  the  tailings  was  $12,730  71 ;  and 
if  this  be  added  to  the  yield  of  the  ore  originally  obtained  by  the  first  opera- 
tion, we  have  a  total  product  of  $233,015  88,  equal  to  71.87  per  cent.,  in- 
stead of  68^0  per  cent,  by  v/agon  samples;  or  73.12  per  cent,  instead  of  69j-2^ 
per  cent,  by  mill  samples.  If,  in  addition  to  this,  we  now  allow  for  seven 
per  cent,  of  moisture  on  the  ore,  not  taken  into  account  in  the  assay  sample 
to  which  the  foregoing  percentages  are  referred,  we  have  an  actual  return  of 
77.2l^  per  cent,  by  wagon  samples,  and  78.62  per  cent,  by  mill  samples. 

"Finally,  it  is  to  be  observed  that  the  product  from  the  tailings  above 
given  is  not  all  that  is  obtained  from  that  source.  The  amount  here  stated 
comes  chiefly  from-  the  agitator.  The  stream  of  tailings  passing  from  the 
settler,  in  which  the  bulk  of  the  amalgam  is  collected,  enters  the  agitator, 
where  much  of  the  amalgam  and  quicksUver  that  has  escaped  the  settler  has 
further  opportunity  to  deposit  itself.  At  intervals  of  four  or  five  days  this 
vessel  is  emptied,  and  the  accumulations  are  reworked  in  an  ordinary  paii» 
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yielding  $18  or  $20  per  ton.  The  yield  thus  obtained  is  nearly  $2,000  per 
month,  and  forraa  nearly,  if  not  quite,  all  the  product  represented  in  the 
foregoing  statement.  After  leaving  the  agitator  the  stream  passes  on,  the 
tailings  still  carrying  enough  value  to  make  them  worth  further  treatment; 
for  which  purpose  they  are,  in  fact,  sold  by  the  mill  to  second  parties,  who 
do  a  profitable  business  in  working  them  again;  but  this  last  ])roduct  is  not 
included  in  the  figures  already  given.  The  yield  obtained  by  this  final  work- 
ing of  tailings  is  not  definitely  known  to  the  writer,  but  is  generally  stated 
at  about  $o  50  per  ton,  which  would  add  about  ten  per  cent,  more  to  the 
results  of  the  progress  in  the  mill,  as  already  shown. 

"Some  mills  ckim  to  have  obtained  more  than  eighty  per  cent.,  and 
even  eighty  per  cent,  of  the  assay  value  of  the  ore  by  the  ordinary  method.^;, 
without  including  the  product  of  the  tailings,  or  allowing  anything  for 
moisture." 

Mr.  Kequa,  on  page  495  of  this  testimonyj  says  that  92 
per  cent,  is  now  saved  by  the  various  processes,  and  that  72 
per  cent,  is  returned  by  the  mills  to  his  company,  and  this 
is  not  a  matter  of  conjecture;  that  during  the  last  year, 
when  that  company  paid  over  $2,000,000  in  dividends  and 
took  out  nearly  |3, 500, 000  in  the  aggregate,  there  was 
returned  by  the  mills  to  them  72  per  cent,  of  the  assay  value 
of  the  ores.  And  then  he  says  that  20  j^er  cent,  more  is 
saved  in  the  different  manipulations  of  the  slimes  and  tail- 
ings after  they  leave  the  mills.  Mr.  Batterman,  on  page 
569,  says  that  from  90  to  92  per  cent,  of  the  assay  value  is 
now  saved  by  the  present  process  used. 

Now,  Prof.  Nevrcomb  was  very  enthusiastic  about  this 
tunnel — exceedingly  so,  as  the  members  of  the  sub-commit- 
tee will  remember — and  he  could  not  stretch  his  imagina- 
tion— and  he  has  a  very  vivid  one — up  beyond  90  per  cent, 
that  mis:ht  be  saved  if  these  concentratina:  works  were 
Nerected  at  the  mouth  of  the  tunnel,  and  sufficient  water 
power  procured  there  to  run  the  works  and  to  concentrate. 
Now,  then,  if  by  the  proposed  tunnel,  and  by  the  erection 
of  works^  as  proposed,  at  the  mouth  of  the  tunnel,  only  90 
per  cent,  can  be  saved,  where  have  the  people,  w^here  has 
the  Government,  any  interest  in  the  running  of  this  tunnel? 
And  that  we  save  now  that  amount  is  shown  by  the  differ- 
ent reports :  shown  by  Mr.  King ;  shown  by  Mr.  Kequa,  wiio 
is  a  mill-man  and  a  miner ;  and  shown  by  Mr.  Batterman,  who 
is  the  superintendent  of  the  Gould  and  Curry  mine  at  pres- 
ent, and  has  been  a  mill-man,  and  knows,  and  does  not  con- 
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jecture  what  percentage  is  saved.  It  has  heen  said  here  at 
different  times  that  the  people  upon  the  Comstock,  and 
especially  the  institution  upon  the  Pacific  coast,  called  some- 
times hy  Mr.  Sutro  the  California  Bank,  are  great  rascals; 
th9,t  they  cheat  each  other  every  day,  and  that  each  man 
stays  awake  all  night  to  try  and  get  some  advantage  of  his 
neighbor  the  next  day;  that  there  is  constantly  going  on 
what  he  calls  '^stock-johbing;"  that  when  a  body  of  ore 
is  discovered  m  any  mine  upon  the  Comstock,  it  is  covered 
up  until  the  man  who  discovers  it  can  buy  from  his  inno- 
cent and  unsuspecting  neighbor  all  the  stock  he  wants,  and 
then  he  uncovers  it.  I  have  heard  of  such  things.  I  think 
Mr.  Sutro  would  play  that  game  if  he  had  a  chance ;  but  I 
do  not  see  how  the  construction  of  thi-s  tunnel  is  going  to 
prevent  this  stock-jobbing. 

How  it  is  that  a  body  of  ore  can  be  discovered  except  in 
the  sinking  of  a  shaft,  or  the  running  of  a  drift  in  any  part 
of  the  mine,  I  cannot  understand.  It  would  seem  from  Mr. 
Sutro 's  idea  that  the  moment  that  tunnel  goes  in,  you  have 
only  got  to  put  a  pair  of  glasses  on  your  eyes,  an,d  you 
can  see  everything  from  one  end  of  the  Comstock  to  the 
other,  and  a  thousand  feet  below  the  level  of  that  tunnel. 

Now,  how  can  this  thing  be  any  different  from  what  it  is 
now,  after  the  tunnel  is  constructed?  The  same  drifts  must 
be  run ;  the  same  shafts  sunk ;  the  same  winzes  must  be 
made  to  connect  the  different  levels ;  and  there  is  one  or  two 
men  that  will  first  find  the  ore  before  any  one  else  knows 
anything  about  it.  Then,  if  I  am  right  in  that,  it  is  not 
necessary  to  undertake  any  defense  of  the  present  men  who 
control  the  Comstock ;  of  the  men  who  have  put  in  the  mon- 
ey there  to  carry  on  that  great  work ;  to  demonstrate  that 
it  is  a  fissure  vein,  without  the  aid  of  Mr.  Sutro  or  any  of 
his  friends;  to  bring  out  $150,000,000  to  be  distributed  in 
this  country,  and  assist  to  keep  up  the  credit  of  the  Govern- 
ment; men  who  had  the  nerve,  the  means^  and  the  capaci- 
ty, and  the  intellect  to  do  all  these  things — I  say  it  is  not 
necessary  for  me  to  enter  into  any  defense  of  these  men  on 
account  of  the  attacks  of  Mr.  Sutro :  wliere  they  are  known 
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tliey  need  uo  defense.  And  the  idea  that  not  only  shall  the 
Comstock  mine  he  ventilated,  hut  that  the  moral  influence 
of  Mr.  Sutro  and  his  tunnel  will  put  a  stop  to  all  this  stock- 
johbing  and  stock-jobbing  operations,  is  too  ridiculous  to 
be  talked  about. 

Next  I  say,  gentlemen,  there  is  no  necessity  for  this  ap- 
propriation at  the  hands  of  the  Government.  Mr.  Sutro,  in 
this  same  work,  issued  by  him  in  1866,  after  the  passage  of 
this  act  of  Congress,  claims  that  the  sale  of  the  land  at  the 
mouth  of  the  tunnel,  in  consequence  of  the  destruction  of 
all  this  property  that  I  have  called  attention  to,  will  he 
'worth  to  him  $3,000,000.  I  refer  to  page  31  of  this  pam- 
phlet. That  his  income,  aside  from  this,  will  be,  when  tlije 
tunnel  is  completed,  according  to  the  yield  which  his  imag- 
ination has  built  up,  two  or  three  times  that  of  the  pres- 
ent, or  the  yield  at  that  time  will  be  $6,290,000  per  an- 
num. Is  not  that  enough;  what  more  does  he  want?  A 
man  with  an  income  of  $6,000,000  per  annum,  I  should 
think,  had  some  assurance,  if  not  impudence,  to  go  to  Con- 
gress and  ask  assistance — a  gift,  in  reality,  which  I  will 
show,  if  I  have  time,' of  $3,000,000,  in  order  that  he  shall 
gain  a  privilege  which  will  bring  him  an  income  of  over 
$6,000,000  per  annum.  The  sanie  thing  is  reiterated  by 
Mr.  Sutro,  or  rather  by  the  Sutro  Tunnel  Company.  In 
this  circular,  issued,  I  believe,  in  1870,  the  same  figures  pre- 
cisely are  given. 

Now,  Mr.  Chairman,  I  find  that  my  time  is  running  away 
faster  than  I  am.  I  'do  not  believe,  for  my  part,  much  in 
the  accuracy  o-f  Mr.  Sutro' s  statements,  either  of  facts,  or  his 
imagination,  or  his  estimates,  and  I  wish  to  refer  the  com- 
mittee to  a  few  of  these  inaccuracies.  On  this  same  page, 
and  according,  I  believe,  to  the  estimate  of  a  gentleman 
whom  he  has  complimented  very  highly  as  being  a  distin- 
guished engineer,  the  cost  of  the  tunnel  will  be  $1,983,616, 
and  the  revenue  during  the  construction  of  the  tunnel 
$500,000,  leaving  less  than  a  million  and  a  half  of  dollars 
actually  to  be  expended  in  the  construction  of  that  tunnel. 

Now  that  is  one  estimate,  reiterated  again  in  1870  in  this 
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pamphlet.  Yet,  in  tlie  report  which  was  read  night  before 
last  by  Mr.  Bice,  written,  as  I  take  it  for  granted  all  these 
reports  in  reference  to  the  Sutro  tunnel  have  been  written, 
by  Mr.  Sutro,  and  that  signed  by  Mr.  Ashley  and  other 
members  of  the  committee,  the  Estimate  is  made  $8,000^000. 
Then  he  was  applying  for  $5,000,000  from  Congress.  That 
is  the  difference  in  his  estimates  \^hen  he  is  selling  his  stock 
and  applying  for  aid  from  the  Government. 

I  wish  now  to  call  your  attention  to  one  other  of  Mr. 
Sutro' s  statements. 

I  read  from  page  four  of  this  circular  by  the  Sutro  Tun- 
nel Company : 

"  The  exact  length  of  the  tunnel  will  be  twenty  thousand  one  hundred  and 
seventy-eight  feet,  over  eleven  hundred  feet  of  which  are  already  finished — " 

When  it  must  have  been  known  to  every  gentleman  of 
this  committeee  who  has  listened  to  the  testimony  that  no 
part  of  the  tunnel  is  completed. 

••  The  work  being  pushed  by  day  and  night,  it  is  confidently  estimated 
that  the  entire  tunnel,  with  the  assistance  of  shafts,  can  be  finicjhed  v/ilhin 
two  years.  With  its  main  brandies  its  entire  length  will  be  about  six  miles, 
and  the  entire  cost  from  $2,000,000  to  $3,000,000  less  than  the  estimated  in- 
come for  a  single  year." 

On  page  14  of  this  book  of  Sutro's  upon  the  Comstock, 
he  says  that  the  present  yield  of  the  Comstock  is  about 
600,000  pounds. 

"Its  present  annual  yield  is  about  six  hundred  thousand  pounds  avoirdu- 
pois of  gold  and  silver  bullion,  worth  $10,000,000,  equal  to  over  one  quarter 
of  all  the  gold  and  silver  produced  by  all  the  .States  and  Territories  on  the 
Pacific  coast,  or  equal  to  one  third  of  all  the  silver  produced  per  annum  ia 
the  world,  and  exceeding  the  present  total  yield  of  all  the  silver  mines  of 
Mexico." 

The  silver  mines  in  Mexico,  as  stated  by  Mr.  Sutro  the 
other  evening,  were  |29,000,000  a  year. 

I  refer  the  committee  now  to  a  statement  made  in  the 
Weekly  Bulletin  of  Friday,  February  16,  1872,  in  which 
the  yield  of  the  mines  in  the  State  of  Nevada  are  given. 
They  foot  up  $22,177,046,  of  which  about  one-half  were  pro- 
duced by  the  Comstock,  and  the  other  from  the  different 
mines  in  the  State  of  Nevada. 

Some  weight  must  be  attached  to  the  quantity  of  silver 
produced  by  the  Comstock.     I  will  state  that  it  is  in  evi- 
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dence  in  the  testimony  of  Mr.  Requa  that  one-lialf  in  value 
of  the  bullion  produced  by  the  Comstock  now  is  gold. 

I  wish  now  to  call  your  attention  to  one  other  little  inac- 
curacy, a  mistake  in  imagination  made  by  Mr.  Sutro.  It  is 
on  page  16  of  this  book.  After  a  great  deal  of  figuring,  as 
he  has  figured  here  before  the  committee  from  time  to  tirhe, 
and  before  witnesses,  and  convinced  witnesses  you  know  that 
they  were  lyings  and  that  he  was  right,  he  figures  up  here, 
and  in  this  finely  bound  volume  sends  it  to  the  world,  that 
the  cost  of  pumping  upon  the  Comstock  is  $4,167,720  per 
annum,  without  allowing  anything  for  interest  on  the  money 
invested  in  machinery,  which  will  amount  to  several  million 
dollars. 

The  commissioners  estimate  the  cost  of  pumping  upon 
the  Comstock  for  the  last  year  at  $124,674.  Now,  that  is 
a  slight  difierence  in  opinion  between  Mr.  Sutro  and  these 
commissioners. 

The  bill  which  is  now  before  Congress,  and  which  ought 
to  be  termed  ^^  a  bill  for  the  relief  of  Mr.  Sutro,"  it  seems 
to  me,  has  a  great  many  objectionable  features.  The  pre- 
amble recites  certain  things  which  are  in  dispute,  and  the 
first  section  of  the  bill  directs  the  Secretary  of  the  Treasury 
to  set  apart  as  a  special  fund,  to  be  known  as  the  "  mineral 
land  fund/'  all  moneys  received  by  the  United  States  from 
the  sale  of  mineral  lands,  to  be  used  in  fostering  the  mining 
interest  as  Congress  may  hereafter  direct.  The  second  pro- 
vides that  Avhenever  the  Sutro  Tunnel  Company  shall  have 
completed  500  lineaLfeet  in  the  aggregate  of  its  tunnel  and 
its  shafts  or  branches,  the  Secretary  of  the  Treasury,  upon 
application  to  him  by  said  company,  shall,  from  the  afore- 
said fund,  or,  if  insufiicient,  from  any  money  not  otherwise 
appropriated,  pay  to  the  said  company  $50,000  ;  and  in 
like  manner  shall  pay  over  to  said  company  a  like  sum  upon 
the  completion  by  said  company  of  each  and  every  addi- 
tional 500  feet  of  said  tunnel,  shafts,  or  branches,  as  here- 
inafter specified. 

There  is  no  estimate  here,  Mr.  Chairman,  of  the  cost  of 
sinking  any  shaft,  and  why  Mr.  Sutro  should  have  $50,000 
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for  tlie  runmiig  of  eacli  500  feet  I  do  not  know.  It  certainly 
does  not  cost  that.  I  do  not  understand  exactly  how  the 
committee  understand  the  condition  of  the  present  tunnel. 
It  is  said  to  be  completedj  and  I  think  we  had  some  ex  farte 
exhibitions  here,  fine  drawings  of  the^  tunnel  completed ; 
and  the  newspapers  say  it  is  completed  2,800  feet.  '  Now, 
the  then  superintendent.  Dr.  Hazlett,  rej)orts,  that  on  the 
1st  of  July,  1871,  the  company  had  spent  $42,800  78,  and 
had  run  the  tunnel  2,185  feet. 

Now,  whether  that'is  the  completioniof  the  tunnel  or  not 
I  do  not  know.  It  seems  to  include  all  the  expenses  con- 
nected with  the  starting  of  the  tunnel,  putting  up  of  the 
engine,  and  in  fact  starting  the  work,  as  you  would  start 
machinery  upon  the  top  of  a  mine  or  a  shaft,  for  the  pur- 
pose of  working  a  mine,  which  generally  costs  more  than 
the  sinking  of  shafts  for  hundreds  of  feet  or  even  thousands 
of  feet. 

Section  3  authorizes  the  appointment  of  a  board  by  the 
President  to  examine  the  tunnel  and  certify  to  the  comple- 
tion of  the  work  for  each  section ;  and  upon  that  the  Secre- 
tary is  to  pay  out  the  money. 

Section  4  provides  that,  for  security  to  the  United  States 
of  the  repayment,  by  the  company,  of  the  sums  advanced 
and  the  expenses  of  the  commissioners,  the  payment  of  such 
sum  shall  iipso  facto  constitute  a  first  mortgage  lien  upon 
the  whole  of  said  tunnel,  together  with  all  the  engines, 
buildings,  and  appurtenances  thereunto  belonging.  Now, 
that  is  very  kind  on  the  part  of  Mr.  Sutro  to  offer  a  mort- 
gage on  about  one-half  what  the  Government  has  already 
given  him.  They  have  given  him  a  franchise.  They  have 
given  him  all  the  mines  he  may<discover  between  the  mouth 
of  the  tunnel  and  the  Comstock.  They  have  given  him 
this  royalty  :  they  have  given  him  $3,000,000  worth  of  real 
estate  at  the  mouth  of  the  tunnel,  which  he  does  "not  propose 
to  mortgage  back.  The  Government  has  given  him  a  prop- 
erty which  he  says  is  worth  over  $6,000,000  a  year ;  and 
yet,  when  he  asks  $3,000,000  more,  he  mortgages  a  moiety 
of  that  property,  not  the  wliole.     How  does  he  propose  to 
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repay  this?     It  is  called,  I  believe,  a  loan,  but  be  does  not 
agree  to  yny  any  interest. 

Gentlemen,  when  capitalists  loan  money,  tbey  require 
interest  to  be  paid,  as  well  as  security  for  the  principal. 
And  when  a  loan  is  made  upon  property,  and  there  is  no 
other  security  but  the  property,  is  it  not  usual  to  require 
all  the  income  from  that  property  to  be  paid  over  to  the 
party  loaning?  But  Mr.  Sutro  does  not  propose  to  do  any- 
thing of  the  kind.  He  proposes  to  expend  this  |3, 000, 000 
as  disbursing  agent  and  superintendent  for  the  Government, 
the  Government  to  furnish  all  the  money  to  run  the  tunnel 
until  its  completion ;  and  after  that,  under  this  bill,  as  he 
has  procured  it  to  be  introduced,  he  proposes  to  be  book- 
keeper and  treasurer  for  the  Government.  And  then^  ac- 
cording to  his  own  accounts,  and  according  to  his  own 
returns,  without  any  supervision  from  anybody,  he  pro- 
poses to  give  back  to  the  Government  one-quarter  of  the 
net  proceeds  of  the  tunnel. 

Now,  what  interest  has  he  in  this  work?  What  interest 
hks  he  in  this  tunnel  that  entitles  him  to  three-quarters  of 
the  net  proceeds,  he  himself  being  the  accountant,  and  -fehe 
Government,  that  furnishes  more  money  than  he  says  it  will 
cost  to  run  the  tunnel,  receiving  one-fourth?  That  is  a 
bargain  that  any  man  would  like  to  make.  It  is  one  I 
should  like  to  make  myself. 

Now,  there  seems  to  be  a  provision  here  .to  mislead. 
First,  there  is  the  setting  apart  of  the  proceeds  of  the  sale 
of  mineral  lands  as  a  special  fund  out  of  which  to  pay  for 
the  construction  of  this  tunnel,  as  if  the  proceeds  of  the 
sales  of  mineral  lands  amounted  to  anything. 

I  have  not  inquired  at  the  land  office,  but  I  will  venture 
to  say  from  the  passage  of  this  act,  in  July,  1866,  to  the 
present  time,  that  there  have  not  been  received  $50,000  in 
all.  You  pay  by  the  acre,  under  this  act  of  Cofigress,  for  a 
vein — a  lode.  It  is  five  feet  wide,  and  how  much  does  it 
take  to  make  an  acre?  In  tliis  connection  I  wish  to  allude 
to  an  argument  which  has  been  made  on  the  floor  of  Con- 
gress, and  doubtless  will  be  made  again,  that  the  people  of 
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the  whole  coast,  the  whole  Pacific  coast,  the  people  upon  the 
Comstock,  the  Legislature  of  the  State  of  Nevada,  the  gov- 
ernment of  the  State,  and  all  officials  have  appealed  to  Con- 
gress to  set  aside  the  proceeds  of  the  sales  oFmineral  lands, 
or  to  make  appropriation  for  the  running  of  this  tunnel. 

I  hold  in  my  hand,  which  I  will  not  weary  you  with 
reading,  a  memorial  of  the  Legislature  of  the  State  of  Ne- 
vada, at  its  last  session,  to  Congress,  to  set  apart  the  pro- 
ceeds of  the  sales  of  mineral  lands  for  the  erection  or  the 
assistance  to  erect  large  reduction  works  similar  to  those  in 
Swansea,  so  that  the  different  qualities  of  ores  found  from 
Utah  to  California  may  be  reduced  in  that  country,  without 
sending  them  to  a  foreign  country,  and  paying  tribute  to 
that  country  for  the  reduction  of  the  ores  besides  the  cost 
of  transportation.  So  that,  so  far  as  the  Legislature  can 
speak  the  sentiments  of  the  people,  if  they  ever  did  author- 
ize or  indorse  the  idea  of  an  appropriation  of  this  kind  by 
Congress,  they  have  since  seen  their  error,  and  now  ask 
that  these  funds  shall  be  diverted  in  a  different  way. 

What  specially  induced  the  jmssa^e  by  the  legislature  of 
this  memorial,  was  the  introduction  into  the  Senate  of  the 
United  States  of  a  bill  appropriating  the  proceeds  of  the 
sale  of  mineral  lands  to  the  construction  of  the  Sutro  tunnel. 
Mr.  Sutro  has  been  at  work  here  for  seven  years.  He  has 
been  to  everybody  about  this  tunnel.  There  has  been  and 
was  no  opposition  to  the  resolution  or  memorial  passed  by 
the  Legislature  of  the  Stata  of  Nevada  in  favor  of  the  Sutro 
tunnel.  There  were  many  people  opposed  to  it.  It  was 
introduced  in  the  Legislature  there  without  notice  to  any- 
body, and  it-  went  through  the  Legislature  before  anybody 
knew  it  who  was  opposed  to  it,  as  this  act  of  Congress  here 
was  passed  in  July,  1866,  before  anybody  being  opposed  to 
it  knew  anything  about  it. 

I  offered  to  prove,  Mr.  Chairman,  by  General  Foster,  and 
first  to  obtain  his  presence  before  the  committee,  I  addressed 
a  note  to  yourself,  (Mr.  Waldron,)  assuming  that  you 
would-  send  for  him,  for  the  purpose  of  proving  certain  facts 
as  to  the  capital  stock  of  the  Sutro  Tunnel  Company;  the 
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disposition  of  a  part  of  it,  and  the  condition  of  the  halance. 
I  offered  to  prove  hy  General  Foster,  when  he  was  here  the 
last  time  before  the  suh-committee,  that  this  capital  stock, 
which  the  cimilar  here  which  I  have  read  shows  to  be 
$12,000,000  or  1,200,000  shares,  was  full  paid  and  unassess- 
able, and  that  up  to  the  19th  day  of  August,  1871^  there 
had  been  issued  of  that  704,883  shares,  leaving  a  balance  on 
hand  of  495,117  shares ;  and  that  these  shares  left  on  hand 
were  alone  set  apart  by  the  company  for  the  construction  of 
the  tunnel,  and  that  at. that  date  there  only  remained  on 
hand  §31,000  from  shares  sold.  The  report  of  the  superin- 
tendent of  the  Sutro  tunnel  shov/s  that  up  to  the  1st  of  July, 
1871?^ only  $42,800  had  been  spent  in  the  construction  of 
the  tunnel.  I  offered  to  make  this  proof  to  show  that  the 
Sutro  Tunnel  Company  is  a  stock-jobbing  company ;  that  it 
is  a  paper  company ;  that  is  a  thing  in  imagination  and  not 
reality ;  that  they  have  not  worked  in  good  faith ;  that  they 
have  put  none  of  their  own  money  into  the  enterprise;  and 
that,  though  men  are  now  connected  with  it  of  immense 
wealth,  they  will  not  put  their  own  money  into  it. 

When  I  offered  to'  prove  it,  and  it  was  objected  to  on 
the  other  side,  according  to  all  rules  of  evidence  in  any 
court,  the  facts  that  I  offered  to  prove  are  taken  for  granted, 
and  therefore  I  take  it  for  granted  that  this  is  the  fact, 
because  it  was  objected  to  on  the  other  side,  and  we  could 
not  get  proof.  Therefore  I  go  upon  the  supposition  that 
the  facts  could  not  be  controverted,  and  they  must  stand  by 
them  as  I  offered  to  prove  them.  This  tunnel  project  was 
started  seven  years  ago.  It  has  been  under  way  ever  since. 
These  contracts  were  made  six  years  ago,  in  which  Sutro 
undertook  to  do  the  things  I  have  mentioned :  to  get  so 
much  capital  subscribed  to  his  company  and  to  expend  so 
much  money  within  a  year  thereafter.  He  did  not  do  it. 
He  would  not  put  in  any  money.  His  friends  would  not 
put  in  any  money.  He  went  to  New  York,  and  they  would 
not  put  in  any  money  there,  because  they  said ,  ' '  If  this  is 
so  good  a  thing  as  you  represent  in  this  book  of  yours,  go 
back  to  California.    They  must  pay  so  much  money,  and  we; 
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will  pay  the  balance."  But,  mind  you,  nobody  in  California 
put  up  any  money  on  tbis  statement ;  nobody  would  put  it 
up  and  intrust  it  to  Sutro's  management,  however  good  the 
project.  Then  he  went  to  Europe  and  got  all  these  compli- 
mentary letters  to  himself,  came  back,  but  that  did  not  get 
any  money.  Then  the  company  was  organized  in  San 
Francisco,  in  which,  and  by  the  terms  of  which,  the  stock- 
holders could  not  be  assessed,  because  it  is  full-paid  stock. 
When  you  have  full-paid  stock,  under  the  laws  of  Califor- 
nia, you  cannot  assess  it ;  and  these  gentlemen  wlio  com- 
pose the  Sutro  Tunnel  Company,  and  who  have  means  out- 
side of  Sutro  tunnel,  were  unwilling  to  own  stock  in  the 
company  that  could  be  assessed. 

Now,  they  have  expended  $73,000  in  this  great  work 
that  the  newspapers  have  talked  so  much  about ;  that  Sutro 
has  talked  so  much  about ;  and  that  certain  Members  of 
Congress  have  talked  so  much  about  for  years  past.  Does 
that  look  like  working  in  earnest?  Does  it  look  like 
acting  in  good  faith  with  the  people  upon  the  Comstock,  if 
they  expect  to  enforce  this  contract,  or  does  it  look  like 
acting  in  good  faith  with  Congress,  to  whom  they  are  now 
applying  for  this  appropriation  or  this  gift?  Will  Congress 
assist  a  company  first  with  a  franchise,  and  then  with  a 
grant  of  lands  and  mines,  fhe  value  of  which  is  a  great  deal 
more  than  the  estimated  cost  of  the  tunnel,  by  the  further 
appropriation  of  more  money  than  Mr.  Sutro's  estimate  of 
the  cost  of  the  tunnel,  and  then  give  it  to  him?  If  it  is  so 
•necessary  to  construct  this  tunnel  for  the  benefit  of  the  Gov- 
ernment and  people  of  this  country,  that  Congress  should 
furnish  all  the  money,  let  Congress  furnish  the  money  and 
own  the  tunnel  when  it  is  completed.  We  have  heard  a 
great  deal  of  talk  here  about  the  benefit  to  science.  Some 
gentlemen  have  been  very  eloquent  upon  that  proposition, 
and  .they  have  instanced  the  appropriation  by  Congress  for 
money  to  go  to  different  parts  of  the  world  to  notice  an 
eclipse.  But  the  Government  furnishing  the  instruments 
and  paying  the  expenses  of  scientific  men  to  make  those 
observations  did  not  pretend  to  appropriate  the  eclipse  to 
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tlie  men  who  made  the  observations.  If  they  send  a  man 
to  the  north  pole  with  a  ship,  to  discover  a  northern  pas- 
sage, they  do  not  give  the  passage  to  the  man  who  first 
gets  through  it ;  and,  whenever  an  appropriation  is  made 
for  a  scientific  purpose,  the  man  who  executes  that  purpose 
and  makes  a  discovery,  or  fails,  gets  his  salary.  Here  is  a 
proposition  to  give  Mr.  Sutro  $3,000,000  for  his  own  emol- 
ument— to  enrich  him — and  yet  it  is  called  an  appropriation 
for  the  advance  of  science.  The  proposition  by  Mr.  Sutro 
is  very  clearly  indicated  by  a  buncombe  speech  made  by 
him  in  Virginia  City,  the  object  of  which  seems  to  have 
been  to  embroil  the  laboring  men  against  the  owners  of  the 
Comstock,  but  which  "speech  has  been  dignified  by  the  com- 
missioners, as  I  suppose,  without  ever  having  seen  it  until 
they  had  made  a  request  to  hav6  it  published  as  a  part  of 
the  appendix  to  their  report.  ,lt  is  a  most  demagogical 
speech,  and  one  that  is  unworthy  of  a  place  in  the  report  of 
gentlemen  of  the  attainments  of  the  commissioners;  and 
therefore  I  must  conclude  that  they  had  never  seen  it  until 
it  was  in  print  in  this  report.  I  shall  read  from  page  64 
of  this  speech  to  show  Mr.  Sutro 's  idea  of  the  object  and 
purposes  of  the  construction  of  this  tunnel.  You  will  re- 
member that  now  he  was  speaking  to  a  class  of  men  a  part 
of  whom  he  had  already  induced  to  take  stock  in  this  tunnel 
of  his,  and  the  balance  of  whom  he  intended  to  induce  to 
take  stock.     He  says,  on  page  64: 

"The  tunnel,  they  know  full  well,  is  the  key  of  this  mountain  and  these 
mines,  and  will  and  must  control  and  own  this  whole  district." 

That  is  the  proposition.  The  tunnel  is  to  control  the 
Comstock,  and  the  owner  of  the  tunnel  is  to  own  the  Com- 
stock. Well,  now^  in  the  name  of  all  that  is  right  and  just 
and  fair,  if  that  be  the  case,  will  you  recommend  an  appro- 
priation of  |3, 000, 000,  in  order  to  take  away  from  the  pres- 
ent owners  of  the  Comstock  and  transfer  that  property  to 
Mr.  Sutro?  If  he  has  got  it  by  virtue  of  his  contracts  that 
he  already  possesses ;  if  he  has  got  it  by  virtue  of  the  legis- 
lation which  he  claims  to  be  in  his  favor,  let  him  take  it, 
but  spend  his  own  money  to  comply  with  that  legislation. 


861 

That  mine  to-day  is  selling  for  nearly  $40,000,000  in  th^ 
market  in  San  Francisco,  and  yet  Mr.  Sutro  here  says,  in 
his  own  language,  that  the  construction  of  this  tunnel  will 
control  and  own  the  entire  Comstock.  No  wonder  he  is  so 
persistent  in  making  his  application  to  Congress  for  this 
appropriation.     Then,  he  says,  on  the  next  page: 

"Rouse  up,  then,  fellow-citizens!  You  have  no  Andrew  Jackson  among 
you  to  crush  out  the  bank  which  has  taken  your  liberty,  but  yoo  have  a 
power  within  yourselves.  I  do  not  mean  to  incite  you  to  any  violence.  (I 
do  not'mean  to  have  you  assert  your  right  by  force  of  threats." 

No  hotter  language  could  he  used  to  incite  these  people  to 
that  very  thing  than  to  tell  them  not  to  do  it. 

"That  would  be  unwise,  unnecessary,  and  would  only  recoil  upon  your- 
selves; but  I  do  mean  to  say  you  can  destroy  your  enemy  by  simple  con- 
,  cert  of  action.  Let  all  of  you  join  in  together  to  build  the  Sutro  tunnel. 
That  is  the  way  to  reach  them.  They  do  already  tremble  lest  you  will  act. 
They  know  you  will  form  a  great  moneyed  power,  and  that  you  will  owa 
the  mines.     They  know  it  will  cement  you  together." 

That  is  to  say,  if  Mr.  Sutro  succeeds  in  running  this  tun- 
n^,  that  he  and  his  company  and  the  stockholders  in  that 
company  will  own  and  control  the  mines  of  the  Comstock. 

Mr.  Sutro.  You  might  as  well  state  that  quotation  fairly. 
I  was  alluding  at  that  time  to  g,  consolidation  of  the  mines; 
that  the  irrational  manner  in  which  the  mines  were  heing 
worked  could  not  exist  fof  any  length  of  time ;  that  the 
construction  of  that  tunnel  would  consolidate  them  all,  and 
woul.d  eventually  result  in  an  ownership  of  the  whole  prop- 
erty under  a  rational 

Mr.  Sunderland.  We  vhject,  Mr.  Chairman,  to  receiving 
any  kind  of  instruction  from  Mr.  Sutro.  In  the  first  place, 
we  think  we  know  as  much  as  he  does,  and  hecause  we  know 
that  we  own  the  mines.  We  do  not  propose  to  receive  any 
instruction  from  him  either  as  to  the  mode  or  manner  of 
working  our  mines  or  dealing  in  our  stocks,  and  when  he 
comes  and  :  ays  that  it  will  he  for  our  benefit  to  consolidate 
the  entire  mine,  he  means  as  a  matter  of  course,  to  include 
the  tunnel.  When  he  does  that  and  asks  to  have  the  con- 
trol of  the  Comstock,  we  spurn  and  spit  upon  the  proposi- 
tion. 

What  did  Mr.  Sutro  ever  do  to  develop  the  mines  of  this 
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coniitry  or  to  add  to  its  wealth  ?  Did  lie  ever  sacrifice  his 
fortune  or  his  time  upon  the  'Comstock  ?  If  so,  what  did 
he  do?  We  have  never  heard  anything  about  that.  He 
has  been  running  all  over  the  world  for  the  last  seven  years 
to  get  a  smattering  of  scientific  knowledge  by  which  he  can 
impose  upon  other  people.  But  he  knows  no  more  about 
the  practical  working  of  a  mine  or  the  running  of  a  mill 
than  a  hoy  ten  years  of  age. 

Mr.  Chairman,  the  great  question  involved  in  this  case 
is  one  which  I  shall  only  suggest,  and  that  is,  whether  there 
is  any  right  or  justice  on  the  part  of  Congress,  outside  of  all 
questions  connected  with  the  advantage  that  the  tunnel  may 
be  to  the  Comstock — whether  there  is  any  right,  or  justice, 
on  the  part  of  Congress  in  making  an  appropriation  for 
such  an  object  as  the  running  of  this  tunnel.  It  is  a  pri- 
vate enterprise,  and  I  will  venture  to  say  there  is  no  prece- 
dent on  record  anywhere  for  the  granting  of  subsidy  Wka 
this.  Subsidies  have  been  granted,  it  is  true,  for  the  benefit 
and  encouragement  of  commerce,  both  as  between  the  States 
and  between  this  and  foreign  countries — such  as  the  build- 
ing of  railroads  for  the  transportation  of  freight  and  pas- 
sengers; for  the  encouragementBof  lines  of  steamers  for  the 
transportation  of  mails,  freight,  and  passengers;  the  im- 
provement of  harbors  and  rivers  ;  but  all  for  the  purpose 
pf  facilitating,  increasing,  and  encouraging  commerce. 

Now,  here,  it  is  proposed  to  make  a  grant — a  gift,  in  fact — 
of  $3,000,000  to  enable  Mr.  Sutro  himself,  or  his  company, 
to  run  a  tunnel  which  he  says  will  own  and  control  the 
Comstock,  when  he  and  his  company  will  be  the  owners  of 
that.  Where  is  the  country  to  be  benefited  by  that  ?  Will 
anybody  say  that  the  Sutro  Tunnel  Company  would  manage 
things  any  more  honestly,  or  any  more  fairly  than  the 
present  owners  ?  Are  they  any  better  men  ?  Do  they  sus- 
tain any  better  reputation  where  they  live?  Can  they  get 
more  metal  out  of  a  ton  of  ore  than  is  in  it?  Then  I  will 
say  again  that  this  idea  of  consolidating  the  whole  Corn- 
stock  is  one  which  is  exceedingly  objectionable.  As  the 
Comstock  is  now  worked,  it  is  owned  in  different  sections 
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b}^  different  companies.  There  is  to  some  extent,  in  feelings 
some  antagonism  amongst  them,  but  not  to  the  extent  of 
Interfering  ^t  all  with  the  working  of  the  mines.  They  buy 
and  sell  each  other's  stock,  but  you  allow  this  entire  mine, 
from  one  end  to  the  other,  including  the  tunnel,  to  be  merged 
in  one  immense  corporation,  and  you  control  the  destiriies_, 
including  the  politics,  of  that  State.  In  fact  you  own  every 
body. 

Now,  I  submit  that  is  not  a  desirable  thing  to  have 
done,  even  though  it  ishould  add  a  few  thousand  dollars 
more  to  the  circulation  of  the  country.  We  all  know  the 
power  of  these  immen.ie  corporations.  We  all  know  the 
great  danger  that  this  country  is  now  in.  It  is  from  the 
accumulation  of  power  in  the  hands  of  corporations.  And 
yet  it  is  urged  here,  and  urged  as  a  reason  why  Congress 
should  make  this  appropriation,  that  the  effect  would  be  to 
consolidate  the  entire  Comstock  into  one  company.  If  that 
is  according  to  the  spirit  of  the  age  and  the  wish  of  Con- 
gress, I  have  nothing  more  to  say. 


MR.  SUTRO'S  ARGUMENT, 

April  22,  1872. 


Mr.  Chairman.  Eight  years  ago  I  concluded  to  wind  up 
all  the  aifairs  in  which  I  was  then  engaged,  in  order  to  de- 
vote myself  to  the  execution  of  a  work  which  I  looked 
upon  and  now  consider  of  the  highest  importance  to  the 
country. 

At  that  time  I  expected  that  many  obstacles  would  pre- 
sent themselves  in  th^  execution  of  so  difhcult  and  exten- 
sive an  undertaking,  but  little  did  I  dream  that,  after  eight 
years  of  toil,  anxiet}^  and  labor,  I  would  find  myself  before 
a  committee  of  the  Congress  of  the  United  States,  still 
under  the  necessity  of  demonstrating  what  appeared  to  me 
self-evident  from  the  beginning. 

Great  improvements,  as  the  word  implies,  often  involve 
the  abandonment  of  the  previous  less  advantageous  meth- 
ods, ai>id  hence  we  almost  invariably  find  more  or  less  hos- 
tility from  some  quarter  or  the  other,  but  sometimes,  also, 
opposition  arraj^ed  against  undertakings  which  promise 
magnificent  results,  prompted  by  greed,  avarice,  and  jeal- 
ousy. 

I  have  encountered  my  full  share  of  all  these;  but,  as  ob- 
stacles after  obstacles  presented  themselves,  they  only 
nerved  me  on  to  overcome  them,  and  I  full3'  concluded  to 
devote,  if  necessary,  the  whole  balance  of  my  life  to  the 
execution  of  this  one  work,  believing,  as  I  do,  that  it  is 
one  of  the  most  important,  if  not  .the  most  important  one 
now  in  progress  on  this  continent. 

By  your  permission,  Mr.  Chairman  and  gentlemen  of 
the  committee,  I  will  now  proceed  to  give  a  brief  history 
of  the  Sutro  tunnel,  asj.t  is  called,  its  advantages  in  facili- 
tating mining  operations,  the  bearing  it  has  upon  the 
national  prosperity-,  and  also  throw  some  light  upon  the 
character  and  motives  of  the  opposition. 
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HISTORY  OF   THE   TUNNEL. 


The  year  1859  marked  the  discovery  of  the  Comstoek 
lode.  Up  to  that  time  no  mines  of  any  importance  were 
known  to  have  existed  on  the  eastern  side  of  the  Sierra 
Nevada  mountains,  and  when  news  suddenly  reached 
California  that  silver  ore  had  been  found  there  of  fabulous 
richness  and  extent,  the  people  became  imbued  with  an 
immense  excitement,  and  rushed  in  thousands  to  the  spot. 
The  winter  set  in  with  its  hindrances,  but  the  rush  con- 
tinued. Spring  came,  and  there  was  no  falling  off.  People 
believed,  and  were  justified  in  the  belief,  that  there  in 
Nevada  they  had  discovered  an  El  Dorado  unsurpassed 
by  any;  and  being  interested  in  mining,  and  feeling  con- 
siderable curiosity  to  see  the  spot  myself,  I  went  over 
there  in  March,  1860— as  soon  as  it  was  practicable  to 
cross  the  mountains — and  began  a  series  of  examinations. 
I  had  expected  to  witness  an  extraordinary  deposit,  but  I 
must  say  that  I  was  truly  astonished  at  the  magnitude  and 
importance  of  the  discoveries  which  had  been  made.  At 
that  time  only  forty  tons  of  ore  had  been  taken  from  the 
mines  and  sent  to  San  Francisco.  Their  reduction  yielded 
a  sum  in  the  gross  of  $160,000,  or  an  average  of  $4,000  to 
.  the  ton— the  most  profitable  forty  tons  probably  that  have 
ever  been  worked  from  that  lode.  I  examined  the  topo- 
graphy of  the  country,  and  recognized  the  fact  at  a  glance 
that  nature  had  so  favored  the  locality  that  the  greatest 
facilities  existed  for  the  construction  of  a  deep  adit  or  tun- 
nel ;  and  as  early  as  the  month  in  which  I  went  there — 
when  I  had  been  there,  in  fact,  but  a  few  days — I  wrote  a 
letter  to  a  newspaper  published  in  San  Francsico,  the 
Alia  California,  giving  some  interesting  information  about 
the  mines.  The  communication  appeared  on  the  20th  of 
April,  1860,  and  contains  these  reflections: 

"The  working  of  the  mines  is  done  without  any  system  as  yet.  Most  of 
the  companies  commence  without  an  eye  to  future  success.  Instead  of  run- 
ning a  tunnel  from  low  down  on  the  hill,  and  then  sinking  a  shaft  to  meet 
it,  which  at  once  insures  drainage,  ventilation,  and  facilitates  the  work  by 
going  upwards,  the  claims  are  mostly  entered  from  above  and  large  openings 
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made,  which  require  considerable  timbering,  and  exposes  the  mine  to.  all  sorts 
of  difficulties."  .  '  '     i '.  '  ' 

I  wmte  that'  when  I  had  been  there  only  a  week,  alid 
when  I  did  not  know  to  my  entire  satisfaction  that  there 
was  an  extensive  vein  of  ore  there.  Such  explorations  as 
had  then  been  made  did  not  extend  to  a  greater  depth 
Mian  twenty  or  thirty  feet. 

At  another  point  in  the  same  article  I  remarked: 

"Smelting  furnaces,  quartz  crushers,  and  all  the  machinery  required  for 
the  successful  reduction  of  the  ore,  could  be  erected  in  the  valley,  and  an  in- 
exhaustible supply  of  wood  and  timber  furnished  by  floating  it  down  Carson 
river  from  points  some  distance  above,  where  there  is  an  abundance  of  it." 

At  this  time,  it  should  be  borne  in  mind,  not  a  single 
road  had  been  constructed  in  that  country.  The  discovery 
had  barely  been  made,  and  the  mines  had  only  been  open- 
ed to  a  very  limited  extent.  I  became  interested,  more  or 
less,  in  operations  there.  In  1861  I  erected  a  mill  and  re- 
duction works,  and  took  up  miy  residence  in  the  neighbor- 
hood of  the  Comstock. 

FRANCHISE  BY  THE  LEGISLATURE. 

I  watched  the  current  of  events,  and  day  after  day  it  be- 
came plainer  to  me  that  there  was  absolute  necessity  for  a 
deep  mining  tunnel.  It  was  clear  to  my  rnind,  although 
the  idea  was  very  generally  scouted.  People  thought  an 
undertaking  of  the  nature  I  planned  could  never  be  con- 
summated in  Nevada.  It  would  take  too  long  a  time,  and 
funds  would  be;  insufficient,  they  ^aiji^b^t.^n, the  fall  of 
1864,  when  our  Legislature  met  at  Carson,  I  petitioned  for 
a  franchise,  and  a  bill  was  drafted,  giving  me  and  my  asso- 
ciates the  right  of  way  for  a  tunnel,  as  far  as  it  lay  in  the 
power  of  the  State  Legislature  to  give  it.  {a)  The  question 
of  payments  to  be  made  to  the  tunnel  company  was  left  an 
open  one,  subject  to  such  agreements  as  we  might  be  able 
to  make  with  the  mines.  It  was,  therefore,  a  sort  of  fran- 
chise such  as  would  have  been  given  to  a  toll  road,  or  any 
similar  improvement,  and  not  that  much.     A  few  thinking 

(a)  See  book  on  Sutro  Tunnel,  page  171. 
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men  in  the  Legislature  were  struck  at  once  with  the  idea, 
.  and  they  investigated  the  matter,  although  the  majority  of 
them  said  I  most  be  hopelessly  insane  to  propose  any- 
thing of  the  kind,  and  would  waste  my  time  for  nothing, 
.  for  the  project  could  never  be  carried  out — the  majority  of 
them,  I  say,  Tidicnled  it.  But  they  granted  the  franchise' 
by  a  unanimous  vote,  nevertheless,  an(l  I  proceeded  with^' 
out  delay  to  submit  the  question  to  the  companies  owning 
and  operating  the  mines.  I  had  made  a  beginning  then. 
I  had  some  rights  with  which  to  start  out.  I  had  obtained 
a  franchise.     The^  ^yi^ti^on ;  h^d  ^rsmm^dj  ^  tangibly  fernii) 

CONTRACTS  WITH   THE   MINING  COMPANIES. 

A  number  of  us  entered  into  an  association,  with  Senator 
•  Stewart  for  president,  and  we  submitted  our  proposition  to 
the  mining  companies.  I  demonstrated  the  advantages 
of  the  tunnel,  and  in  February,  1865,  I  published  a  pam- 
phlet explaining  the  whole  subject,  (a)  and  towards  the  lat- 
ter part  of  the  year,  after  many  months  of  labor,  by  dint 
of  persieve ranee;' I  succeeded  in  making  certain  contracts, 
which  were  nearly  all  completed  by  February  or  March, 
1866.     There  was  no  little  difficulty  attending  my  progress. 

The  mining  companies,  or  the  men  managing  the  mines, 
felt  very  slight  interest  in  the  question,  and  rather  pre- 
ferred not  to  bother  themselves  with  listening  to  me.  It 
^  was  tiot  opposition;  it  was  only  indifference.  There  was' 
no  opposition;  yet  it  took  me  eight  months  of  the  hardest 
work  I  have  done  in  this  whole  matter  to  make  the  people 
out  there  understand  the  merits,  of  the  case.  We  employed 
some  able  lawyers,  and  so  did  the  mining  companies.  The 
latter  retained,  amongst  others,  Mr.  Crittenden,  whose 
melancholy  death  at  the  hands  of  Mrs.  Fair  you  all  re- 
member, and  on  our  side  were  Judge  Hardy  and  others. 
The  best  lawyers  of  California,  in  fact,  were  retained  in 
Our  respective  interests.  They  deemed  the  contracts  very 
important,  and  spent  months  and  months  in  the  prepara- 

(<x.)  See  pamphlet,  "Necessity  of  a  Deep  Tunnel." 
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tion  of  agreements,  by  which  the  miaing  companies  were 
to  bind  themselves  to  pay  the  tunnel  company  $2  a  ton  on 
each  and  every  ton  of  ore  that  might  be  extracted  for  all 
time  to  come.  These  agreements  were  executed  on  parch- 
ment, and  the  care  with  which  they  were  gotten  up  will 
indicate  at  a  glance  that  they  were  intended  to  last  a  great 
many  years,  and  probably  for  a  century,  (a) 

PEOPLE  BECOMING   INTERESTED   IN   THE   SUBJECT. 

After  my  pamphlet  had  been  thoroughly  distributed  and 
discussed,  I  found  almost  everybody  was  becoming  anxious 
to  have  the  tunnel  made.  They  began  to  comprehend  it  then. 
They  appreciated  the  magnificence  of  the  undertaking,  and, 
instead  of  throwing  obstacles  in  my  way,  they  all  joined 
together  to  help  me,  the  Bank  of  California  among  them. 
They  confessed  that  they  could  see  no  money  in  it  then, 
but  they  could  see  a  great  many  difficulties  ahead,  and 
they  were  willing  to  second  my  endeavors  with  their  as- 
sistance. The  royalty  of  $2  a  ton  was  regarded  as  a  mere 
bagatelle.  ]^o  one  thought  of  it  at  all  as  an  adequate  com- 
pensation for  the  manifold  benefits  the  tunnel  would  con- 
fer; and  the  trustees  of  the  mining  corporations,  who  often 
met  at  my  solicitation,  and  whose  meetings  I  invariably  at- 
tended for  the  purpose  of  explaining  my  project,  the  most 
of  whom  had  been  at  first  unacquainted  with  the  advantages 
a  deep  tunnel  would  furnish,  became  firm  in  their  conviction 
that,  even  at  a  royalty  of  $6  or  $8  per  ton,  it  would  be  ad- 
vantageous to  them. 

THE   BANK   OF  CALIFORNIA   FAVORS  THE   ENTERPRISE. 

The  Bank  of  California  seemed  particularly  anxious  to 
help  me.  They  have  since  been  arrayed  against  me  in  the 
bitterest  hostility.  They  have  left  no  stone  unturned  which 
could  conduce  towards  the  breaking  up  of  the  work;  and 
Wm.  C.  Ralston,  the  cashier  of  the  bank,  v/ho  lives  in 
princely  style,  in  a  magnificent  dwelling,  with  sixty  horses 

(a)  See  book  on  Sutro  Tunnel,  p.  173. 
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in  his  stables — a  man  who  was  at  that  time  a  warm  friend 
of  the  tunnel,  and  has  since  grown  rich  by  manipulating 
these  mines — is  now  its  enemy.  I  have  in  my  possession 
a  letter  written  by  him  at  that  time,  which  I  have  never 
produced  before,  for  it  is  a  private  letter,  given  me  as  an 
introduction  to  certain  parties,  which  during  six  years  of 
warfare  I  have  kept  inviolate,  although  there  is  nothing  of 
a  confidential  character  about  it.  I  may  as  well  use  it  now. 
It  will  serve  to  show  the  opinion  this  Mr.  Ralston  once 
entertained  of  the  Sutro  tunnel.     I  will  read  it: 

"The  Bank  of  CALiroENiA. 

"  D.  0.  Mills,  W.  C.  Ralston, 

''President.  Cashier. 

'  "San  Feancisco,  May  4, 1866. 

"To  the  Oriental  Bank  Corporation,  London. 

"Dear  Sirs:  This  letter  will  be  presented  to  you  by  Mr.  A,  Sutro,  of  this 
city,  who  visits  England  with  the  view  of  laying  before  capitalists  there  a 
very  important  enterprise,  projected  by  himself,  and  known  as  the  'Sutro 
tunnel,'  in  the  State  of  Nevada.  This  tunnel  is  designed  to  cut  the  great 
Comstock  lode  or  ledge,  upon  which  our  richest  silver  mines  are  located,  at 
a  depth  of  two  thousand  feet  from  the  surface,  to  drain  it  of  water,  render  it 
easily  accessible  at  that  point,  and  thus  increase  the  facilities  and  diminish 
the  expenses  of  the  progressive  development  of  these  mines. 

''Too  much  cannot  he  said  of  the  great  importance  of  this  work,  if  practicable 
upon  any  remunerative  basis.  We  learn  that  the  scheme  has  been  verj''  care- 
fully examined  by  scientific  men,  and  that  they  unhesitatingly  pronounce  in  Us 
favor  on  all  points — practicability,  profit,  and  great  public  utility.  Mr,  Sutrtj, 
we  presume,  is  furnished  with  the  necessary  documents  to  make  this  apparent; 
and  our  object  in  this  letter  is  simply  to  ^ain  for  him,  through  your  kind- 
ness, such  an  introduction  as  will  enable  him  to  present  his  enterprise  to  the 
public  fairly  and  upon  its  merits. 

"Commending  Mr.  Sutro  to  your  courteous  attentions,  we  remain,  dear 
sirs,  yours,  very  truly, 

"  W.  C.  Ralston, 

"Cashier." 

■     \ 

That  this  same  Mr.  Ralston  has  since  been  moving  heaven 
and  earth  to  break  up  this  tunnel  enterprise  I  shall  fully 
explain  in  the  course  of  my  remarks. 

LAW   PASSED   BY   CONGRESS. 

After  I  had  finished  the  making  of  these  contracts,  I  set 
out  for  "Washington,  with,  the  intention  of  getting  certain 
rights  from  the  General  Government  which  no  State  gov- 
ernment could  give  me ;  for  the  fee  to  the  public  domain,  [a) 

(a)  See  Testimony,  pp.  197,  222,  284. 


as  i^ir  as  these  mines  a^re  concerned,  was  then  entirely,  and 
is  to  tins  day  to  a  large  extent,  in  the  Government,  (a)  I 
s"P^^s  to  secure  certain  immunities  at  the  capital,  and  then 
go  to  Europe,  for  the  purpose  of  negotiating  stock  or  oh- 
r^j^iuing  the  pecuniary  loans  which  would  be  required  to 
i^rry  out  the  work.  IsTothing  was  said  at  that  time  about 
any  direct  aid  from  the  Government. 
v;  I  arrived  in  Washington  about  the  beginning  of  June, 
)^^6Q;  and  on  the  25th  of  July  a  law  of  Congress  was  ap- 
proved, (6)  granting  to  me  the  right  of  way  and  other  privil- 
eges to  aid  in  the  construction  of  an  exploring  and  draining 
tunnel  to  the  Comstock  lode,  in  the  State  of  Nevada.  It 
gave  us  the  privilege  of  buying  some  land  at  the  mout^i  of 
the  tunnel,  which 'we  already  owned  by  location,  and  the 
right  to  take  such  veins  of  ores  as  we  might  cut  in  running 
the  tunnel,  and  which  we  would  have  had  under  the  com- 
mon mining  law;  confirms  the  rates  made  in  these  con- 
tracts of  $2  a  ton;  and  makes  the  patents  of  mining  com- 
panies thereafter  obtained  subject  to  the  condition  that 
this  royalty  be  paid,  (c)  It  v/as  necessary  that  we  should 
have  some  such  protection  as  this  in  the  work,  for  corpora- 
tions are  liable  to  disincorporate,  with  disastrous  effect 
tipon  the  binding  force  of  contracts.  I  found,  by  consulta-' 
^ionwith  eminent  lawyers,  that  it  was  absolutely  necessary 
ito  have  some  such  rights  from  the  Government;  and  on 
presentation  in  Congress  the  delegation  from  California 
and  Nevada  agreed  with  me,  and  the  bill  which  I  desired 
became  a  law. 

NECESSITY  OF  A  COMPULSORY  LAW. 

Mr.  Sunderland,  in  summing  up  the  evidence  which  has 
been  taken  here,  says  that  this  law  places  some  of  the 
mining  companies  who  did  not  sign  the  contract  under  the 
same  obligations  as  those  who  did.  He  says  he  was  a 
^trustee  at  the  time,  and  he  did  not  sign  a  contract.  That 
is  precisely  what  we  wanted  to  remedy.     There  were  men 

(a)  See  Test.,  pp.  190,  222,  223,  373.     (&)  See  Statutes  at  Large,  vol.  14,  p.  242. 
(c)  See  Test,  pp.  221,  222,  282. 
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ia  liTevada  who  were  ambitious  to  play  "dog  in  the  mau- 
ger."  They  did  npt  want  to  do  ai^ytbijog.  They  did  not 
want  to  build  the  tunnel;  but  if  it  should  be  biiilt  they 
wanted  to  have  the  benefit  of  it,  for  if  we  should  run  it  in 
it  would  drain  the  mines  for  them  without  expense.  Mr. 
Sunderland  was  one  of  those  men  who  would  not^sign  this 
contract.     They  said — 

"Oh,  Sutro  will  build  it,  and  when  done  it  will  drain  our  mines  as  well 
as  others,  and  we  shall  get  the  benefit  for  nothing." 

It  was  necessary  to  compel  them  to  make  a  fair  contri- 
bution, as  I  will  show  by  a  very  familiar  example.  When 
a  number  of  property  owners  on  a  street  want  to  construct 
a  sewer,  and  one  man  stays  out  and  will  take  no  part  in 
the  work,  you  must  run  the  sewer  by  him  or  it  would  be 
useless,  and  if  you  run  it  by  him  he  derives  all  the  advant- 
ages from  it  for  nothing.  It  would  be  an  annoying  and 
insurmountable  difBcmlty.  Hence,  we  find  in  iill  city  char- 
ters authority  for  provisions  making  it  compulsory  on  the 
inhabitants  to  pay  their  proportion  towards  sewers.  It  is 
absolutely  necessary  that  they  should  contribute  to  such 
works,  (a)  We  have  practically  the  same  principle  and  the 
,^aiqaeitbing,to.  Q^iitend  with  in  mining;  and  I  say  now,  that 
the  time  will  come  when  Congress  will  pfiss  a  general  law, 
such  as  they  had  in  Spaiji  and  Germany,  to  compel  mining 
companies  to  pay  in  cases  of  i  this  kind.  Tunnels  are  nec- 
essary for  mining;  (b)  and  it  is  a  great  mistake  for  the  Gov- 
ernment to  grant  to  any  man  an  absolute  title  to  a  mine. 
The  Government  should  reserve  for  itself  such  privileges 
as^re  required  in  the  development  of  our  mining  interests, 
the  right  to  make  certain  regulations,  {c)  I  do  not  know 
but  that  there  is  a  clause  in  the  present  law  partly  covering 
Ithis;  Y(^yj  point.  There  '^yq  sucb  laws  in  Europe.  I  sim- 
ply refer  to  these  facts  as  significant  from  the  principle 
embodied.  It  has  been  the  experience  in  Mexico,  in 
^pain,  in  Hungary,  and  in  ;0ther  countties  where  mining 
i^  prosecuted  to  a  considerable  extent,  that  miners  never 

(a)  See  Test.,  p.  3,72.        (6)  See  Test.,  p.  606.        (c)  See  Test.,  p.  602. 
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agree  upon  such  questions,  but  that  they  take  out  all  the 
ore  that  they  can  get  any  money  from,  and  when  the  mines 
are  gouged  out  it  is  impossible  to  find  any  one  to  make  a 
tunnel. 

THE  UNDERTAKING  PRESENTED  AT  NEW  YORK. 

After  the  act  of  ^incorporation  passed  Congress,  I 
thought  this  matter  stood  on  a  basis  that  was  not  suscepti- 
ble of  doubt,  and  proceeding  directly  to  I:^ew  York  from 
"Washington,  I  published  a  little  pamphlet,  in  which  I  ex- 
plained the  advantages  of  the  tunnel  and  the  probable 
income  that  would  be  derived  from  it.  The  people  with 
whom  I  came  in  contact  at  that  time  (and  they  were  some 
of  the  wealthiest  and  most  intelligent  of  the  residents  of 
!N"ew  York)  took  a  great  deal  of  interest  in  the  tunnel,  al- 
though somehow  they  regarded  it  as  a  vast  undertaking, 
the  accomplishment  of  which  would  be  very  remote.  My 
assertions  that  the  income  from  operating  would  amount 
to  several  millions  per  annum  made  them  incredulous,  and 
they  argued  that  if  that  were  true,  I  could  easily  raise  the 
money  in  California.  Many  of  the  prominent  merchants, 
bankers,  and  capitalists  of  I^ew  York,  however,  united  in. 
subscribing  to  a  communication  to  me  in  which  they  prom- 
ised that,  if  I  would  go  back  to  the  Pacific  coast  and  raise 
three  or  four  or  five  hundred  thousand  dollars,  they  would 
get  $3,000,000  for  me  in  the  east,  (a)  In  the  fall  of  1866, 
therefore,  I  returned  to  California,  and  submitted  the  prop- 
osition to  the  mining  companies.  They  were  then  in  a 
pretty  good  condition.  They  were  prosperous  in  busi- 
ness, and  I  found  ready  listeners  when  I  demonstrated  the 
importance  of  the  tunnel  to  mining  operations.  I  pro- 
posed to  them  to  become  interested  in  the  tunnel.  I 
showed  them  that  they  could  come  in  at  such  a  rate  that 
it  would  be  highly  advantageous  to  them,  for  although 
they  would  be  independent  as  mining  concerns,  the}'-  would 
still  be  owners  in  the  tunnel  enterprise,  and  it  would  re- 

(a)  See  Commissioners'  Report,  p.  53. 
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turn  them,  by  way  of  profit,  all  they  would  have  to  pay  to 
it  in  royalty  for  the  ores  removed  when  in  bonanza;  while, 
on  the  other  hand,  when  out  of  ore,  without  contributing 
a  single  dollar,  the  dividends  from  the  tunnel  would  fur- 
nish them  the  means  for  prospecting.  And  they  saw  it, 
and  recognized  the  fact.  They  began  to  subscribe,  and  in 
May,  1867,  I  think,  I  had  $600,000  subscribed.  A  great 
many  private  people  put  down  their  names  for  $5,000,  or 
$10,000,  or  $20,000  each,  and  I  had  a  fair  prospect  of 
raising  $1,000,000  in  San  Francisco,  and  the  whole  amount 
required,  perhaps,  in  California. 

OPPOSITION  BY  THE  BANK  OF  CALIFORNIA  COMMENCED,  (o) 

Then  it  was  that  the  Bank  of  California  stepped  in  and 
concluded  to  break  up' the  tunnel  enterprise.  But  previous 
to  that  time  I  had  again  visited  the  Nevada  Legislature,  in 
February,  1867, 1  think,  and  asked  the  members  to  memo- 
rialize Congress,  (b)  I  told  them  that  this  was  an  important 
question,  not  only  to  the  State  of  IvTevada,  but  to  the  whole 
country;  and  they  responded  to  my  wishes,  urging  Congress 
in  the  strongest  teims  to  aid  this  work.  They  gave  their 
reasons,  (c)  They  showed  the  politico-economical  demands 
for  it.'  They  demonstrated  what  influence  it  would  have 
on  the  payment  of  the  national  debt.  I  should  very  much 
like  to  quote  from  the  memorial,  but  it  would  take  me  too 
long. 

When  the  California  bank  people  observed  the  action 
the  Legislature  of  !N"evada  had  taken,  with  the  conclusive 
logic  of  their  address,  they  began  to  understand  the  prob- 
ability that  the  Government  would  take  somp  steps  to  assist 
in  the  construction  of  the  tunnel.  The  Bank  of  California 
now  came  to  the  conclusion  that  it  was  a  great  enterprise, 
and,  thinking  we  were  about  to  get  a  subsidy  from  the 
United  States,  they  set  out  to  break  it  up.  The  Bank  of 
California  rules  and  runs  that  country.     They  owned  al- 

{a)  See'  Test.,  pp.  17, 18, 166,  355,  356.    (6)  See  book  on  Sutro  Tunnel,  p.  xiii. 
(c)  See  book  on  Sutro  Tunnel,  p.  77. 
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piost  everybody  in  it,  and  anybody  that  refuses  to  bend  the 
knee  to  them  they  drive  away.  So  they  cpncluded  to  diive 
me  away;  and,  in  their  unscrupulous  manner  of  doing 
things,  they  began  by  making  the  mining  companies  repu- 
diate their  subscriptions.  That  was  the  first  step  they  took? 
Ihadworke.dat  this  undertaking  then  for  several  years. 
I  had  induced  some  ;0f  my  friends  to  invest  some  money 
in  it:  my  means  were  limited.  There  were  large  expenses 
connected  with  the  enterprise,  in  the  way  of  making  surr 
weja  and  maps,  traveling,  aiTanging  contracts,  and  em- 
ploying lawyers.  The  bank,  as  soon  as  they  had  concluded 
to  repudiate,  declared  that  we  had  not  complied  with  the 
conditions  of  our  contracts. 

THE  QUESTION  OF  OONTRACTS. 

That  was  in  June,  1867.  The  contracts  were  made  in 
the  year  1866,  and  we  agreed  in  those  contracts  that  w^ 
would  raise  a  certain  sum  of  money  by  the  1st  of  August, 
1,867.  ISTow,  understand,  ih  May,  1867,  three  months  be- 
fore our  time  expired,  they  commenced  their  opposition, 
and  said  we  had  not  complied  with  our  contracts.  I  had, 
however,  taken  the  precaution  to  receive  an  extension  froni 
thejnining  companies  of  another  year,  and  consequently 
our  contracts  ran  until  August  1, 1868.!^/'^'    '  ''^^  '' 

In  order  that  the  circumstances  may'b6  tnofougiily  coni- 
prehended,  I  will  refer*to  a  single  company,  the  reports  of 
which  I  have  in  my  possession.  It  is  the  Savage  Mining 
Company,  of  which  Alpheus  Bull,  Esq.,  is  president — a 
gentleman  who  is  connected  with  a  great  many  companies 
put  there,  and  who  is  supposed  to  be  a  very  good  man,  a 
first-rate  man*  a  very  pious  man,  in  fact;  bat  in  my  opin- 
ion a  great  scamp,  and  a  mere  tool  of  the  Bank  of  Califor- 
nia. This  is  what  he  wrote  in  Jiis  official  report  -om  July 
Ip,  1866,  after  the  contracts  had  been  made : 

"The  importance  of  affordiag  drainage  at  a  great  depth,  if  it  can  possibly 
be  obtained,  cannot  be  too  highly  estimated.  The  Sutro  Tunnel  Company  is 
the  only  party  that  proposes  to  undertake  this  important  enterprise,  and  your 
trustees  have  entered  into  a  contract  with  that  company,  for  the  purpose  o^f 
eiEfecting  this  great  object.     It  is  much  to  be  desired  that  success  may  attend 
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the  effort,  for  it  is,  in  my  opinion,  a  work  upon  which  depends  the  future  value, 
and  profitable  working  of  the  mines  of  the  Comstoch  lode.  I  recommend  that 
this  contract  be  ratified  by  the  stockholders  at  their  present  meeting."  (a) 

.  They  did  ratify  it.  That  was  in  1866.  There  was  no 
opposition  then.  Now,  let  us  see  what  he  says — this  same 
man— in  1867;  and  a  very  smooth-talking  fellow  he  is,  too. 
Eecollect,  now,  these  contracts  did  not  expire  till  the  1^ 
of  August,  1867,  with  an  extension  of  time  made  until 
August  1,  1868.  There  was  an  extension  from  this  par- 
ticular company,  the  Savage  company,  which  I  might  as 
well  read  right  here,  now  that  I  am  about  it,  so  that  it 
may  be  put  upon  the  record,  and  that  there  may  be  no  ques- 
tion about  the  extension  granted,  by  that  company  at  all : 

"Resolved,  That  the  president  and  secretary  be,- and  are  hereby,  instructed 
to  enter  into  the  following  contract  with  the  Sutro  Tunnel  Company: 

"This  agreement,  made  thisseventli  day  of  March,  A.  D.  1867,  between  the 
Savage  Mining  Company,  a  corporation  duly  organized  under  the  laws  of  the 
State  of  California,  and  having  its  mine  on  the  Comstock  lode,  in  the  State  of 
Nevada,  party  of  the  first  part,  and  the  Sutro  Tunnel  Company,  party  of  t^e 
second  part: 

"  Witnesseth,  That  in  consideration  of  one  dollar  in  gold  coin  of  the  United 
States  in  hand  paid  to  the  said  party  of  the  first  part  by  the  said  party  of  th© 
second  part,  and  of  other  good  and  valuable  considerations,  receipt  whereof 
is  hereby  acknowledged,  said  party  of  the  first  part  agrees  and  covenants  that 
the  said'party  of  the  second  part  shall  have,  and  is  hereby  granted,  an  exten- 
sion  of  time  for  one  year,  from  and  after  the  period  specified  in  articles  first, 
third,  fourth,  and  fifth,  of  a  certain  contract  entered  into  between  the  parties 
hereto,  on  the  thirtieth  day  of  March,  A.  D.  1866." 

[Recollect  this  gives  an  extension  till  the  1st  of  August, 
1868.] 

"  And  it  is  hereby  declared  to  be  the  intention  of  said  grant  of  exten- 
sion of  time,  that  the  operation  and  effect  thereof  shall  be  the  same  in  all  re- 
spects as  if  the  1st  day  of  August,  1868,  had  been  originally  inserted  in  said 
contract,  instead  of  the  first  day  of  August,  1867,  wherever  the  date  last  men- 
tioned is  found  therein. 

"  In  testimony  whereof  the  Savage  Mining  Company  has  caused  these  pres- 
ents to  be  simed  by  the  president  and  secretary,  and  its  corporate  seal  to  be 
hereto  affixed,  this  seventh  day  of  March,  A.  D.  1867.       •  ■      ..    ■ 

"(Signed)  Alpheus  BuLi.,  A'ea7. 

-    "E.  B.  Holmes,  Sec'y  Savage  Mining  Po^ 

Now  let  us  see  what  this  man  said  that  same  year,  on  the 
18th  of  July,  1867,  before  the  original  contract  expired  : 

"On  the  the  26th  of  April,  1867,  the  board  of  trustees  entered  into  an 
agreement  with  the  Sutro  Tunnel' Company  to  subscribe  $150,000  towards' 
the  construction  of  the  propoEed  drain  tunnel,  upon  two  conditions:  first, 
that  the  tunnel  company  were  to  procure  bona  fide  subscriptions  to  the  amount 

(rt)  See  official  report  of  Savage  Company  for  1866, 
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of  $3,000,000;  and,  second,  that  the  agreement  should  be  submitted  to  this 
annual  meeting  and  ratified  by  the  stockholders.  The  tunnel  company  have 
failed  to  fulfill  the  first  condition." 

He  said  we  had  failed  to  fulfill  the  condition  that  we 
were  to  get  $3,000,000  in  bona  fide  subscriptions,  and  our 
time  had  not  yet  expired.  It  was  before  the  original  con- 
tract expired,  and  a  year  and  over  before  the  extension 
expired. 

Then  he  goes  on  to  say : 

"  In  addition  to  this,  I  consider  there  are  grave  reasons  for  doubting  the 
policy  of  such  an  agreement  on  the  part  of  this  company.  Suffice  to  say  that 
I  recommend  the  stockholders  to  refuse  to  give  their  approval  to  the  agree- 
ment." (a) 

This  Bull  was  the  tool  of  a  ring,  which  had  then  been 
formed  by  the  Bank  of  California,  and  they  thought  they 
could  explode  the  tunnel  project.  It  was  next  to  impossi- 
ble to  obtain  redress.  You  could  not  do  anything,  in  any 
court  of  law.  It  was  reported  that  they  could  manage 
almost  every  judge  in  that  part  of  the  country,  and  that 
they  had  vast  influence  with  all  the  newspapers.  They 
thought  they  could  ride  rough-shod  over  my  rights,  but  I 
did  not  let  them  do  it,  nor  do  I  think  I  ever  shall.  I  hold 
in  my  hand  the  paper,  dated  April  26,  1867,  in  which  the 
Savage  company  agreed  to  pay  $150,000  to  the  tunnel  com- 
pany, yet  that  man  had  the  assurance,  three  months  later, 
to  say  we  had  not  complied  with  the  conditions  of  our 
contract,  when  we  had  a  year  and  over  to  do  it  in. 

RING  RASCALITIES. 

They  put  their  heads  together  then,  and  said: 

"  Let  us  break  up  the  Sutro  tunnel.  We  will  get  hold  of  it  in  a  year  or 
two  anyhow ;  and  in  the  meantime  we  will  make  the  mining  companies  give 
the  money  subscribed  to  the  tunnel  company  towards  a  railroad,  which  we 
will  build  and  own,  and  that  will  kill  Sutro,  and  he  will  not  be  able  to  get 
the  money  he  wants." 

As  a  result  of  what  I  have  just  stated,  in  April,  1^68, 
tbis  man  Bull  wrote  in  the  ofiicial  report  of  the  company : 

"  I  am  so  strongly  impressed  with  the  importance  of  the  early  construction 
of  this  railway,  and  the  great  benefits  it  would  confer  upon  this  company, 
that  I  earnestly  recommend  to  the  stockholders  the  repeal  or  amendment  of 

(a)  See  official  report  of  Savage  Company  for  1867. 
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the  4th  article  of  the  by-laws,  so  as  to  enable  the  in-coming  board  of  trustees, 
if  in  their  judgment  they  deem  it  advisable,  to  increase  the  subsidy  of  this 
company  to  the  railway  enterprise  by  an  additional  sum  of  fifty  thousand 
dollars. 

"  With  this  road  constructed  and  in  operation,  and  with  a  deep-drain  tun- 
nel which  in  a  few  years  will  be  run,  ana  with  a  further  saving  in  the  reduc- 
tion of  ore,  and  also  to  increase  the  returns  of  the  assay  value  of  them  from 
65  per  cent.,  the  present  standard,  to  80  or  85  per  cent.,  it  is  reasonable  to 
believe,  with  all  these  advantages  secured,  we  can  transmit  the  danger  of 
profits  from  silver  mining  at  Virginia  and  Gold  Hill  to  another  generation."  (a) 

!N'ow,  if  that  record  will  not  damn  any  set  of  men,  I 
would  like  to  know  what  will.  There  is  falsehood  proven 
on  them  out  of  their  own  mouths. 

To  recapitulate,  then,  you  find  that  on  April  3,  1866, 
this  man  Bull,  as  president  of  the  Savage  company,  makes 
a  contract  with  the  Sutro  Tunnel  Company,  and  recom- 
mends its  confirmation  at  the  annual  stockholders'  meet- 
ing in  July  of  that  year,  which  was  duly  made. 

On  the  7th  of  March,  1867,  following,  he  extends  the 
time  for  the  fulfillment  of  that  contract  until  August  1, 
1868.  On  the  26th  of  April,  of  that  same  year,  (1867,)  the 
board  of  trustees  of  the  Savage  company,  through  him, 
(Bull,  their  president,)  subscribed  $150,000  to  the  Sutro 
Tunnel  Company;  and  on  the  18th  of  July,  of  that  same 
year,  he  repudiates  it  all. 

The  California  Bank  ring  saw  the  tunnel  was  going 
ahead,  and  while  they  wanted  to  break  it  up,  they  at  the 
saine  time  wanted  to  appropriate  the  money  subscribed 
by  the  mining  companies  to  themselves;  and,  in  order  to 
accomplish  that,  they  got  up  this  railroad  enterprise. 

Thus  we  find  this  same  man  Bull,  in  his  next  annual 
report  in  1868,  recommending  the  subscription  of  this 
identical  sum  of  $150,000  to  the  railroad  company,  which 
he  had  repudiated  the  year  before,  as  far  as  the  tunnel 
company  was  concerned;  and  so  confident  was  he  that  the 
tunnel  project  was  killed  for  good,  that  he  lets  out  their 
plans  for  the  future,  by  saying  that  a  deep  tunnel  would 
be  constructed  before  long — of  course  meaning  by  the  bank 
ring.     He  thought  it  was  killed  off;  his  indecent  haste  was 

(a)  See  official  report  of  Savage  Company  for  1868.  '^ 
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go  great  that  he  called  in  the  undertaker  before  the  child 
was  dead. 

THEY  WANT  TO  APPROPRIATE  AID   FROM  THE   GOVERNMENT   TO 
THEMSELVES. 

They  now  turned  around,  and  their  persecution  fairlj 
commenced.  They  thought  the  tunnel  was  a  good  thing, 
having  read  ray  pamphlets.  They  had  not  had  brains 
enough  to  see  it  in  the  beginning;  but  when  they  did  sea 
it,  notwithstanding  our  rights,  obtained  from  the  UniteCl 
States  Government,  they  thought  they  would  break  it  up: 
after  the  Nevada  Legislature  had  shown  that  the  Govern- 
ment of  the  United  States  was  interested  in  that  enterprise 
more  intimately  than  in  any  other  in  the  country,  and  they 
concluded  to  appropriate  any  aid  from  the  federal  Govern- 
ment to  themselves.  There  you  have  the  Bank  of  Califor- 
nia. That  is  the  way  they  do  things  out  there.  They 
thought  in  a  few  years  I  would  be  entirely  used  up,  for  } 
had  no  money  to  fight  these  people  with,  and  they  had 
millions,. and  were  making  millions  out  of  these  mines 
every  year,  fleecing  the  people,  as  I  shall  show  further  on. 
I  charge  them  with  these  things,  and  I  am  ready  to  prove 
them. 

THE  RING  HAS  NO  MONEY  INVESTED  IN  THE  RAILROAD. 

What  does  Mr.  Sunderland  say  in  his  argument?  He 
says  this  tunnel  ought  not  to  receive  any  aid  from  the 
Government,  because  it  would  ruin  their  railroad.  Why^ 
that  is  no  objection.  They  got  the  money  subscribed  to 
themselves  away  from  us,  and  with  it  built  that  railroad  in 
opposition  to  the  tunnel.  They'built  it  several  years  after  I 
obtained  my  rights.  They  designed  that  it  should  break 
up  the  tunnel.  They  tried  to  make  people  believe  that,  when 
the  railroad  should  be  made,  they  could  bring  wood  on  it 
so  cheap,  that  they  would  be  enabled  to  use  it  for  pumping 
water  out  of  the  mines  cheaper  than  it  would  run  out  by 
itself,  and  the  people  had  no  interest  to  diiTer  from  them.  One 


of  Mr.  Sunderland's  reasons  against  the  tunnel  is,  that  the 
railroad  cost  $3,000,000.  The  truth  is,  it  only  cost  $1,500,- 
000.     According  to  his  own  statement,  they  got  from  the 

mining  companies — « $800,000 

'Arid'  a  gift  from  three  counties  of^i— ^-— 575,000 

Making  a  total  Gf-..-----<5SaadJ.imillJi  $1,375,000 

So  there  is  not  much  of  their  money  in  it. 

The  railroad  may  cost  $3,000,000,  if  they  build  it  to 
Reno,  which  would  make  it  more  than  double  its  present 
length.  "'  -' .  ""  !' 

_  ;ilr.  Waldron.  What  is  its  present  length  ? 
'  Mr.  SuTRO.  Twenty-three  miles  from  Virginia  to  Carson. 

Kow,  I  want  to  call  attention  to  the  fact,  that  more  than 
01^  half  of  that  railroad  never  will  be  injured  at  all.  There 
are  only  ten  miles  that  the  tunnel  could  hurt,  and  I  pre- 
tend to  say  that  even  that  ten  miles  would  not  become  en- 
ti^ply  Useless,  and  that  Virginia  City  will  continue  to  e;i:ist 
to  a  very  considerable  extent.  He  says  these  mining  com- 
panies have  paid  $800,000  already,  and  the^r  ought  not  to 
pay  anything' towards  this  tunnel.  So  far"  as  lam  con- 
cerned, I  can  neither  see  sense  nor  philosophy  in  that 
argument.  He  says,  also,  that  if  we  had  complied  with 
our  contract  there  would  not  have  been  any  necessity  for 
making  this  railroad.  I  have  shown  that  these  people  have 
prevented  us  from  complying  with  the  contracts.  Their  own 
statements  show  it.  They  are  full  of  discrepancies.  They 
say  they  wanted  us  to  complete" the  tunnel,  and  they  threw 
all  sorts  of  obstacles  in  our  way. 

NO  RUIN  TO  ANYTHTNG.  a 

Mr.  Sunderland  next  says  that,  if  made,  the  tunnel  will 
ruin  Virginia  City  and  Gold  Hill.  It  has  been  stated  here 
that  the  property  there  is  worth  $5,000,000  or  $6,000,000; 
but  in  any  mining  town  everybody  knows  that  mining  will 
some  day  cease,  particular!}^  if  operations  continue  to  be 
carried  on  as  they  are  in  those  mines,  and  property  will 
be  worth  but  very  little.     I  think  the  tunnel  will  injure 


m 

Virginia  City  and  Gold  Hill  some,  and  I  think  it  will  in- 
jure ten  miles  of  that  railroad,  but  not  much,  for  they 
can  take  up  their  rails  and  lay  them  to  the  mouth  of  the 
tunnel,  and  I  prophesy  that  a  large  city  will  spring  into 
existence  there.  Five  years  hence  we  shall  see,  perhaps, 
50,000  people  gathered  near  its  mouth.  Where  they 
have  two  or  three  thousand  miners  employed  now,  they 
will  then  have  15,000 ;  and  the  few  thousand  who  will  then 
remain  at  Virginia  City  will  find  plenty  of  employment  in 
surface  digging,  for  there  will  be  more  or  less  of  mining 
operations  conducted  independent  of  the  tunnel.  It  will 
take  a  long  time  to  complete  the  ramifications  from  the 
tunnel — fifty  years,  I  do  not  doubt.  In  the  course  of  time 
we  shall  have  in  the  argentiferous  depths  of  those  hills  a 
hundred  miles  of  tunnel — nay,  two  hundred.  That  which 
we.  seek  to  start  to-day  is  the  main  artery,  as  it  were.  We 
go  in  four  miles,  and  we  will  have  tunnels  branching  from 
us  in  every  direction ;  we  will  have  a  subterranean  world, 
with  avenues  and  rock-paved  streets,  an  interminable  traffic 
of  cars,  loaded  with  men,  ore,  and  material,  (a)  There  will 
be  a  business  in  this  underground  world  such  as  no  one  can 
have  any  conception  of  The  whole  mountain  will  be  ex- 
plored, and  everything  connected  with  mining  Cheapened; 
and  the  objection  that  Virginia  City  and  Gold  Hill  will 
be  injured  falls  to  the  ground;  it  amounts  to  nothing,  (b) 

Mr.  Sunderland  has  also  stated  that  the  mills  of  the 
Carson  river  will  be  injured.  There  has  been  a  great  deal 
said  here  about  making  a  large  dam  near  the  mouth  of  the 
tunnel ;  but  we  do  not  propose  to  make  that  dam.  That 
is  a  dam  proposed  by  the  commissioners.  They  thought 
a  dam  would  be  a  profitable  investment,  and  that  may  be 
probably  so;  but  in  none  of  my  pamphlets  or  books  have  I 
ever  proposed  making  one.  There  is  no  necessity  for  it  at 
all,  as  I  will  show  when  I  reach  that  subject. 

He  has  told  us,  furthermore,  there  will  be  $13,000,000 
or  $14,000,000  worth  of  property  destroyed;  that  is  to  say, 

(a)  See  Test,  p.  27.        (6)  See  Test.,  pp.  185, 186. 
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in  property  at  Virginia  City,  the  mills  on  the  Carson,  and 
this  railroad;  but  I  assert  (the  mills  not  being  affected  at 
all)  that  the  loss  will  not  exceed  $1,000,000.  And  they 
are  going  to  get  a  benefit  from  the  tunnel  of  more  than 
$10,^000,000  a  year.  The  yield  of  those  mines  will  be  so 
immense,  that  the  people  there  cannot  help  growing  rich 
from  them.  But  Mr.  Sunderland  says  every  one  will  be 
bankrupted.  The  solution  of  the  enigma  is,  the  Bank  of 
California  is  still  bent  upon  breaking  up  our  project, 
although  we  are  now  in  a  condition  to  push  our  work 
ahead.  We  have  300  or  400  men  at  work  there  at  present, 
and  we  are  going  to  construct  that  tunnel  in  spite  of  all 
their  machinations.  ^ 

RETURN  TO  NEW  YORK. 

After  I  saw  the  power  the  Bank  had  out  there,  I  con- 
cluded it  would  be  of  no  use  for  me  to  go  on  there  any  longer 
to  try  to  accomplish  anything.  I  perceived  that  nearly 
everybody  was  shunning  me,  as  long  as  it  was  pat- 
ent that  the  Bank  was  against  me,  and  I  could  not 
raise  a  cent.  Men  of  business  were  all  afraid  of  the 
institution.  Most  of  them  were  more  or  less,  in  want 
of  accommodations,  and  have  business  ramifications  which 
leave  them  at  the  mercy  of  a  great,  unscrupulous  mon- 
eyed concern,  either  directly  or  indirectly,  so  that  they 
may  be  broken  and  ruined  any  day,  and  no  redress 
could  be  had;  and  when  I  would  relate  the  facts  peo- 
ple would  not  believe  me,  and  I  could  get  no  satis- 
faction, r  therefore  concluded  to  return  to  N'ew  York, 
where  the  people  had  told  me,  "You  go  and  raise  ^ree 
or  four  hundred  thousand  dollars."  Upon  my  arrival 
I  showed  the  documents,  in  which  the  mining  com- 
panies aiid  others  had  subscribed  $600,000.  I  told  them 
why  they  withdrew,  but  I  could  not  explain  that  away;  no 
matter  what  I  might  have  said,  they  would  not  have  believed 
it.  I  did  not  know  what  to  do  about  this  matter.  I  was  not 
going  to  give  it  up,  because  I  had  said  I  would  carry  it  out, 
and  I  was  more  determined  than  ever  not  to  give  it  up 
56 
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under  any  circumstances.  I  thought  to  myself,  *  *  I  have  that 
indorsement  from  the  Nevada  Legislature;  I  will  explain  it 
to  Congress,  and  submit  it  there,  and  let  them  know  what 
this  Bank  of  California  is;  what  a  set  of  scamps  they  are, 
and  how  they  had  acted  towards  me,  in  what  bad  faith; 
how  they  had  perverted  facts,  and  done  everything  to  break 
up  the  enterprise ;  and  I  will  submit  this  report  of  the  Ne- 
vada Legislature,  which,  I  repeat,  is  a  most  conclusive  argu- 
ment for  Government  aiding  this  work,  and  developing  the 
vast  mineral  resources  of  the  country." 

Soon  after  I  arrived  at  New  York,  I  went  in  one  day  to 
Leese  &  Waller's,  the  agents  of  the  Bank  of  California, 
though  I  knew  they  would  be  against  me,  and  I  found  a 
placard  posted  up,  saying  that  the  Savage  company  had 
repudiated  the  subscription  to  the  tunnel  company,  and 
that  the  same  was  null  and  void.  I  was  astonished  to  find 
in  a  banking  office  in  New  York  a  placard  like  that.  Every- 
body from  the  Pacific  coast  would  come  in  and  read  it,  and 
would  think  I  had  committed  some  crime,  or  been  guilty 
of  some  rascality.  I  saw  what  they  were  up  to.  They 
wanted  to  ruin  me  in  New  York,  so  I  could  get  no  money 
there,  (a) 

TRIP  TO  EUROPE. 

I  concluded  to  go  to  Europe  and  try  to  raise  some  funds 
there,  and  at  the  same  time  post  myself  on  mining.  I 
was  familiar  with  the  great  works  on  mining  written  by 
the  scientific  men  in  Europe,  who  had  spent  a  lifetime 
in  studying  what  had  been  experienced  by  others  dur- 
ing tjenturies,  and  some  of  whom  had  traveled  all  over 
the  world  to  get  experience  themselves,  and  I  wanted  to 
come  in  contact  with  those  people  and  consult  with  them. 
I  also  wanted  to  visit  the  mines  there  myself,  and  study 
the  continuance  of  mineral  lodes  in  depth.  I  met  such  men 
as  Yon  Beust,(6)  Sir  Roderick  Murchison,(c)  Yon  Cotta,  {d) 

(a)  See  Commissioners'  Report,  p.  55.         (c)  See  Test.,  p.  614. 

(6)  See  Test.,  pp.  607,  608.  {d)  See  Test.,  pp.  608,  609,  610. 


Weissbach,  (a)Kerl,  (6)  Rivot,  (c)  Chevalier,  and  ma'fiyottiWs, 
the  great  scientific  celebrities  of  the  world.  Their  books 
are  used  in  many  schools  and  universities.  They  all  in- 
dorsed this  project.  Some  of  their  letters  are  published  in 
my  book,  {d)m  which  they  compliment  me  on  this  magnifi- 
cent undertaking:  the  greatest  undertaking,  they  thought, 
going  on  in  America.  They  indorsed  it  heartily,  these 
men,  thoroughly  familiar  with  mining  science.  Baron 
Richthofen,  a  celebrated  geologist,  had  some  time  previous 
written  a  treatise  about  the  geology  of  the  Comstock  lode, 
{e)  and  in  regard  to  this  tunnel,  which  he  recommended 
highly.  They  saw  the  benefits  of  the  tunnel  at  a  glance. 
They  understood  its  whole  effect.  They  knew  by  their 
own  experiences  what  it  would  be. 

CAPITALISTS  ALARMED. 

While  I  was  in  Europe  I  made  some  inquiries  as  to  what 
I  could  do  in  the  way  of  raising  money  there.  I  had  a 
great  many  letters  of  introduction.  I  have  read  one  from 
Mr.  Ralston,  which  I  never  used.  I  had  letters  of  intro- 
duction from  many  of  the  bankers  and  prominent  people 
in  California  to  leading  people  in  London,  Paris,  Frank- 
fort, Amsterdam,  and  Berlin.  They  thought  the  tunnel 
was  a  magnificent  work;  but  a  work  of  that  kind  is  diffi- 
cult to  carry  out,  and  still  more  difficult  to  raise  money 
for.  When  a  capitalist  lends  money,  he  wants  to  have  the 
returns  in  hand  before  he  lets  it  go.  You  know  how  dif- 
ficult it  is  to  do  anything  with  such  people;  but  the  great 
obstacle  in  1867,  about  the  time  the  Exposition  was  going 
on  in  Paris,  was  a  feeling  all  over  Europe,  in  diplomatic 
and  financial  circles,  that  there  was  going  to  be  a  war  be-, 
tween  Prussia  and  France.  Everybody  knew  it  was  com- 
ing, and  the  bourse,  which  is  the  most  sensitive  barometer 
there  is  in  the^ world,  as  far  as  money  is  concerned,  felt  it; 
and  everybody  in  London  told  me  that  nothing  could  be 
done  with  American  enterprises,  either  railroads  or  tun- 

(a)  See  Test.,  p.  614.  (c)  See  Test.,  p.  613. 

(6)  See  Test.,  p.  613.  (d)  See  book  on  Sutro  Tunnel,  pp.  33-74. 

(e)  See  book  on  Sutro  Tunnel,  p.  95. 
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nels,  or  anything  else,  because  war  was  bound  to  come. 
It  did  not  come  for  two  years  afterwards,  but  it  did  come. 
At  that  time,  hbwever,  it  made  the  impression  I  am  pic- 
turing. There  was  a  perfect  plethora  of  money  in  Eng- 
land. It  was  lending  at  one  per  cent,  a  year.  *'  If  that  is 
80,"  said  I  to  them,  "you  ought  to  be  glad  to  make-a  good 
investment."  "  liTo,"  they  replied,  "  the  reason  money  is 
so  low  is  because  people  are  afraid  to  invest  it  in  anything." 
They  would  rather  let  it  lay  in  the  banks.  But  when  there 
is  confidence  they  are  ready  to  invest,  and  it  comes  up  to 
four  and  five  per  cent,  a  year.  That  I  did  not  know  then, 
but  I  am  quite  sure  I  know  it  now. 

EFFORTS  IN  THE  FORTIETH  CONGRESS. 

About  the  close  of  1867  I  returned  to  Washington.  I 
think  I  left  Liverpool  on  the  1st  of  December,  1867.  I 
submitted  the  memorial  of  the  N'evada  Legislature  to 
Congress,  which  was  referred  to  the  Committee  on  Mines 
and  Mining,  of  which,  at  that  time,  Mr.  Higby  of  Cal- 
ifornia was  chairman;  the  other  members  were  Judge 
Woodward  of  Pennsylvania,  Mr.  Ashley  of  i*^evada,  J. 
Proctor  Knott  of  Kentucky,  M.  C.  Hunter  of  Indiana, 
Judge  Ferris  of  ISTew  York,  Mr.  Mallory  of  Oregon, 
General  ,  Ashley  of  Ohio,  Mr.  Driggs  of  Michigan. 
They  became  deeply  interested  in  this  question;  they 
often  met  twice  a  week,  nearly  every  member  present. 
They  would  meet  at  that  same  room  where  the  Mining 
Committee  meets  now,  every  Monday  or  Wednesday, 
and  I  would  talk  to  them  about  mining.  I  went  into 
all  the  details  of  mining;  explained  it  all  to  them;  and 
they  became  deeply  interested  in  it,  so  much  so,  that  they 
were  anxious  for  me  to  come  before  them  and  talk  about 
everything  connected  with  mining,  independently  of  this 
tunnel  question.  I  became  acquainted  with  nearly  all  the 
members  of  the  House,  and  I  found  a  great  many  friends. 
After  this  lengthy  examination  of  the  subject  they  made 
an  able  report  to  the  House,  recommending  a  loan  of 
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15,000,000,  with'^  &orip^6  t8%e  <Sov6rnminfon  a!}^tlle 
property,  {a) 

IMPEACHMENT  OF  PRESIDENT  JOHNSON. 

Just  then,  when  the  committee  was  abotit  to  be  called 
in  the-  House,  the  impeachment  of  Andrew  Johnson 
commenced,  and  that  lasted  for  nionths.  During  that 
time  nothing  was  done  by  Congress;  they  kept  on  with 
their  meetings  in  the  Mining  Committee,  but  nothing 
was  done  in  the  House.  I  do  truly  believe,  from  my  ac- 
quaintance with  the  opinions  of  members  of  that  House,^ 
that  that  bill  would  have  passed  with  a  three-quarters  or 
five-sixths  vote  could  it  only  have  been  reached.  There 
was  Thad.  Stevens:  the  old  man  felt  a  great  interest  in  this 
question  of  getting  down  deeper  into  the  bowels  of  the 
earth  than  had  ever  been  reached  before  in  the  world.  I 
explained  it  to  the  old  man  when  he  was  sick,  and  sat  by 
him  many  times  when  he  was  in  bed.  He  would  have  my 
book  with  him  in  bed,  and  kept  reading  it.  He  said  it  was 
a  magnificent  project.  I  explained  to  him  that  during 
thousands  of  years  man  had  never  penetrated  to  a  greater 
depth  than  2,700  feet,  and  that  we  should  go  down  a  mile, 
and  see  what  was  there.  Well ,  Thaddeus  Stevens  was  ready 
to  do  anything  for  it;  but  Congress  adjourned,  and  the 
old  man  died,  and  I  went  home  again,  after  exhausting 
all  my  powers,  almost  despairing,  and  being  under  large 
expense,  and  that  Bank  of  California  quietly  and  secretly 
fighting  me,  being  in  telegraphic  communication  with 
their  agents  at  Washington  all  the  time,  (b)  Many  members 
of  Congress  promised  that  next  winter  they  would  cer- 
tainly act  in  this  matter.  But  I  had  accomplished  noth- 
ing, and  returned  to  California  again.  I  remained  a  few 
months  on  that  side,  and  then  came  back  to  Washington 
during  the 

SESSION  OP  1868-69. 

I  remained  here  that  winter.      Grant  had  just  beea 

(a)  See  ^.  R.  No.  50,  2d  Session  40|;h  Congress. 
(6)  See  Commissioners'  Report,  p.  56. 
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elected  President,  and  you  know,  gentlemen,  that  at 
that  session  there  was  no  disposition  to  undertake  any 
legislation.  It  was  a  short  one,  and  the  whole  time 
was  occupied  in  passing  appropriation  bills.  In  fact, 
while  Johnson  was  at  the  head  of  the  administration 
there  was  no  disposition  to  do  anything  until  after 
Grant  should  come  in,  so  I  went  back  to  California  once 
more,  and  kept  up  communication  with  financial  men 
all  the  time ;  but  it  did  not  succeed  in  doing  anything.  In 
the  summer  of  1869  the  Ways  and  Means  Committee  paid 
a  visit  to  California.  I  saw  them  in  San  Francisco.  Mr. 
Hooper  of  Boston  was  the  acting  chairman:  Mr.  Schenck,  the 
chairman,  having  gone  over  to  Europe.  I  saw  the  import- 
ance of  getting  those  gentlemen  over  to  Virginia  City.  They 
were  a  very  influential  committee;  a  committee  composed  of 
gentlemen  of  the  highest  standing,  and  I  urged  them  all 
personally  in  San  Francisco  to^o  over  to  Virginia  City^y :-♦ 

VISIT  OF  THE  WAYS  AND  MEANS  COMMITTEE. 

While  they  were  in  San  Francisco  of  course  they  were 
more  or  less  shown  around  by  the  Bank  of  California. 
They  could  not  help  that,  because  they  are  prominent  peo- 
ple, and  have  ramifications  among  ail  the  wealth}''  residents 
of  the  Pacific  coast;  in  fact,  they  run  things  out  there 
pretty  much,  and  they  entertained  those  gentlemen  to 
some  extent.  I  urged  them  very  much  to  go  to  the  mines 
on  their  return  to  the  east.  Well,  they  told  me  that  they 
would  certainly  go;  they  promised  me  faithfully,  every 
one  of  them,  that  they  would ;  but  the  Bank  people,  who  . 
had  heard,  in  the  meantime,  of  the  determination  of  the 
committee,  said  they  would  take  them  over.  I  told  them 
"all  right."  It  could  not  be  helped.  The  Bank  folks  had 
them  in  charge.  They  for  a  long  time  endeavored  to  per- 
suade them  not  to  go,  but  when  they  saw  they  were  deter- 
mined upon  making  the  trip,  they  concluded  to  take  charge 
of  the  party.  They  came  over  to  Virginia  City,  and  they 
were  the  guests  of  Mr.  Sharon ;  but  they  had  promised  to 
come  and  see  me.     I  could  not  possibly  ,9all^  to  see  them. 
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being,  as  they  were,  in  the  house  of  my  enemies.  But 
they  did  come  to  see  me  at  the  hotel.  They  had  mean- 
while visited  some  of  the  mines  and  seen  that  I  was  correct. 
They  were  such  thoroughly  intelligent  gentlemen,  that 
they  perceived  at  once  that  I  had  been  representing  things 
as  they  existed;  and  the  very  fact  that  this  Bank  of  Cali- 
fornia was  trying  to  injure  me  and  denounce  me  made 
them  the  more  earnest  in  my  favor.  Mr.  Sharon  told 
Governor  Blair  (and  there  is  no  more  thoroughly  honor- 
able man  than  Mr.  Blair  in  the  United  States)  that  they 
wanted  to  drive  me  out  of  the  country.  They  didn't  want 
the  tunnel  built.  I  showed  them  the  lay  of  the  country,  and 
they  came  away  most  fully  convinced  of  the  justice  of 
my  case  and  the  outrageous  character  of  the  persecution 
to  which  I  was  subjected.  I  think  it  was  a  very  fortunate 
circumstance  that  these  gentlemen  came  over  there,  be- 
cause I  thought  it  would  secure  to  me  at  last  a  hearing  in 
Congress.  They  became  entirely  satisfied  that  what  I  had 
stated  in  regard  to  this  undertaking  was  correct;  they 
went  down  into  those  mines  in-  that  terrible  heat,  and 
came  near  fainting  in  the  attempt.  Mr.  Hooper  of  Bos- 
ton, Judge  Kelley  of  Pennsylvania,  Mr.  Maynard  of  Ten- 
nessee, Judge  Marshall  of  Illinois,  Grovernor  Blair  of 
Michigan,  and  Mr.  Brooks  of  ISTew  York  all  went  down 
into  those  mines.  They  saw  it  all;  and  if  you  ask  any  of 
those  gentlemen  about  it,  they  will  express  but  one  opinion, 
every  one  of  them. 

SPSECH  at  VIRGINIA  CITY. 

Well,  I  had  n^w  gone  on  some  years  in  this  affair.  I 
was  about  getting  crushed  out  by  the  bank.  They  were 
getting  more  and  more  bitter  as  the  time  passed,  for  they 
were  annoyed  at  my  persistance,  which  prevented  them 
from  starting  the  tunnel  themselves.  I  had  no  chance  to 
explain  myself  to  the  public.  They  owned  all  the  news- 
papers, and  they  wouldn't  print  anything  about  the  tun- 
nel either  for  pay  or  otherwise,  and  I  made  up  my  mind 
to  get  up  in  Virginia  City,  right  in  their  midst,  show  up 


their  rascalities,  and  explain  the  persecution  they  had  in- 
stituted against  me.  I  made  a  speech  there,  and  that 
speech  has  been  printed,  (a)  In  it  I  made  an  appeal  to  the 
workingmen,  the  men  who  have  to  delve  and  toil  in  those 
mines  with  the  thermometer  at  100°  and  110° :  men  who 
become  consumptive  working  in  that  heated  and  foul  at- 
mosphere. I  explained  it  all  to  them,  and  appealed  to 
them  that  if  each  one  would  put  in  $5  or  $10  apiece  we 
could  go  on  with  the  work  and  carry  it  out.  Why,  there 
was  the  greatest  enthusiasm  about  this  matter.  They 
would  not  go  to  bed  that  night,  but  stood  about  the  streets 
talking  it  over^  They  thought  they  could  carry  it  out  at 
once.  The  Miners'  Union  subscribed  1^50,000  then.  That 
helped  to  start  the  work  going.  These  laboring  miners 
did  that.  Of  course  they  received  an  interest  in  the  Tun- 
nel company,  and  they  put  in  this  trifling  amount  of 
vfionej.  I  told  tham  that  if  they  would  go  in  together  and 
put  in  |5  a  month  apiece,  they  would  own  the  tunnel  in 
time  and  would  own  the  mines.  Mr.  Sunderland  has 
quoted  me  as  saying  that  the  Tunnel  company  would  own 
the.  mines,  but  he  has  not  stated  in  what  connection  the 
assertion;  was  made.  I  did  tell  these  people  that  they 
would  and  should  own  the  mines.  I  told  them  to  join 
together  into  a  great  co-operative  association  and  build 
that  tunnel.  I  told  them  they  were  spending  $5  a  month 
apiece  for  whiskey;  I  said,  *' Put  it  in  the  tunnel."  That,  for 
3,000  miners,  would  have  been  |15,000  a  month.  If  they 
would  join  together  in  this  great  work  the  politicians  out 
there  could  not  afford  to  oppose  them.  Well,  they  came 
and  subscribed  to  the  stock.     They  put  in  some  money. 

Mr.  Sunderland  has  denounced  that  speech  as  the  speech 
of  a  demagogue.  He  say^  I  was  inciting  these  men  against 
the  owners  of  these  mines.  These  men  were  already  bit- 
ter against  this  Bank  of  California;  and  I  told  them  not 
to  use  any  violence.  I  told  them  to  go  in  and  own  this 
tunnel.  Mr.  Sunderland  says  that  was  the  way  to  incite 
them  to  violence.     I  did  not  so  understand  it.  [b) 

[a)  See  Commissioners'  Report,  p.  48.      (6)  See  Commissioners'  Report,  p.  48. 
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START  WORK  ON  THE  TUNNEL. 

"Well,  we  at  last  set  to  work  on  the  19th  of  October,  1869. 
We  had  raised  some  money  over  there  and  in  California, 
and  we  started  work.  We  had  some  festivities  when  we 
started.  Many  of  the  laboring  men  came  down,  and  the 
officers  of  the  laboring*  associations;  but  nobody  from  the 
Bank  of  California  showed  himself.  They  kept  away  at 
that  time.  We  started  the  tunnel  going  on  a  small  scale, 
for  our  means  were  limited;  but  we  were  acting  under  the 
rights  given  us  by  Congress. 

We  started  in,  and  we  simply  made  a  beginning,  it  is 
true;  but,  having  started,  I  thought  we  better  incorporate 
as  a  company  in  San  Francisco.  This  was  in  December, 
1869.  In  the  spring  of  1870,  while  I  was  managing  our 
financial  affairs  in  California,  raising  more  money  to  carry 
on  the  work,. I  received  telegrams  from  Washington  that 
I  had  better  come  on  there  right  away;  the  bank  had  sent 
men  there  to  get  our  franchise  repealed.  So  I  rushed  ofi*. 
I  went  overland,  and  came  to  Washington.  What  did 
I  find?  Why,  that  Mr.  Fitch,  our  Representative  from 
l^evada,  had  introduced  a  bill  to  repeal  the  third  section 
of  the  law  of  Congress  which  secured  us  our  royalty.  That 
was  the  new  dodge  of  the  Bank  of  California  to  break  us 
up.  They  had  hired  newspapers  to  abuse  me.  They 
abused  me  in  the  worst  possible  manner,  and  warned 
people  from  coming  in  with  me;  but  the  miners  all  under- 
stood it.  They  are  laboring  miners,  who  work  in  the 
bowels  of  the  earth,  and  go  down  1,000  or  1,200  feet,  and 
bring  out  the  rock.  These  men  understood  it  all.  They 
put  in  their  money,  and  when  the  bank  saw  that  we  were 
going  ahead,  and  running  this  tunnel  in,  with  the  chances 
of  cutting  a  vein  any  day,  they  became  alarmed,  and  hur- 
ried on  to  Washington  to  get  this  law  repealed. 

THE  BANK  ATTEMPTS  TO  REPEAL  OUR  FRANCHISE. 

Mr.  Hillyer,  a  prominent  lawyer  of  ]S"evada,  had  been 
sent  on,  and  tried  to  get  that  law  repealed.    Perhaps  some 
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of'you  gentlemen  recollect  the  fight  that  we  had  over  that 
bill  in  the  Fortieth  Congress.     Then  my  good  fortune  was 
that  these  gentlemen  of  the  Ways  and  Means  Committee 
had  been  over  there  and  seen  it  all,  and  they  stood  by  me. 
If  they  had  not  be^n  over  there,  I  should  have  been  beaten- 
Mr.  Blair  stood  up  for  me  like  a  man.    So  did  Judge  Kel- 
ley.     They  all  stood  up  for  me.     Tho^e  that  did  not  make 
speeches  went  around  and  told  the  Representatives  that 
this  was  a  great  outrage  about  to  be  perpetrated,  and  they 
protected  my  interests;  and  the  members  of  the  Mining 
Committee  of  that  and  the  previous  Congress  all  stood  up 
for  me.     The  Committee  had  made  a  unanimous  report 
against  the  repeal,  with  the  exception  of  Mr.  Sargent. 
Judge  Orange  Ferris,  a  man  as  true  as  steel,  was  chairman, 
and  had  charge  of  the  bill;  he  made  a  gallant  fight,  and 
was  assisted  by  Mr.  Strickland  and  all  the  other  members 
of  the  Committee.'    Coming  here  in  March,  I  had  no  time 
to  see  the  new  members  of  Congress,  for  the  matter  came 
up  on  the  17th  of  March,  after  I  had  just  arrived  here  in 
Washington,  and  they  had  it  all  cooked  up.     They  had 
had  no  bill  printed,  so  that  nobody  should  see  what  was 
being  done.     But  I  had  it  printed  myself.     I  had  some 
other  documents  printed  which  showed  them  up.     Here 
is  one  of  them.     That  bill  was  printed  for  the  first  time 
in  this  document.     They  had  put  that  bill  in  writing,  and 
being  filed  away  amongst  the  Speaker's  papers,  it  would 
have  remained  there  until  it  passed,  without  my  know- 
ing anything  about  it,  if  my  friends  had  not  informed  me, 
and  if  I  had  not  come  here.     The  vote  upon  the  measure 
was  124  to  42.  (a)     General  Banks  doubtless  recollects  it. 
He  voted  against  that  bill  to  repeal  our  rights.     After  this 
bill  had  been  defeated  in  Congress,  I  had  to  remain  here  to 
watch  these  people,  because  I  knew  they  would  try  to  steal 
in  something  or  other,  and  get  it  through  in  an  under- 
handed way.     I  asked  to  have  a  provision  inserted  in  a 
general  Hilning  bill  in  the  Senate,  protecting  my  rights; 

Ui.  (a). See  Congressional  Globe,  March  17,  22,  and  23,  1870.     • 
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and  Jndge  Trumbull,  of  Illinois,  stood  up  for  our  rights, 
and  showed  that  this  sort  of  thing  ought  not  to  be  allowed. 
So  they  protected  me  in  my  rights  again. 

WAR  BETWEEN  PRUSSIA  AND  FRANCE. 

Then  I  commenced  negotiations  in  Europe  once  more. 
I  had  a  gentleman  over  there,  an  American,  who  had  been 
out  in  l!^evada,  and  he  tried  to  raise  this  money  in  London. 
While  he  was  doing  that,  he  received  a  proposition  from 
Paris  and  went  over  there,  and  made  some  preliminary  ar- 
rangements to  furnish  us  with  15,000,000  francs.  That 
was  in  June,  1869.  I  was  waiting  for  Congress  to  adjourn, 
and  wanted  to  sail  for  Europe  on  the  20th  of  July.  I  had 
arranged  to  sail  with  Reverdy  Johnson,  of  Baltimore,  our 
former  minister  to  England,  who  had  agreed  to  go  over  to 
Europe  to  assist  me.  He  was  to  sail  with  me  on  the  20th 
of  July.  He  was  at  Baltimore,  and  I  was  here  in  Wash- 
ington. I  met  him  once  in  a  while,  and  we  talked  the 
matter  over.  While  he  had  been  American  minister  to 
England  he  had  made  a  great  many  friends  over  there,  who 
I  thought  would  probably  assist  me,  not  knowing  for  sure 
whether  this  15,000,000  francs  loan  would  be  consummated, 
I  thought  I  better  have  all  the  assistance  I  could  get.  I 
received  letters  from  Reverdy  Johnson  while  I  was  in 
correspondence  with  him  on  this  subject,  written  in  the 
early  part  of  July,  1870,  when  this  war  cloud  arose.  He 
wrote  me,  about  the  10th  of  July,  it  was  no  use  to  go  over, 
and  sure  enough  on  the  15th  of  July,  when  I  had  reason 
to  suppose  I  had  secured  all  the  money  required,  news 
came  that  war  had  broken  out  between  France  and  Prus- 
sia. That  broke  up  our  negotiations,  is'ot  another  word 
was  said  about  it.  You  could  not  raise  $5  for  any  enter- 
prise whatever  in  Europe  or  America.  After  all  this  light 
in  Congress;  after  showing  the  injustice  of  the  movement 
against  me,  after  this  great  victory,  and  believing  the  road 
to. success  clear  now,  when  I  was  almost  certain  of  getting 
the  money  required,  the  war  broke  out  and  spoiled  all. 


What  was  T  to  do?    I  couldn't  raise  one  dollar  in  Europe 
or  in  the  United  States,  so  I  returned 

BACK  TO  NEVADA  AGAIN. 

"We  carried  on  our  work  all  the  time,  struggling  to  get 
money  to  pay  for  it.  We  were  paying  $4  a  day  to  our 
miners,  in  8  hours'  shifts,  that  is  |3  in  *  money,  and  $1  in 
stock.  We  were  using  powder,  tools,  and  timbers.  We 
had  to  put  up  steam  machinery,  and  I  had  to  provide  the 
funds  or  stop  the  work,  and  that  I  was  determined  should 
not  happen.  I  tried  to  get  along  the  best  way  I  could, 
waiting  the  termination  of  that  European  war,  intending 
to  commence  negotiations  for  money  anew. 

Of  course  that  Paris  matter  was  broken  np  forever  as 
soon  as  that  war  commenced;  but  I  thought  I  would  prob- 
ably be  able  in  England,  or  other  parts  of  Europe,  to 
raise  the  money  needed. 

In  December,  1870, 1  was  back  in  Washington.  I  could 
do  nothing  .in  California,  and  I  thonght  it  probable  I 
mi<?ht  induce  Cono;ress  to  do  somethinfic  in  this  matter. 
I  had  to  come  here  to  watch  these  people  anyway,  because 
I  knew  they  would  smuggle  in  something  or  other  into  a 
law  to  injure  me  if  I  did  not.  It  was  a  most  mortifj^ing 
condition  of  affairs  to  me,  to  see  some  of  the  Representa- 
tives from  the  Pacific  coast  arrayed  against  me.  They 
nearly  all  opposed  me.  They  knew  the  Bank  of  California' 
was  the  stronger,  and  so  they  helped  the  bank.  I  was  the' 
weaker,  and  they  tried  to  kick  me  out.  That  is  the  way 
some  of  our  Pacific  coast  politicians  do.  Eight  or  wrong, 
you  always  find  them  on  the  strongest  side,  or  the  side 
which  they  expect  will  win.     That  is  a  fact,  and  I  know  it. 

APPOINTMENT  OF  A  COMMISSION. 

I  came  back  to  Washington,  I  say,  in  December,  1870. 
It  was  another  short  session.  I  watched  after  these  peo- 
ple. The  agents  of  the  bank  kept  up  their  misrepresent- 
ations, telling  members  that  the  tunnel  was  all  a  humbtig; 
it  was  not  necessary;  that  the  mines  had  given  out;  that 
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there  was  no  need  for  a  tunnel.  In  the  spring  of  1871,  in 
order  to  settle  this  affair  at  last,  after  all  these  years  of  labor 
and  fighting  and  attempts  to  drive  me  away  from  this  un- 
dertaking, I  asked  for  a  commission  to  go  out  there.  I  said 
to  gentlemen  in  the  House  and  Senate,  **Send  a  commis- 
sion out  there,  and  let  them  report  upon  this  question,  and 
let  them  see  what  there  is  of  it,  and  whether  I  have  been 
telling  the  truth  or  not;"  and  a, bill  to  do  this  passed  both 
branches,  and  the  President  signed  it  on  the  4th  of  April 
of  last  year.  I  thought  that  would  settle  the  question  for 
good.  Gentlemen  of  the  highest  character  would  be  sent 
out  to  investigate  this  subject,  and  there  would  be  no  more 
caviling  about  it.  It  would  stop  the  misrepresentations  of 
the  bank,  because  we  would  get  these  commissioners  to  go 
there  and  examine  into  all  the  facts.  And  the  President  ap- 
pointed Major  General  H.  G.  Wright,  (and  a  more  honor- 
able gentleman  never  lived;  a  high-toned,  excellent  man;) 
Major  General  John  G.  Foster;  and  Professor  W.  ^ewcomb, 
(a  gentleman  of  scientific  attainments  and  straightforward, 
honorable  character.)  These  commissioners  saw  as  soon  as 
they  were  appointed  what  there  was  about  this ;  they  saw 
that  the  Bank  of  California  was  against  me.  They  saw 
there  had  been  a  great  fight.  They  became  rather  timid. 
They  did  not  know  precisely  what  course  to  pursue.  They 
saw  they  might  get  placed  in '  a  false  position.  They 
would  not  say  much  to  me  after  I  arrived  out  there  to  meet 
them.  "We  were  all  very  friendly,  but  the  bank  made  des- 
perate efforts  to  impress  them  their  own  way.  I  saw  that 
they  would  be,  to  a  large  extent,  under  the  guidance  of 
these  bank  people,  of  the  superintendents  of  the  mines, 
some  of  whom  are  very  much  under  the  thumb  of  this 
bank,  which  regulates  matters  over  there ;  and  I  perceived 
the  danger  that  they  might  not  get  at  the  whole  truth. 
They  were  very  cautious,  I  must  say,  and  careful,  and  I 
thought  they  would  try  to  get  at  the  facts;  and  no  one  who 
has  listened  to  the  testimony,  particularly  of  General 
Wright  or  Professor  IS'ewcomb,  can  help  thinking  that 
they  are  men  of  the  highest  truth  and  character.     They 
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made  straightforward  answers  to  whatever  questions  were 
asked  them. 

EXAMINATION  OF  THE  MINES  BY  THE  COMMISSIONERS. 

Well,  these  gentlemen  remained  some  time  over  there  in 
Nevada.  They  visited  the  mines  under  the  guidance  of 
the  superintendents,  {a)  and  there  are  prohably  200  miles  of 
drifts  in  those  mines.  Why,  I  can  take  you  in  those  mines 
and  give  you  half  a  dozen  views  of  the  whole  matter.  You 
would  not  know  the  difference,  (b)  You  cannot  see  the  water 
in  the  mines.  There  is  a  sump  (e)  covered  over,  way  down, 
that  they  pump  out  of.  They  might  take'you  into  com- 
partively  cool  drifts,  where  the  ventilation  is  good ;  but 
these  gentlemen  found  the  thermometer  was  110°  in  some 
places,  notwithstanding. 

They  went  down  to  the  mouth  of  the  tunnel  several 
times.  They  went  down  there  and  saw  it,  and  took  great 
care  in  examining  it;  hut,  surrounded  as  they  were  by 
the  satellites  of  the  bank,  who  were  straining  every  nerve 
to  impress  them  against  the  tunnel,  it  is  a  marvel  they  did 
as  well  understand  the  matter.  This  man  Sharon  told 
them  the  first  time  he  met  them  that  he  was  going  to 
break  up  this  tunnel,  {d)  During  the  examination,  I  asked 
General  Wright  whether  he  thought  Mr.  Sharon  would 
set  aside  a  law  of  Congress,  and  he  said  certainly  he 
thought  he  would;  he  was  going  to  break  up  the  tunnel  if 
he  could.  These  bank  people  come  here  to  run  Congress. 
They  would  like  to  run  this  Governmeiit;  and  what  I  want 
to  find  out  is,  whether  they  are  going  to  run  this  Govern- 
ment or  whether  Congress  is.  They  have  been  running 
the  legislature  out  there,  I  know.  I  do  not  think  they  can 
succeed  quite  as  well  here. 

ANOTHER  TRIP  TO  EUROPE. 

While  these  commissioners  were  out  there,  some  gentle- 
men arrived  there  having  connections  in  England— the 

(a)  See  Test,  pp.  167,  182.    (c)  See  Test.,  pp.  183,  184. 

(6)  See  Test,  p.  183.   .     (d)  See  Test,  pp.  164,  165.  177,  355,  356. 
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same  parties  that  had  been  negotiating  for  me  before  over 
the  water — and  I  showed  them  the  whole  of  this  affair  again, 
and  they  investigated  it  and  set  out  for  Europe;  and,  while 
I  was  still  in  ]^evada,.I  received  dispatches  from  them,  that 
probably  they  could  arrange  some  financial  matters  for  me 
over  there.  So  I  remained  in  ;N"evada  until  the  15th  of  Au- 
gust. The  commission  was  still  there  at  that  time.  I  then 
started  for  l!^ew  York,  and  on  the  30th  of  August  I  sailed 
for  Europe.  I  oame  to  London,  and  in  a  few  days  arranged 
for  $650,000  in  gold  coin.  I  remained  there  a  few  days,  and 
went  to  Paris.  That  was  this  last  year.  I  went  to  Paris,  and 
then  came  right  back  to  the  United  States,  within  thirty 
days  from  the  time  I  had  left  ^ew  York;  and  from  New 
York  I  proceeded  directly  to  California  and  to  Nevada. 
Having  the  means  now  to  start  the  work  oh  a  large  scale, 
we  set  all  the  shafts  going,  buying  all  the  necessary  ma- 
chinery, and  employing  all  the  people  that  were  necessary; 
and  our  whole  works  have  been  in  full  progress  since  last 
December.  We  are  working  day  and  night,  and  we  have 
some  300  or  400  men  employed.  We  are  pushing  the  work 
ahead  just  as  fast  as  we  can ;  (a)  and  I  believe  in  two  or  three 
years  the  whole  tunnel  will  be  finished  to  the  Comstock 
lode,  provided  we  can  secure  the  balance  of  the  money.  I 
will  state  that,  since  I  came  from  Europe,  we  have  made 
another  arrangement  over  there  for  $800,000  more,  so  that 
we  have  now  $1,450,000 — a  pretty  good  sum  towards  con- 
structing that  tunnel.  It  gives  us  a  good  start,  and  we  do 
hot  owe  a  single  dollar  to  anybody.  If  we  get  any  loan 
through  Congress,  we  can  give  the  Government  a  clear 
first  mortgage  on  all  this  vast  properey,  entirely  unincum- 
bered, and  with  a  million  and  a  half  of  dollars  already  in- 
vested. 

THE  commissioners'  REPORT. 

After  we  had  everything  in  running  order  out  there,  I 
started  back  to  Washington  last  January,  but,  being  de- 

(a)  See  Beport  of  Superintendent  of  Sutro  Tunnel  for  first,  quarter  1872. 
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layed  on  the  way  by  a  snow  blockade  in  the  Rocky  Moun- 
tains, I  came  here  rather  hite.  When  I  arrived  here,  I 
found  that  the  commissioners  had  sent  in  their  report  to 
Congress;  and  here  there  was  another  disappointment.  I 
had  begun  to  think  I  was  entirely  out  of  the  woods,  that 
there  would  be  no  more  chance  for  misrepresentation  now 
that  these  gentlemen  had  been  out  there,  who,  I  had  been 
led  to  believe,  would  give  the  most  complete  and  exhaustive 
statements  in  regard  to  the  mines  and  tunnel.  I  was  very 
much  disappointed  in  regard  to  the  lack  of  information 
about  several  important  facts.  Certainly  a  great  many 
other  points  are  stated  by  the  co'mmissioners  which  are 
conceded  to  be  absolutely  correct. 

They  state  that  the  tunnel  is  entirely  feasible,  (a)  (Well, 
really  nobody  ever  doubted  that  except  the  California 
Bank  people,  who  said  the  tunnel  could  not  be  made.) 

They  give  the  cost  of  the  work  at  |4,500,000.  (6)  They 
state  that  it  could  be  completed  in  three  or  four  years;  by 
machinery  in  two  years  and  a  half  (c) 

They  also  state  in  their  report  that  the  yield  of  the  Com- 
stock  mines  heretofore  had  been  $125,000,000,  and  that  the 
present  yield  is  |15,000,000  per  annum,  (d)  These  latter 
facts  they  ascertained  from  the  published  reports  and  from 
the  books.  There  is  no  question  about  those  points.  ISlo- 
body  doubts  them  at  all;  they  are  patent  to  everybody  that 
lives  out  there. 

Then,  furthermore,  they  declare  the  Comstock  lode  to 
be  a  true  fissure  vein,  reaching  down  into  the  earth  indefi- 
nitely; (e)  that  those  mines  will  be  worked  as  deep  as  me- 
chanical means  will  allow;  and  that  the  amount  of  low- 
grade  ores  in  the  lode,  which  cannot  be  taken  out  now  on 
account  of  the  expensive  system  of  mining,  is  almost  un- 
limited in  extent ;  that  that  class  of  ores  which  is»  abso- 


(a)  See  Test.,  pp.  314,  321,  322,323;  also  Commissioners'  Report,  p.  13. 
(6)  See  Commissioners'  Report,  p.  14. 
(c)  See  Commissioners'  Report,  p.  14. 
{(1)  See  Commissioners'  Report,  p.  15. 
(e)  See  Commissioners'  Report,  p.  15. 
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lutelj  known  to  remain  in  the  mines  is  immense,  (a)  There 
is  no  theoretical  conclusion  about  that.  That  ore  they  as- 
certained to  exist,  and  conclude  that  it  has  almost  no  limit. 

IN  WHAT  THE  COMMISSIONERS  WERE  MISLED. 

They  also  state  that  there  would  be  two  important  veins 
cut  in  running  the  tunnel  in.  (6)  On  all  these  points  the 
commissioners  are  perfectly  clear.  Those  are  all  points 
which  they  could  either  ascertain  from  their  own  observa- 
tion or  from  records  and  authentic  statements  which  have 
been  published.  They  are  able  engineers,  and  their  calcu- 
lation upon  the  cost  is  also  as  reliable  as  the  nature  of  the 
work  will  allow.  They  evidently  tried  to  arrive  at  a  fair 
conclusion  in  that  respect. 

But  now  let  us  come  to  that  part  of  the  report  which, 
from  the  manner  it  was  arrived  at,  must  prove  very  unsat- 
isfactory indeed.  When  they  came  to  the  important  points 
of  drainage,  transportation,  and  concentration,  what  did 
they  do?  Why,  they  addressed  a  note  to  the  superintend- 
ents of  those  mines,  the  employes  of  the  Bank  of  Califor- 
nia, and  asked  them  to  answer  certain  questions.  The 
important  part  of  their  report  they  proposed  to  base  upon 
the  evidence  furnished  by  the  superintendents,  (c)  They 
were  to  tell  them  how  much  water  there  was  in  those  mines. 
They  were  to  tell  them  what  facilities  there  were  for  work- 
ing those  mines,  and  what  they  thought  of  the  Sutro  tun- 
nel; and  they  readily  answered  all  these  questions,  and  the 
commissioners,  taking  those  reports,  gave  their  figures  on 
the  basis  furnished  thereby,  (d)  What  reliance  can  be  placed 
upon  these  deductions,  when  we  know  that  most  of  the 
superintendents  are  the  sworn  enemies  of  the  enterprise? 
The  commissioners'  comparative  cost  of  working  by  means 
of  the  tunnel,  and  the  way  they  are  doing  it  now,  is  cer- 
tainly erroneous.    These  people  were  all  interested.    Their 

(a)  See  Commissioners'  Eeport,  p.  20. 

(h)  See  Test,  pp.  151,  152,  205,  215,  286,  287,429,  430. 

(c)  See  Commissioners'  Heport,  p.  8;  also  Test.,  pp.  2,3,  4,  14,  15,97,  201, 
228  307  329  374. 

(d)  See  Test.,  pp.  2,  3,  4,  14, 15,  97,201,  228,  307,  329, 374. 
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profits  depend  upon  carrying  on  these  mining  and  milling 
operations  as  they  are  carried  on  now.  They  are  all  get- 
ting rich  and  fat  on  them  at  the  expense  of  the  stockhold- 
ers. They  are  wealthy.  They  want  to  maintain  the  present 
state  of  things.  There  are  manipulations  going  on  there 
which  it  is  not  for  the  interest  of  the  country  to  have  go 
on.  These  commissioners  are  old  army  officers.  They  are 
not  quite  up  to  the  rascalities  of  that  bank  ring  out  there; 
not  quite  up  to  these  stock-jobbing  operations.  They  took 
many  things  for  granted  which  these  men  told  them;  took 
it  all  for  gospel;  thought  it  was  all  just  so.  They  were 
not  sharp  enough  for  them  at  all.  Reading  their  report,  it 
must  strike  you  that  they  rather  tried  not  to  offend  either 
side.  They  did  not  make  any  positive  report.  They  were 
deceived  to  some  extent  by  those  people  out  there.  There 
is  no  question  about  that. 

EXAMINATION  OF  THE  COMMISSIONERS. 

It  appeared  to  me  absolutely  necessary,  in  order  to  arrive 
at  all  the  facts  and  set  matters  right,  to  request  the  chair- 
man of  the  Mining  Committee  to  ask  that  these  gentlemen 
be  cited  before  the  committee,  and  the  Secretary  of  War 
was  asked  to  have  them  ordered  to  Washington.  So  they 
arrived;  they  testified;  and  we  have  the  result  in  810  pages 
of  printed  matter,  making  the  case  as  clear  as  you  can 
make  any  case  in  the  world.  It  shows  everything.  We 
did  not  leave  a  stone  unturned  to  show  up  every  point. 
Some  of  the  gentlemen  of  the  committee  must  have  be- 
come tired  and  weary.  It  was  rather  an  imposition  to  ask 
the  members  of  the  committee  to  come  to  twenty-five 
hearings,  night  after  night,  although  it  was  probably  some- 
what interesting  to  them.  There  are  a  great  many  scien- 
tific facts  brought  out  in  the  evidence.  It  is  a  valuable 
book  on  mining,  a  great  deal  more  so  than  a  great  many 
other  books  printed  by  Congress;  and  that  book  is  a  com- 
plete confirmation  of  everything  that  I  have  said  and  writ^ 
ten  on  the  tunnel  for  the  last  eight  years.  Every  statement 
I  have  made  is  borne  out  there  by  these  witnesses. 
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THE  TESTIMONY  MAKES  A  CONCLUSIVE  CASE. 

I  am  glad  to  be  able  to  submit  the  whole  case  upon  this 
testimony,  and,  taking  it  altogether,  it  is  a  most  conclusive 
argument  upon  the  importance  of  that  tunnel.  I  cannot 
ask  members  of  Congress  to  read  the  whole  of  that  volume,, 
but  I  suppose  they  can  some  day  look  it  over  and  draw 
their  own  conclusions.  We  went  along,  and  the  three 
commissioners  were  examined;  and,  by  the  by,  they  were 
all  cross-examined  by  the  attorney  of  the  Bank  of  CaUfor- 
nia,  Mr.  Sunderland,  sent  here  from  the  Pacific  coast  to 
get  out  all  the  damaging  facts  he  possibly  could.  He 
brought  out  everything  he  could,  but  he  did  not  bring  out 
one  single  fact  that  goes  against  the  tunnel  in  that  whole 
examination.  After  the  commissioners  had  been  exam- 
ined, the  bank  party  became  alarmed.  They  saw  that  they, 
were  gone  up;  that  they  had  no  case;  and  Mr.  Sunderland 
telegraphed  to  l!Tevada  for  two  of  those  superintendents, 
who  had  made  statements  to  the  commissioners,  to  come 
on  here,  in  order  to  set  themselves  right.  He  appealed  to 
the  committee,  and  told  them  that  he  must  have  those 
people  here;  that  their  veracity  had  been  attacked.  Well, 
we  consented  to  it,  and  he  insisted  on  examining  six  more 
witnesses;  and  we  asked  the  same  privilege.  Then  the 
committee  passed  a  resolution  that  there  should  be  six  more 
witnesses  examined  on  each  side;  that  there  should  be  no 
more  than  eight  hearings;  and  that  the  whole  testimony 
should  be  closed  by  the  1st  of  April.  Well,  the  Bank  of 
California  sent  Mi\Requa,  the  superintendent  of  the  Chol- 
lar  Potosi  mine,  and  Mr.  Batterman,  and  they  were  going  to 
annihilate  all  the  previous  testimony,  (a)  The  first  question 
I  asked  both  of  them  was  whether  they  were  mining  engi- 
neers, {by  Ko;  never  bad  any  experience  on  any  mines  ex- 
cepting those  on  the  Comstock  lode.  They  were  glad  to 
get  away  from  us.  I  asked  them  who  sent  them  here,  and 
they  had  to  admit  that  they  were  sent  by  Mr.  Sharon,  the 

(a)  See  Test.,  pp.  549,  5S0, ■675.    t^y'Se'i  Test,  pp.  104,' 462,  463,  504,681. 
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agent  of  the  Bank  of  California;  and  they  were  glad  to 
get  off  when  we  let  them.  They  were  in  tight  quarters. 
I  had  Mr.  Requa  tell  how  much  profit  the  Chollar  Potosi 
company  had  paid  to  the  Union  Mill  and  Mining  Company 
(which  is  owned  by  the  Bank  of  California)  in  one  year. 
$376,000.  He  had  to  tell  all  about  that.  That  is  their  kind 
of  operations.  They  paid  them  over  $1,000,000  for  work- 
ing in  one  single  year,  and  the  clear  profit  paid  to  the  Bank 
of  California  out  of  that  sum  was  $376,000.  {a) 

TESTIMONY  OF  PROFESSOR  RAYMOND  AND  MR.  LUCKHARDT. 

The  committee  thought,  since  there  was  more  testimony 
to  be  heard  on  this  subject,  they  had  better  cite  Mr.  Ray- 
mond, the  United  States  Commissioner  on  Mines  and  Min- 
ing, (b)  and  hear  what  he  had  to  say  on  this  question.  Mr. 
Raymond  came  here  at  the  request  of  the  Secretary  of  the 
Treasury.  J^ow,  here  we  had  a  distinguished  mining  en- 
gineer before  the  committee,  a  man  of  intelligence,  a  stu- 
dent of  Freiberg,  a  man  who  had  visited  nearly  all  the 
mines  of  Europe- and  in  this  country,  who  is  president  of 
the  American  Institute  of  Mining  Engineers.  Here  was 
valuable  testimony.  The  evidence  in  favor  of  the  tunnel 
became  stronger  and  stronger. 

Then  we  examined  Mr.  Luckhardt,  (c)  who  was  employed 
by  the  Bank  of  California  (d)  for  ^ve  years  to  make  reports, 
80  as  to  furnish  them  with  secret  information  which  the 
public  could  not  get.  Luckhardt's  testimony  is  most  con- 
clusive, so  is  Mr.  Raymond's.  They  are  scientific  men, 
and  they  showed  the  facts.  It  was  about  as  complete  an 
investigation,  I  believe,  on  a  single  subject,  as  has  ever 
taken  place  in  Congress,  and  I  do  hope  that  members  will 
take  time  to  read  that  book  or  devote  a  few  hours  to  it. 

There  is  an  index  attached,  and  part  of  it  will  be  found 
quite  interesting.     The  testimony  of  Luckhardt  and  Ray- 

(a)  See  Test.,  p.  520. 

(6)  See  Test.,  pp.  597.  598. 

(c)  See  Test.,  pp.  677, 678.  '      ' 

(d)  See  Test.,  pp.  678, 679,  680,  681,  682, 722, 723. 
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mond  is  higWj  valuable.  It  will  be  looked  upon  as  a  val- 
uable acquisition  to  mining  literature.  As  I  have  said,  that 
evidence  is  a  complete  confirmation  of  my  statements  on 
the  subject  of  the  tunnel  during  the  last  eight  years. 
These  Government  witnesses  Jiave  indorsed  them.  Your 
commissioners  have  set  themselves  right  on  every  ques- 
tion by  their  testimony,  and  nearly  everything  has  been 
finally  established. 

CORRECTNESS  OF  STATEMENTS  ATTACKED. 

Mr.  Sunderland,  in  his  argument,  has  tried  to  create 
the  impression  that  some  of  my  statements  are  incorrect. 
He  says  I  have  stated  in  one  of  my  pamphlets  that  the 
tunnel  will  cost  ^1,950,000;  and  that  the  revenue,  during 
its  construction,  would  be  $500,000;  consequently,  all  the 
money  required  would  be  $1,450,000.  E"ow,  gentlemen 
know  how  difficult  it  is  to  make  an-  estimate  for  a  work  of 
that  kind.  You  have  an  illustration  of  that  in  the  Iloosac 
tunnel,  in  Massachusetts.  They  thought  it  would  only  cost 
$2,000,000,  but  it  has  cost  much  more.  The  §1,950,000 
given  in  my  pamphlet  seven  years  ago  was  for  the  main 
tunnel  only.  Branches  were  not  included  in  that;  and 
those  figures  were  given  in  gold.  Then,  Mr.  Sunderland 
attacks  the  statement  made  by  the  committee  of  the  40th 
Congress.  The  committee  stated  that  that  tunnel  would 
probably  cost  $8,000,000.  These  gentlemen  in  Congress 
had  reports  on  the  Hoosac  tunnel  and  every  other  tunnel. 
They  made  the  figures  by  drawing  comparisons  between 
the  costs  of  hundreds  of  tunnels  in  Europe,  and  they  ar- 
rived at  the  conclusion  that  the  whole  work,  with  the 
branches,  would  probably  cost  $8,000,000  in  currency.  We 
have  now  had  a  commission  out  there  of  very  able  en- 
gineers. There  can  be  no  question  as  to  the  high  order  of 
ability  of  both  General  Wright  and  General  Foster  as  en- 
gineers. They  have  figured  on  it  carefully,  and  they  de- 
clare it  will  cost  $4,500,000.  ISTow,  Mr.  Sunderland  and 
these  bank  people  have  searched  for  years  to  bring  out 
something  against   me   and  that  tunnel    enterprise,  and 
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he  has  discovered  that  I  said  at  one  time  the  work  would 
only  cost  about  $2,000,000,  and  that  is  about  the  most 
damaging  fact  he  can  discover. 

TOTAL  YIELD  OF  MEXICAN  MINES. 

''He  also  says  that  I  have  stated  in  one  of  these  books 
here  that  these  mines  on  the  Comstock  produce  nearly  as 
much  as  the  whole  of  Mexico,  and  that  it  has  been  shown- 
in  this  examination  that  the  mines  of  Mexico  produce 
$29,000,000,  while  the  Comstock  produced  only  $18,000,000 
in  one  year.  That  is  another  damaging  fact,  by  which  he 
wants  to  impeach  my  statements. 

Now,  the  fact  is,  the  mines  of  Mexico,  between  1795  and 
1810,  when  in  their  most  prosperous  condition,  were  yield- 
ing more  money  than  they  ever  did  at  any  one  time  before. 
They  were  yielding  then,  according  to  Humboldt,  $22,000,- 
000  a  year.  In  1810,  When  the  revolution  took  place,  it 
dropped  down  to  $9,000,000  at  once,  and  it  went  down  as 
low  as  $4,000,000, 1  think,  for  a  number  of  years,  (a)  It  rose 
from  that  to  $15,000,000  or  $16,000,000,  until  within  the 
last  few  years,  when,  under  the  administration  of  Juarez, 
such  an  impetus  was  given  to  mining,  that  it  came  up  last 
year,  I  believe,  to  $29,000,000.  That  is  one  of  the  damag- 
ing facts  Mr.  Sunderland  brings  out  in  all  this  amount  of 
testimony  against  my  statements,  which  I  claim  now  are 
us  nearly  correct  as  they  could  have  been  given  with  the 
information  in  my  possession  at  that  time. 

Then  he  gives  us  some  more  figures  here.  He  says  I 
state  in  that  book  it  costs  $4,000,000  a  year  to  pump  the 
water  out  of  the  Comstock.  The  commissioners  say  it  costs 
$124,000.  I  admit  that  the  former  is  a  large  figure.  But, 
supposing  all  that  district  be  opened  up,  as  it  should  be,  to 
a  depth  of  2,000  feet,  and  all  the  mines  connected,  it  would 
nearly  cost  that  amount  to  pump  the  water  out,  counting 
all  the  machinery  which  would  be  required,  and  the  wear 
and  tear,  and  considering  the  great  cost  of  machinery  at 


(a)  See  Humboldt's  Political  Essay  on  New  Spain. 
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that  time.  Well,  the  commissioners  put  it  at  $X24,000. 
That  was  taken  from  the  statements  of  these  superintend- 
ents, the  agents  of  the  Bank  of  California.  I  will  say  now 
that  it  costs  over  $1,000,000  at  the  present  time,  if  you 
count  the  whole  expense.  If  you  get  down  2,000  feet  all 
along  the  lode,  it  will  cost  an  enormous  sura.  They  did 
not  include  any  indirect  cost  in  this  report  made  to  the 
.Government,  and  that  causes  by  far  the  greatest  part  of 
the  cost  of  pumping. 

PRESENT  MANNER  OF  MINING. 

We  have  shown,  by  the  testimony  of  every  one  of  those 
gentlemen,  that  these  mines  are  worked  for  stock-jobbing. 
In  order  to  explain  myself,  I  will  have  to  go  into  the  mode 
of  mining  as  it  is  carried  on  now.  These  mines  are  opened 
by  means  of  shafts  all  along  this  lode.  There  is  a  shaft 
sunk  down  every  2,000  or  3,000  feet.  There  is  large 
machinery  on  these  shafts,  (a)  The  water  is  pumped  out  by 
means  of  great  steam  engines  from  the  bottom  of  these 
shafts,  and  the  ore  is  hoisted  out  to  the  surface,  and  then 
carried  on  this  railroad  we  have  spoken  of  to  the  miFs. 
In  working  mines  in  that  way  they  open  one  level  only 
at  a  time.  It  is  immensely  difficult  sometimes  to  go  down 
a  single  hundred  feet  in  these  shafts,  and  open  up  a  new 
level,  because  the  water  which  you  encounter  and  the  diffi- 
culties of  pumping  are  very  great.  But  they  do  not  want 
to  open  up  more  than  one  level  at  a  time,  because  they 
want  to  keep  the  condition  of  the  mine  in  the  dark. 

STOCK-JOBBING  OPERATIONS.    (6) 

I  want  to  explain  now  how  these  manipulations  are  car- 
ried on.  These  mining  companies  are  joint-stock  companies, 
and  they  are  used  for  speculation  by  the  people  who  buy  the 
stock,  which  is  scattered  all  over  the  country.  It  is  held 
on  the  street  by  brokers,  and  they  speculate  and  operate 

(a)  See  Test.,  pp.  32,  33,  34,  179,  203,  204,  213,  371,  607,  644,  648,  691. 
(i)  See  Test.,  pp.  165,  168.  174,  178,  215,  278,  300,  301,  342,  343,  344,  466, 
468.  601.  6S2,  683. 
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in  these  stocks  for  the  sake  of  making  money  out  of  the 
rise,  or  they  sell  short  to  make  money  out  of  the  decline. 
Consequently  the  mines  are  really  awned  by  nobody,  {a) 
Some  mines,  when  they  get  in  very  fine  condition,  are 
bought  up  and  looked  after  by  the  owners;  but,  as  a  gen- 
eral thing,  they  are  owned  by  nobody,  as  far  as  legitimate 
mining  is  concerned.  (6)  Men  dealing  in  these  stocks  do  not 
find  out  whether  the  mines  are  worked  to  advantage  or  not: 
The  people  engaged  in  this  kind  of  operation  are  of  a 
very  speculative  turn  of  mind.  They  invest  j?l,000  in  a 
certain  stock,  and  when  they  think  they  see  another  chance 
they  pawn  that  stock  and  get  $500  on  it,  and  buy  more, 
and  then  they  pawn  that  again;  and  the  Bank  of  California 
has  slarted  an  agency  at  Virginia  City,  put  a  man  in  charge 
by  the  name  of  Sharon  to  manage  the  bank,  and  they  play 
a  very  smart  game  there.  They  loan  money  on  these 
shares.  Everybody  speculates,  every  miner,  or  chamber- 
maid, or  washerwoman;  and  as  soon  as  they  get  into  one 
stock  they  want  to  speculate  in  other  stock,  and  they  have 
to  pawn  it,  and  the  Bank  of  California,  a  regular  pawn- 
broker shop,  loans  money  on  them,  (c)  They  have  men 
thi^oughout  these  mines  who  keep  them  informed.  In  fact, 
they  employed  Mr.  Luckhardt  for  Rve  years  to  furnish 
a  daily  report  about  the  condition  of  the  mines  on  the 
Comstock. 

HOW  TRUSTEES  ARE  ELECTED,  (d) 

'Now,  mark  what  these  people  do.  When  the  election 
comes  ofiT,  all  this  stock  stands  in  the  name  of  the  Bank  of 
California,  because  when  they  loan  money  on  the  stock  it 
is  transferred  to  them  or  to  one  of  their  clerks.  They 
do  not  place  it  in  the  name  of  the  bank,  which  would  make 
it  responsible  for  debts,  but  have  it  transferred  to  the  name 
of  a  clerk.     Then,  when  the  annual  election  comes,  they 


(a)  See  Test.,  p.  178. 

(h)  See  Test.,  pp.  174,  175. 

(c)  See  Test.,  p.  196. 

'  ^'  See  Test.,  pp.  346,  347,  348, 349,  350,  687,  688. 
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vote  all  tins  pawned  stock  and  get  all  the  proxies  they  can, 
which  gives  them  a  majority,  and  so  they  put  in  a  hoard 
of  trustees  of  their  own  making.  They  do  not  own  any 
stock  in  many  of  these  mines,  but  they  put  in  a  board  of 
trustees  and  manage  the  mine.  They  also  loaned  money 
to  many  of  these  mills,  and  afterwards  foreclosed  the  loan, 
and  got  hold  of  them  for  one-fifth  of  the  price.  Mills  that 
cost  15,000,000,  they  obtained  for  less  than>  $1,000,000.  (a) 
They  had  the  management  of  the  mines,  and  withheld  the 
ore  from  the  mills  they  wanted  to  break  up.  Thus  they 
secured  many  of  these  mills,  (6)  and  they  get  $12  for  every 
ton  worked.  It  has  been  shown  that  they  can  reduce  in 
their  mills  1,000  tons  a  day,  for  which  they  get  $12,000, 
including  freight  on  the  railroad,  which  they  also  own. 

PROFITS  OF  MILLING. 

We  have  the  statement  here  of  Mr.  Requa,  one  of  the 
bank<'8  superintendents,  (c)  He  says  milling  costs  them 
$4  50perton.  Consequently  they  make — how  much?  Take 
$2  off  for  hauling,  that  leaves  $10;  $4  50  from  $10  leaves 
$5  50,  and  on  a  thousand  tons(c?)  that  makes  $5,500  a  day 
clear  profit,  (e)  That  is  w^hat  they  make — $5,500  a  day  clear 
profit.  Now,  by  having  control  of  a  mine,  it  becomes  very 
easy  for  them  to  manage  to  get  out  as  much  ore  as  possi- 
ble; they  do  not  care  whether  the  mine  makes  any  money 
or  not,  because  they  do  not  own  the  mine;  they  own  the 
mills,  and  consequentl}^  they  take  out  as  much  ore  from 
these  mines  as  they  can,  and  if  they  have  no  ore,  they 
take  out  bed  rock"^  take  out  the  country  rock,  that  con- 
tains nothing  at  all,  and  send  it  to  the  mills  and  mix  a 
little  ore  with  it,  and  crush  it,  and  get  $12  a  ton  for  work- 
ing that  ore,  and  not  enough  comes  out  to  pay  for  hauling 
sometimes.  (/)  They  make  $5,500  a  day  profit,  and  it  runs 
the  mines  behind.  If  they  take  out  $6  a  ton,  and  the  mill 
gets   $12,  the   mining   company  loses  $6  on  every  ton. 

(a)  See  Test,  pp.  351,  352.  (d)  See  Test,  p.  203. 

(b)  See  Test,  pp.  163,  354.  515.         (e)  See  Test.,  pp.  519,  520,  521. 

(c)  See  Test.,  pp.  176,  535.  (/)  See  Test.,  pp.  203,  297,  353,  686. 
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What  is  the  result?  When  there  is  no  money  in  the 
treasury  and  the  mine  runs  behind,  the  trustees,  who  are 
the  agents  of  the  bank,  put  on  an  assessment,  and,  if  not 
paid,  the  stock  is  sold  out. 

HIDING  ORE.  (a) 

But  the  great  game  is  this:  By  having  control  of  a  mine, 
they  know  exactly  what  is  going  on  in  that  mine.  If  it  con- 
tain but  a  little  good  ore,  or  low-grade  ore,  it  sells  at  a  low 
rate.  They  keep  watching  it;  these  superintendents  have 
men  in  the  mine  watching;  and  when  a  body  of  ore  is  struck, 
they  are  shut  up  at  once.  Nobody  is  allowed  to  go  in  there 
except  the  few  men  who  are  digging.  They  put  a  bulkhead 
across.  They  just  prospect  it  sufficiently  to  find  out  what  it 
amounts  to,  and  keep  the  men  down  there  digging  away,  and 
treating  them  in  splendid  manner,  (they  give  them  cham- 
pagne.) (6)  The  moment  they  find  there  is  ore  down  there, 
they  telegraph  in  cipher  (c)  to  San  Francisco,  as  it  is  shown 
in  the  testimony,  and  buy  up  the  stock,  {d)  And  sometimes 
this  ring  goes  to  work  and  breaks  the  stock  down  first  before 
they  buy;  they  start  the  miners  on  drifts  in  the  wrong  direc- 
tion, and  say  there  has  been  a  cave,  for  fear  anything  would 
leak  out  about  it.  They  take  out  poor  ore,  or  bed  rock, 
which  necessitates  assessments,  and  thus  run  the  stock 
down.  Everybody  that  owns  stock  is  assessed,  (e)  and  they 
get  it  all  in  the  end.  We  had  a  striking  instance  of  this 
kind  in  one  of  the  mines  lately.  The  stock  went  down  to 
$2  a  share,  when  gradually  the  ring  got  all  the  stock  con- 
centrated in  their  hands — got  it  away  from  the  poor  fel- 
lows who  were  paying  assessments  (/) — and  then  they  made 
known  the  existence  of  this  ore,  which  they  had  concealed, 
and  the  stock  went  up  to  an  immense  figure.  They  are  in 
a  perfect  fever  just  now.  The  stocks  on  the  Comstock 
lode  have  gone  up  from  $3,000,000  to  $50,000,000  in  a  year. 
Just  now  the  ring  owns  largely  in  stocks,  and  they  will 

(a)  See  Test.,  pp.  295,  166,  174, 176,  466.  {d)  See  Test.,  p.  175. 

(6)  See  Test.,  p.  175.  (c)  SecTest.,  pp.  176,  690. 

(c)  See  Test.,  p.  551.  (/)  See  Test.,  p.  300. 
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realize  millions  out  of  them,  and  tliey  have  managed  such 
operations  about  twice  a  year  since  the  mines  were  discov- 
ered. Most  of  the  outsiders  who  buy  these  stocks  get 
swindled  in  the  end,  and  I  suppose  the  people  out  there 
think  that  is  smart ! 

CERTAIN  RUIN  TO  OUTSIDERS. 

When  the  stocks  get  about  the  highest  the  ring  steps 
out,  and  a  crash  takes  place,  which  ruins  all  the  others,  {a) 
And  such  a  crash  is  impending  now;  it  will  certainly  come 
before  many  months.  It  will  appear  very  clearly  to  you, 
that  this  California  Bank  ring,  or  the  Union  Mill  and 
Mining  Company,  (it  is  all  one  affair,  as  has  been  shown 
here,)  are  managing  things  over  there  just  to  suit  them- 
selves; (6)  and  the  head  manipulators  are  Ralston,  the  head 
of  the  Bank  of  California  at  San  Francisco,  and  Sharon, 
their  agent  at  Virginia  City.  They  get  the  profits  out  of 
the  mines  and  mills,  and  I  tell  you,  gentlemen,  they  are 
making  millions  out  of  it.  I  do  not  wonder  that  Mr. 
Ralston  can  live  in  a  princely  residence,  and  keep  60 
horses  for  his  own  use.  The  ring  is  filching  it  out  of  the 
people.     They  do  not  get  it  honestly. 

These  people  are  opposed  to  the  tunnel,  and  why?  If 
that  tunnel  goes  in,  it  fully  opens  the  rnines;  there  will  be 
no  hiding; (c)  from  the  surface  down  through  the  whole 
length  of  that  lode  a  new  basis  of  operations  will  be  made; 
and  it  will  lay  open  every  mine  down  to  the -tunnel  level — 
yes,  every  mine  will  be  laid  open.  They  cannot  hide  the 
ore  any  longer.     That  is  one  of  the  causes  of  opposition. 

The  second  reason  is,  it  will  be  a  great  deal  cheaper  to 
get  the  ore  out  through  the  tunnel;  and  we  shall  erect  re- 
duction works  at  the  mouth,  w^hich  can  work  so  much 
cheaper  and  get  more  out,  which  will  stop  the  whole  of 
their  milling  operations.  ISTow,  to  defeat  this  project  they 
misrepresent  it.    They  say  the  tunnel  is  useless.    The  truth 

■ '- 1 

(a)  See  Test.,  p.  302.  (6)  See  Test.,  pp.177, 178,  686,  687. 

(c)  See  Test.,  pp.  193,  214,  278,  279. 
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is,  it  IS  going  to  stop  these  rascally  operations,  and  that  is 
why  they  oppose  it.  (a)  These  mines  lose  $8,000,000  a  year  in 
the  yield,  as  operations  are  at  present  carried  on.  We  can 
get  out  16,000,000  of  that  at  the  mouth  of  the  tunnel  that 
they  do  not  get  out  at  all  now;  that  is  wasted  now.  I  have 
tried  to  explain  the  management  of  these  mines  and  some  of 
the  manipulations  of  the  Union  Mill  and  Mining  Company, 
and  hope  I  have  made  myself  understood. 

PERCENTAGE  EXTRACTED  FROM  ORES.  (5) 

There  is  another  most  important  item,  which  these  peo- 
ple profit  by  in  working  these  ores,  and  that  is  the  tail- 
ings, (c)  We  have  shown,  by  nearly  every  one  of  the  wit- 
nesses, that  they  only  get  out  65  per  cent,  from  the  ore; 
consequently  35  per  cent,  remains  in  the  tailings.  The  mines 
yield  $15,000,000  a  year  in  bullion;  that  would  therefore 
bring  the  assay  value  of  the  ore  to  $23,000,000,  showing  a  loss 
of  $8,000,000  a  year  in  tailings.  The  Union  Mill  and 
Mining  Company  will  some  day  sell  those  tailings,  and 
get  millions  for  them,  besides  the  millions  they  get  for 
milling  the  ores.  That  is  what  they  get,  and  they  get  it 
out  of  the  people  who  own  the  stock.  That  is  a  perquisite 
of  the  mills. 

ISTow,  Mr.  Sunderland  has  tried  to  show  by  two  of  his  own 
men,  Requa  and  Batterman,  who  were  sent  to  testify 
by  the  Bank  of  California,  that  they  take  out  as  much  as 
88  per  cent.  Every  other  witness  has  stated  that  they 
cannot  take  out  over  65  per  cent.  One  of  the  witnesses 
has  said  that  they  may  get  72  per  cent.  Mr.  Luckhardt, 
who  was  the  most  competent  witness  we  had  here,  who 
was  ^ve  years  on  the  lode,  and  whose  business  it  was  to 
go  down  into  these  mines  and  examine  them,  and  who  is  a 
scientific  and  educated  gentleman  and  a  mining  engineer, 
says  you  cannot  take  out  more  than  65  per  cent.,  because 
the  other  35  per  cent,  are  rebellious  metal.     You  cannot 

(a)  See  Test.,  pp.  177,  310,  311,  346,  355. 

(b)  See  Tost.,  pp.  159,  160,  256,  311,  35i,  630,  631,  632,  706,  707,  708,  754. 

(c)  See  Test.,  pp.  266,  310,  354. 
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take  out  the  other  35  per  cent,  by  amalgamatioa.  I  will 
add  my  own  testimony  to  that,  I  have  made  repeated  ex- 
periments for  months  and  months — sat  up  all  night  in 
order  to  follow  out  some  experiments — to  find  out  what 
could  be  obtained  by  raw  amalgamation,  and  I  give  ray 
testimony  that  you  cannot  get  out  more  than  65  per  cent. 
I  have  analyzed  what  remains,  and  it  is  a  combination  of 
silver  and  lead,  copper  and  zinc,  and  other  base  metals, 
and  sometimes  of  sulphur.  You  might  run  it  in  the  pans 
for  a  year,  and  could  not  get  out  any  more  by  amalgamation. 
That  portion  of  the  ore  has  to  be  worked  by  smelting  or 
chlorodizing-roasting,  (a)  and  I  would  not  care  if  they  would 
send  one  hundred  witnesses  here  to  swear  to  the  contrary. 
I  know  there  must  be  some  mistake  about  their  assays  or 
results  somewhere;  you  cannot  do  it.  Mr.  Luckhardt 
most  emphatically  declares  so. 

Mr,  Raymond  states,  that  all  the  reports  received  by  him 
give  the  yield  at  65  per  cent.  It  is  no  use  for  Mr.  Sunder- 
land, or  the  Bank  of  California  people,  to  say  that  they 
get  88  per  cent. ;  it  is  not  so. 

SIXTY-FIVE  PER  CENT.  THE  AVERAGE  YIELD. 

These  rebellious  ores  are  called  in  Mexico  "bronzes." 
Every  Mexican  knows  that  will  not  amalgaijiate  at  all. 
You  cannot  do  it.  It  cannot  be  done.  Mr.  Eequa  has  told 
us  they  get  out  92  per  cent.  He  says  that  the  Union  Mill 
and  Mining  Company  paid  reclamations  to  his  company. 
He  has  told  us  that  they  have  paid  during  the  last  year 
$16,400  in  reclamations.  In  order  to  explain  that,  I  will 
state  that  these  mill  companies  have  to  guarantee  65  per 
cent.  It  is  only  a  nominal  guarantee.  It  does  not  amount 
to  anything,  because  they  take  out  just  what  they  please. 
There  is  but  one  crowd  managing  it,  but  he  says  they 
paid  this  reclamation.  The  ChoUar  company  took  out  last 
year  $3,440,023,  and  they  had  paid  to  them  a  reclamation 
of  $16,400.   He  wants  to  make  out  that  they  received  more 

(o)  See  Test.,  pp.  735,  736. 


than  65  per  cent.,  because  the  Union  Mill  Company  paid 
that  reclamation.  («)  E'ow,  gentlemen,  I  will  tell  you  how 
much  that  amounts  to — one  half  of  one  per  cent., 
what  they  received  back  in  reclamations,  and  he  wants 
to  make  us  believe  that  is  a  fact  worth  mentioning.  Sixty- 
iive  per  cent,  were  guaranteed,  and  they  paid  back  one- 
half  of  one  per  cent,  or  $16,400  on  this  immense  sum 
of  $3,500,000  nearly.  That  is  to  make  the  people  be- 
lieve they  pay  reclamations.  It  is  all  a  humbug.  I  do  not 
believe  they  get  out*  60  per  cent. — only  make  the  people 
believe  they  get  out  65  per  cent,  and  over.- (6) 

^Now,  see  what  Mr.  Luckhardt  says  about  this.  It  is  a 
very  important  point : 

"Q,.  So  they  do  not  se^m  to  get  out  more  than  65  per  cent,  of  the  assay 
value  of  the  ore  which  is  returned  to  the  mines  ? 

"A.  I  think  a  great  many  people  there  say  that  they  get  out  80  or  85  per 
cent.,  and  I  think,  in  some  instances,  judging  from  the  character  of  the  ore 
found,  that  it  is  possible  to  get  out  that,  but  not  as  a  general  thing,  because  the 
ores  of  the  Comstock  are  of  such  a  nature  that  any  man  who  knows  the  nature 
of  the  ores,  and  knows  how  to  judge  of  ores,  would  consider  it  to  be  a  pre- 
posterous idea  to  get  out  80  or  85  per  cent,  by  crude  amalgamation.  By 
treating  those  ores  by  previous  processes  anterior  as  to  amalgamation,  you 
may  get  from  80  to  85  per  cent.,  but  I  think  from  60  to  65  per  cent-  is  the 
general  yield  of  those  ores."(c) 

In  the  cross-examination  Mr.  Sunderland  tried  to  con- 
fuse him  on  that  point,  and  wanted  to  know  what  ex- 
perience Luckhardt  had  in  milling.  Il^ow,  Luckhardt  is 
the  most  practically  experienced  man  we  have  had  here  as 
a  witness,  and  there  is  probably  no  man  living  at  the  present 
day  who  knows  so  much  about  those  mines  as  he  does.  He 
was  asked: 

"Q,.  Then  if  that  is  the  only  experience  you  have  had  of  milling,  and  the 
only  opportunity  you  have  had  of  knowing  what  percentage  is  saved  from 
the  assay  value  of  the  Comstock  ores,  how  can  you  state  that  they  only 
saved  from  60  to  65-  per  cent.  ? 

"A.  Because  I  have  so  frequently  assayed  those  ores,  and  I  know  their 
character  so  well.  I  know  what  will  amalgamate  and  what  will  not  amal- 
gamate: that  is  just  as  good  proof  to  me  as  if  I  had  stayed  and  worked  there 
for  twenty  years.'!  (cZ) 

^"He  is  a  scientific  man.     He  knows  you  cannot  amalga- 

f>i  .^ '— -. : . : : ■ 

(.«.)  See  Test.,  p.  522.         ■..  '  .  .  V 

(5)  See  Test.,  pp.  159, 160,  256,  311,  354,  630,  631,  632,  706,  707,  708,  754. 

(c)  See  Test.,  p.  707.         ~"~  "77 

{d)  See  Test.,  p.  759.       -'-»  .'  -"  -^1  .-l-  •'  iJy«  \«) 
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mate  it,  and  that  is'fexa'dtly  what  T  know.     That  disposes, 
I  think,  of  that  part  of  Mr.  Sunderland's  argument. 

WATER  THE  GREAT  OBSTACLE  IN  MINING,  (a) 

K'ow,  in  regard  to  drainage,  which  is  a  very  important 
point,  these  people  have  strenuously  tried  to  show  that 
there  is  no  water  in  those  mines.  They  have  tried  to  im- 
press that  on  the  people,  and  have  hired  the  newspapers  to 
say  there  is  no  water  in  the  mines,  and  consequently,  as  they 
argued,  there  would  be  no  necessity  for  the  tunnel.  They 
have  done  that  for  years.  They  have  been  trying  by  every 
effort  to  break  up  the  enterprise,  by  saying  there  is  no  water 
in  the  Comstock.  We  have  shown  that  to  be  false  here 
by  the  testimony  of  every  witness,  and  false  by  their  own 
statements.  Water  is  the  great  obstacle  in  mining.  It  has 
nearly  ruined  some  of  those  mining  companies.  After  the 
tunnel  is  run  in,  and  these  shafts  which  now  exist  are  con- 
nected with  it  by  bore-holes,  such  as  you  bore  for  oil-wells 
in  Pennsylvania,  the  water  will  run  out;  nobody  can  deny 
that.  (6)  They  have  stated  there  are  clay  seams  as  tight  as  a 
bottle,  and  that  the  water  will  all  stay  in,  but  these  bore- 
holes will  let  it  run  out.  They  have  been  denying  my  state- 
ments for  years.  I  cannot  inform  the  whole  world.  I  have 
told  them  all  they  have  got  to  do  is  to  make  a  bore-hole, 
and  repeated  it  a  thousand  times,  and  at  last  we  have 
it  on  record  to  show,  but  they  will  keep  on  denying  it  not- 
withstanding.    That  is  their  style  of  warfare. 

Il^ow,  as  far  as  the  Ophir  mine  is  concerned,  I  put  to  Gen- 
eral "Wright  some  questions  in  regard  to  the  quantity  of 
water  in  that  mine.  We  have  the  statement  here  of  the 
former  superintendent  of  the  Ophir  mine,  who  says  that 
"  it  is  a  dry  country,  and  there  is  no  water  in  it ;  everybody 
knows  it;"  and  I  have  shown  here,  by  that  same  man's 
official  statements,  as  they  are  called,  how  much  water 
they  took  out  of  that  mine  every  day.     I  asked  G^eral 

(o)  See  Test.,  pp.  82,  SI,  88;  89,  91,  96, 180, 182,  217,  304,  306,  307,  308,  330, 
331.  333,  33-1, 335,  338, 340,  358,  359,  360,  361,  691,692, 693, 694,  695,  697, 742. 
(6)  See  Test.,  pp.  41,  42,  232,  675. 
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Wright  how  much  they  were  pumping  from  that  mine 
every  twenty-four  hours,  accordhig  to  this  same  superin- 
tendent's statement.  He  said  th-e  weight  of  the  water 
was  336  tons,  of  2,000  pounds  each,  per  day,  and  they 
were  only  hoisting  12  tons  of  rock.  They  pumped  that  out, 
which  is  pretty  nearly  equal  to  lifting  it  out.  Then  Tasked 
him  as  to  the  average  per  day  for  the  year  commencing 
with  June,  1870,  and  ending  June  1,  1871. 

The  average,  he  said,  was  lOf  inches. 

"How  much,"  I  asked,  "would  that  be  in  tons  in  24 
hours?" 

He  answered: 

"  The  average  is  seven  hundred  and  eighty-one  tons  of  water  pee 

DAY  in  that  one  MINE."    (a) 

There  it  is — 781  tons  of  water  out  of  one  of  the  mines 
every  day  for  a  year.  Let  me  read  that  statement,  furnish- 
ed to  the  commissioners  by  Mr.  Day.  These  people  feel 
outraged  because  their  statements  are  doubted  here;  they 
may  be  high-toned  men,  but  they  are  in  with  the  bank, 
and  that  condemns  them.     This  is  his  statement; 

"  I  hold  that  there  is  no  more  certain  event  of  the  future  than  that  the  water 
will  decrease  in  the  Comstock  as  the  mines  grow  deeper,  the  opinions  of  Mr. 
Sutro,  Baron  Richthofen,  or  any  other  scientific  gentleman  to  the  contrary 
notwithstanding,  and  the  idea  of  running  a  tunnel  four  miles  or  more  in 
length,  at  an  outlay  of  millions  of  dollars,  to  tap  what  is  almost  certain  to  be 
very  nearly  a  dry  fissure,  seems  to  me  to  partake  of  the  absurd  in  the  extreme. 
This  is  a  dry  country,  and  all  who  have  looked  upon  it  know  it^ 

General  Wright  testifies  that  the  average  for  last  year 
was  781  tons  of  water  per  day  out  of  that  one  mine — that 
identical  mine  of  which  that  man  was  speaking,  and  of 
which  he  was  the  superintendent.  Then  I  asked  General 
Wright— 

"  Did  you  make  any  figures  on  the  maximum  quantity  for  the  year,  as  stated 
by  Mr.  Day,  which  is  18  inches?" 

And  General  Wright  answered  ; 

"Eighteen  inches  gives  the  weight  for  24  hours  at  1,313  tons" 

That  they  had  to  pump  out  per  day  to  get  out  12  tons  of 
(a)  See  Test.,  p.  360. 
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rock,  (a)    That  was  shown  by  the  testimony.    In  the  Gould 
and  Curry  mine  he  says  there  was  more  water  than  that. 

Then,  if  we  take  the  aggregate  of  all  the  mines,  it  amounts 
to  at  least  three  or  four  thousand  tons  for  every  24  hours 
that  they  are  pumping  out;  (b)  and  then  it  must  be  recol- 
lected that  these  gentlemen  were  over  there  at  the  end  of 
three  years  of  immense  drought,  (c)  The  whole  country 
had  dried  up.  The  springs  had  dried  up.  There  was  no 
water  there-,  comparatively. 

INDIRECT  COST  OF  PUMPING,  (d) 

!N"ow,  gentlemen,  the  actual  expense  of  pumping  water  is 
but  a  mere  trifle  compared  with  the  indirect  cost,  which 
is  perfectly  fearful;  while  you  are  sinking  a  shaft,  and 
are  hampered  with  water,  you  cannot  progress  with  your 
work;  thus  you  are  shut  oiffor  months  sometimes,  and 
cannot  goon;  and  the  expenses  of  the  whole  concern,  for 
ofiice,  engineers,  &c.,  are  going  on  all  the  time.  The  in- 
direct expense  of  working  is  probably  three  or  four  or  five 
times  as  much  as  the  direct  cost.  The  commissioners  did 
not  bring  that  into  account  in  their  report  at  all.  It  is  difli- 
cult  to  get  any  data  on  the  indirect  cost.  I  think  Mr. 
Luckhardt  was  asked  a  question  about  the  cost  of  raising 
water.     He  said : 

"  Where  there  is  much  water  there  is  always  a  great  retardation  of  the 
work. 

"  Q.  Isn't  that  a  greater  expense  than  the  actual  pumping? 

"  A.  Oh,  to  be  sure.  The  pumping  itself  is  the  least  of  the  expense  of  get- 
ting rid  of  the  water." 

ISTow,  as  far  as  pumping  water  from  great  depth  is  con- 
cerned, I  have  telegrams  in  my  pocket  which  came  within 
the  last  two  or  three  days,  about  this  very  Ophir  mine  and 
also  the  Savage.  Mr.  Sunderland  has  stated  here  in  his 
speech  that  two-thirds  of  the  Comstock  lode  is  as  dry  as  this 
floor;  and  that  is  what  they  have  been  trying  to  show  for 

(a)  See  Test.,  pp.  5,  6,  7,  13,  14,  15,  42.  305. 
(6)  See  Test.,  pp.  84,  90,  95,  378,  379,  453. 
-  (c)  See  Test.,  pp.  180, 181,  304,  307,  329. 
{d)  See  Test.,  p,  772. 
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years;  and  I  say  it  is  not  true.    There  is  one  dispatch  dated 
April  13,  the  other  April  15.     One  says: 

"In  Savage  they  had  to  stop  working  on  shaft  between  1,400  and  1,500 
feet  levels,  on  account  of  large  volumes  of  water.  Ophir  also  much  troubled 
with  water." 

Dispatch  dated  15th  says : 

"  Expenses  for  pumping  -in  the  Ophir  for  March,  $5,800.  This  is  oflScial 
statement  made  by  the  superintendent." 

THEIR  OWN  LETTERS  CONDEMN" THEM,    (o) 

That  is  on  ttte  15th  of  this  nionth.  l!Tow,  I  want  to  call 
the  attention  of  the  committee  for  a  few  moments  to  some 
extracts  that  we  have  been  fortunate  enough  to  get  hold 
of,  and  at  the  same  time  I  will  reply  to  the  motion  of  Mr. 
Sunderland  to  have  that  testimony  stricken  out.  They 
have  been  denying  for  years  that  there  is  any  water  in  those 
mines,  and  that  has  been  their  great  fight  all  along;  and 
when  we  offered  this  testimony — the  extracts  from  letters 
written  by  this  same  man  Day,  whose  stateij^ent  I  have 
just  read,  saying  that  "  this  is  a  dry  country,  and  everybody 
that  looks  upon  it  knows  it">— when  we  have  that  man's 
own  letters,  written  to  his  superior  officers  in  San  Francisco 
from  day  to  day,  making  reports  of  the  mine,  and  have  got 
these  extracts  sworn  to  by  the  present  superintendent  of 
that  mine,  he  made  a  motion  to  have  that  testimony  ruled 
out.  Of  course  he  would  like  to  have  that  done.  We 
have  caught  them  in  the  act  now.  They  have  been  telling 
untruths,  and  here  we  have  the  proofs  on  them.  We  have 
got  them  on  the  record.  Here  are  this  man's  letters,  which 
he  wrote  to  the  president  of  the  company  from  day  to  day, 
stating  how  much  water  there  is  in  the  mine  and  how 
much  they  are  troubled  with  water,  and  that  very  motion 
of  Mr.  Sunderland's  is  pending  before  this  committee  to 
have  that  testimony  ruled  out.  On  what  grounds  does  he 
want  it  ruled  out?  On  some  pettifogging  law  quibble. 
He  says  they  are  "  copies  of  copies."  We  ought  to  produce 
the  originals.     Why,  gentlemen,  they  are   copies   made 

(a)  See  Test.,  pp.  791-810. 
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from  tlie  press  copybook.  They  are  copies  of  letters  sent 
to  San  Francisco,  and  the  present  superintendent  copies 
them  and  swears  they  are  correct,  (a)  The  other  evidence 
introduced  here  in  the  commissioners'  report  is  not  sworn 
to  in  any  shape  whatever.  They  want  to  get  the  truth 
ruled  out  by  a  legal  quibble.  Mr.  Sunderland  must  think 
that  Congress  is  a  petty  justice's  court,  where  prisoners 
known  to  be  guilty  are  often  rescued  on  insignificant  tech- 
nicalities of  the  law.  This  is  the  best  testimony  we  have 
got.  It  convicts  them  fully  of  a  most  outrageous  perver- 
sion of  ftxcts.  It  also  shows  the  difficulties  of  pumping,  the 
breaking  down  of  machinery,  and  the  consequent  enormous 
indirect  expense.  I  will  read  a  few  extracts  from  that 
man's  letters.     He  writes  on  June  10,  1868 : 

"  Depth  of  shaft,  287  feet,  I  assumed  full  charge  on  Monday.  Work  at 
shaft  is  progressing  as  well  as  can  be  expected  under  the  circumstances.  We 
are  raising  a  large  amount  of  water,  more  than  the  pump  we  are  using  has 
capacity  for." 

Then,  in  the  same  letter,  he  says: 

"If  no  accident  happens  to  the  pumping  machinery  within  the  next  two 
days,  the  tank  and  screw  drift,  with  the  necessary  machinery,  will  be  com- 
plete to  station  the  first  plunge  pump,  and  the  shaft  deep  enough  to  swing  the 
sinking  pump  for  the  second  lift.  That  being  done,  I  see  no  reason  why  we 
should  not  make  good  progress  in  sinking." 

June  14,  he  writes: 

"  Friday  we  were  occupied  in  making  preparations  for  putting  in  two  12- 
inch  pumps." 

Gentlemen,  I  wish  to  call  your  attention  particularly  to 
the  fact,  that  these  extracts  will  show  what  the  enormous, 
indirect  cost  consists  of,  independent  of  pumping.  The 
commissioners  only  gave  the  presumed  direct  cost  of 
pumping  the  water  out. 

On  October  16,  1867,  this  same  man  (Day)  writes: 

"Large  amount  of  water  coming  in  from  face  of  main  drift,  which, if r 
boarded  up  at  present  to  prevent  a  run."       ' 

October  21: 

"  Large  flow  of  water." 

October  22,1869: 

"The  pump  rod,  to  lower  pumps,  broke  at  8  o'clock  last  evening,  and  has 
not  yet  been  brought  to  the  surface.     One  man  killed  this  morn^g^  by  the 

(a)  See  Test.,  p.  780. 
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cable  breaking  in  the  pump  shaft.     It  is  difficult  to  form  an  estimate  of  the 
delay  it  will  occasion  us." 

They  do  not  count  tbe  life  of  a  laboring  miner.     They 

count  the  dollars  and  cents  only. 

October  24: 

"Our  present  flow  of  water  seenjs  to  be  entirely  independent  of  the  water 
in  the  old  mine,  which  I  regard  as  indicating  the  existence  of  a  body  of  ore 
to  the  north,  and  separate  from  that  worked  in  the  old  mine." 

IsTovember  6:  » 

"The  water  is  still  rising  in  the  shaft,  and  now  stands  about  270  feet  from 
the  bottom." 

Mind,  now,  it  says  270  feet  of  water  in  the  shaft.  They 
had  to  get  out  270  feet  of  water  in  order  to  get  to  work  again. 
Then  he  goes  on  to  say,  in  the  same  letter: 

"We  are  now  taking  water  from  the  shaft  at  the  rate  of  20,000  gallons  per 
hour;  aQd  when  the  machinery  (hoisting)  is  ready  for  use,  we  will  increase 
that  amount  10,000  gallons.  It  is  impossible,  at  this  time,  to  form  an  intel- 
ligent opinion  of  the  time  that  will  be  required  to  free  the  drifts  of  water." 

November  10 : 

"Our  misfortunes,  in  connection  luith  the  drihe  of  water  in  OpJdr,  seem  to 
follow  us  up.  Last  Sunday  morning,  when  our  second  or  lower  plunger  was 
covered  about  60  feet  with  the  rising  flood,  it  very  suddenly  ceased  to  throw 
water,  and  is  now  about  200  feet  underwater.  [That's  a  dry  country !]  We 
are  building  a  500-gallon  tank  to  use  with  the  new  engine.  With  that,  and 
the  one  now  in  use  of  300  gallons,  will  enable  us  to  raise  to  the  surface  16,000 
gallons  per  hour.  As  I  stated  in  my  last,  it  is  impossible  at  this  time  to  form 
an  intelligent  opinion  of  the  time  necessary  to  clear  the  drifts  of  water.  Of 
one  thing  I  am  convinced,  however:  that  our  consumption  of  wood  for  the 
next  six  months  will  he  perfectly  frightful.'" 

Recollect,  gentlemen,  if  that  tunnel  had  been  made, 
every  drop  of  that  water  could  have  been  run  out,  and 
under  our  contracts  they  only  have  to  pay  us  $2  a  ton  for 
the  ore  taken  out;  and  they  have  had  no  ore  in  that  mine 
for  five  years;  yet  they  protest  against  that  tunnel.  We 
have  shown  that  |  of  the  mines  have  no  ore;  |  get  the 
benefit  of  the  tunnel  for  nothing;  only  ^  will  have  to  con- 
tribute to  it. 

December  IS- 

"  Our  progress  in  lowering  the  water  is  quite  satisfactory.  To-day  it  stands 
in  the  new  shaft  about  220  feet  deep," 

Decenjber  19: 

"  We  are  bending  all  our  energies  in  our  endeavors  to  free  the  new  works 
from  water,  and  gaining  gradually  upon  it." 
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It  does  look  like  a  dry  country — "we  have  now  220  feet 
of  water  in  the  shaft !" 
December  22 : 

"  Wq  are  ivorking  all  our  machinery  to  utmost  capacity,  consequently  acci- 
dents are  liable  to  occur,  but  will  guard  against  thera  as  much  as  possible." 

December  24 : 

"I  assure  you  there  loill  be  no  let  up,  and  I  believe  few  drawbacks^  until 
we  have  the  water  well  under  control," 

December  25 : 

"We  have  just  succeeded  in  completing  repairs  to  the  lower  plunger  or 
middle  pump,  and  made  connection  with  the  lower  pump," 

December  27: 

"Yesterday  evening  we  had  the  water  at  a  lower  point  than  at  any  pre- 
vious time;  but  immediately  after  the  first  earthquake  shock,  it  came  up  in 
the  shaft  some  25  or  30  feet  in  a  short  time." 

December  28: 

"  We  have  the  water  down  25  feet  below  lower  plunge  pump,  which  leaves 
175  feet  in  shaft." 

December  31: 

"Am  pleased  to  be  able  to  report  to  you  a  decided  gain  upon  the  water 
to-day — 155  feet  from  the  bottom;  but  it  is  very  stubborn,  and  requires  heavy 
and  persistent  work,     1  have  no  doubts  as  to  the  result," 

January  5,  1870: 

''We  are  crowding  the  work  steadily  in  the  shaft  to-day.  We  have  only 
130  feet  of  water." 

January  10: 

"Since  my  last,  we  had  the  misfortune  to  lose  one  of  our  large  tanks." 

January  12: 

"We  do  not  succeed  in  getting  the  water  in  the  shafta,ny  lower  than  here- 
tofore reported." 

January  17 : 

"  We  are  still  making  vigorous  battle  with  the  water,  and  driving  it  slowly 
down.     We  have  it  now  within  110  feet  of  the  bottom." 

January  25 : 

"Owing  to  some  delay  in  repairing  tanks,  the  water  is  considerably  up  in 
the  shaft." 

January  28 : 

"  We  do  not  make  rapid  progress;  but  we  do  gain,  and  hold  all  that  we 
get,  which  is  encouraging,  and  shows  that  it  is  entirely  a  question  of  time  as 
to  when  the  new  works  will  be  cleared  of  water." 

January  31 : 

"Mount  Davidson  has  been  shaking  again,  and  consequently  the  Ophir 
water  has  increased,  as  usual  in  such  cases.  Sunday  morning  there  was  only 
74  feet  of  water  in  shaft,  and  going  down  nicely.    To-day  there  is  95  feet, 
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notwithstanding  ptim{)ing  and  bailihg  has.]t>een  going  on  Without  any  inter- 
ruption." "  : 

February  3 : 

"  There  was  some  delay  last  night,  bath  with  pump  and  large  tank,  conse- 
quently the  water  in  shaft  is  higher  to-day  than  usual." 

February  12: 

"  Water  at  No.  1  at  6(X)-foot  station.  It  sticks  to  that  point  with  great  ten- 
acity; but  we  are  bound  to  get  the  best  of  it  in  time.  We  will  be  compelled 
to  stop  our  large  tank  about  three  days  next  week,  to  refill  the  large  cog- 
wheel." 

February  14; 

•'  This  water  is  a  monster  elephant,  but  I  know  we  can  handle  him;  but  it 
wont  do  to  relax  in  the  least  the  grip  we  have  on  it.  In  No.  1  the  water  is 
about  150  feet.    'In  old  mine  it  has  lowered  in  last  48  hours  3  feet." 

l^ow,  wbat  reliance  do  you  place  on  that  man?  He  told 
the  commissioners  it  was  a  dry  country,  and  they  believed 
him. 

February  15 :  ^ 

"Water  in  No.  1,160  feet;  fitting  wheel  will  be  completed  this  evening." 

March  4 : 

"  We  are  repairing  again  to-day  at  shaft  No.  1.  About  one  half  the  cogs  in 
large  wheel  gave  out  last  night." 

You  see  these  are  the  indirect  costs.  These  people 
have  not  mentioned  them  at  all.  They  were  working  there 
four  years  in  order  to  get  down  a  few  hundred  feet  in  a 
shaft. 

March  5 : 

"The  repairs  at  shaft  No.  1,  spoken  of  yesterday,  are  completed,  and  ma- 
chinery moving  as  usual :  150  feet  of  water  in  abaft  No.  1." 

March  18 : 

"Water  in  No.  1,  65  feet." 

March  21 : 

"  The  bucket  to  our  lower  pump  has  been  failing  for  the  last  few  days.  If 
we  succeed  in  replacing  with  a  newly-dressed  bucket,  there  will  be  but  little 
delay  in  pumping.  Should  we  not  succeed  in  this,  an  extra  pump,  which  we 
have  in  readiness,  will  have  to  be  lowered,  which  will  cause  at  most  only  a 
few  days  delay." 

March  22 : 

"At  No.  1  we  have  not  succeeded  in  drawing  bucket  from  lower  pump; 
have  commenced  active  preparations  for  putting  in  extra  pumps." 

March  24: 

"  There  is  to-day  100  feet  of  water  in  No.  1 ;  lowerpumps  working  to  about 
half  capacity." 
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March  26: 

"Water  to-day  in  No.  1  is  about  80  feet;  will  commence  filling  large  cog- 
wheel this  evening.  You  can  assure  Ophir  stockholders  that  we  are  doing 
all  in  our  power  to  reduce  this  water.  Delays  to  some  extent  are  unavoida- 
ble. There  is  no  time  when  there  is  not  a  large  stream  of  water  coming 
to  the  surface  at  Ophir  shaft,  and  it  must  tell  before  long." 

March  31 : 

"Have  just  commenced  lowering  pump.  Putting  this  pump  in  place  is 
attended  with  so  many  difficulties,  that  it  is  impossible  to  say,  with  much  cer- 
tainty, the  length  of  time  that  will  be  required,  but  probably  about  three 


April  1 : 

"At  shaft  No.  1  we  are  still  engaged  in  putting  down  pump;  getting  along 
very  well ;  foundation  to  pump-bob  is  becoming  a  little  shaky,,  and  it  may  be 
necessary  to  overhaul  it  before  making  our  next  great  effort  at  lowering  the 
water." 

April  9: 

•'At  shaft  No.  1  we  have  repaired  old  pump,  and  it  is  doing  good  work." 

April  11: 

At  shaft  No.  1  the  drift  is  free  of  water.  And  right  here  allow  me  most 
sincerely  to  tender  you,  as  president  of  the  Ophir  S.  M.  Co.,  and  your  as- 
sociate trustees,  my  heartfelt  thanks  for  the  generous  co-operations  with 
which  you  have  sustained  me  in  this  fight;  for  truly  a  battle  it  has  been,  of 
no  Ordinary  magnitude,  and  I  feel  that  a  great  weight  of  anxiety  and  re- 
sponsibility has  been  removed." 

Recollect,  now,  after  pumping  for  years  to  get  into  that 
drift — doing  nothing  but  pumping — he  comes  at  last  and 


"  No.  1  is  free  from  water." 

He  thought  he  had  got  rid  of  the  water,  but  he  had  not* 
He  congratulated  them  too  soon.     That  was  April  11th. 
On  May  7th  he  writes : 

"  Increase  of  water  referred  to  yesterday  still  continues,  but  I  have  no  fears 
of  being  flooded." 

May  16 : 

"  Water  about  as  last  reported." 

May  26 : 

"Quite  an  increase  of  water." 

June  3 : 

"  Last  night,  about  midnight,  the  irons  on  one  end  of  out  pitman  rod  hroJce, 
which  renders  our  pumps  useless  until  repaired,  which  will  not  be  before  to- 
morrow morning.  Consequently,  our  drifts  are  filling  with  water,  but  I  do 
not  apprehend  any  serious  damage  to  them." 

June  4 : 

"Started  pump  this  morning  at  7  o'clock." 


920 


June  9: 


"  The  pump  is  laid  up  to-day,  owing  to  the  breaking  of  some  of  the  upper 
gearing  last  night." 

June  10 : 

"At  shaft  No.  1  pumping  machinery  is  very  much  demoralized.  The  very- 
best  that  we  can  do,  it  will  probably  require  ten  or  twelve  days  before  we 
can  regain  the  ends  of  our  drifts  and  resume  work.  I  regret  this  very  much, 
but  do  not  see  any  way  by  which  this  accident  could  have  been  foreseen  or 
avoided." 

June  14: 

"  Depth  of  water,  150  feet." 

They  had  it  dry  before;  now  it  was  filling  up  again. 
June  16: 

"  Water  is  175  feet  in  depth,  and  slowly  rising." 

June  20 : 

"  Pump  started  last  evening  at  7  o'clock.  The  water  is  now  lowered  to  a 
depth  of  60  feet." 

They  put  in  so  many  more  pumps  that  they  could  master 
the  water  at  last. 

On  September  2  he  says : 

"The  water  is  wholly  under  control  of  the  pump." 

February  16 : 

"In  the  upraising  there  is  a  slight  increase  of  water  to-day,  somewhat  im- 
peding progress  of  work." 

Then  there  is  more  trouble  of  water;  but  I  will  read  no 
more.  This  man  Bay,  I  must  remark,  was  discharged 
last  December,  because  the  bank  ring  lost  control  of  the 
mine,  and  a  new  set  of  trustees  came  in;  this  is  the  first 
time  we  have  been  enabled  to  get  at  any  of  the  mining 
company's  books.  The  new  superintendent  came  in  Jan- 
uary, and  he  writes  on  January  2,  1872,  this  year : 

"There  are  three  12-inch  plunger  pumps,  and  one  of  10  inches  in  service, 
and  the  fifth  one,  10  inches,  is  under  construction,  and  will  be  ready  to  put 
in  place  as  soon  as  needed.  We  are  raising  146,000  gallons  of  water  per 
twenty-four  hours^ 

That  disposes  of  this  water  question.  I  will  comment 
on  it  no  further.  The  commissioners  went  out  there  to 
find  out  all  about  these  mines,  and  the  quantity  of  water; 
and  the  difficulties  of  pumping  it  out,  direct  and  indirect, 
was  one- of  the  principal  questions  to  be  decided.  But 
they  took  the  sup.erintendent's  statements,  who  told  them 


921 

that  it  is  a  dry  country,  and  they  made  their  report,  based 
upon  the  statements  furnished  by  these  people. 

VENTILATION,  (o) 

I  now  come  to  the  subject  of  ventilation,  and  a  very  im- 
portant one  it  is  in  mining.  I  cannot  go  into  the  evidence 
at  length  which  was  taken.  It  would  carry  me  too  far 
altogether.  We  have  asked  every  witness  we  had  here 
about  ventilation,  and  I  believe  they — particularly  ISTew- 
comb,  Raymond,  and  Luckhardt — spoke  about  the  great 
importance  of  ventilation  in  mines,  and  what  it  accom- 
plishes. In  this  connection  I  will  read  a  short  extract,  one 
from  the  latest  number  of  the  "American  Engineering  and 
Mining  Journal,"  which  came  to-day,  in  which  are  a  few 
remarks  in  regard  to  the  commissioners'  report.     It  says: 

"  Our  view  is  confirmed  by  an  exceedingly  elaborate  and  able  treatise  on 
the  Comstook  vein,  its  mines,  and  their  intersection  by  the  proposed  deep 
tunnel,  which  has  recently  appeared  in  the  Berg-geist  of  Cologne,  one  of  the 
leading  mining  journals  of  the  world.  The  author  is  Bergrath  Burkart,  who 
writes  with  all  the  published  works  on  the  subject  before  him,  and  draws 
conclusions  quite  favorable  to  the  tunnel.  His  criticisms  upon  the  report  of 
the  United  States  commission  are  rather  severe ;  he  blames  the  commission 
for  accepting  without  question  the  statements  of  the  mine  superintendents, 
and  shows  that  on  the  subject  of  mine  ventilation  these  gentlemen  have  made, 
and  the  commission  has  too  confidingly  adopted,  assertions  wholly  unfounded 
in  the  theory  or  practice  of  mining.  The  particular  proposition  which  Burk- 
art attacks  is  unfortunately  repeated  several  times  in  the  Report  and  Appen- 
dix, viz:  that  when  the  tunnel  is  done,  and  the  shafts  connected  with  it,  the 
air-current  will  go  straight  up  the  shafts;  and  that  it  will  be  impracticable 
to  carry  air  to  the  headings  where  men  are  at  work.  Of  course  this  state- 
ment is  ridiculous;  and  we  are  mortified  that  a  foreign  critic  should  find  it  in 
an  official  and  prof essional  document.  The  superintendents  of  the  Comstock 
mines  are-in  many  instances  agreeable  gentlemen,  good  business  men,  and 
excellent  mechanics  and  engineers  so  far  as  their  experience  goes.  It  is  their 
boast  that  none  of  them  are  "scientific  theorists;  "  and  no  doubt  their  prac- 
tical skill  is  better  than  mer-e  theory  for  many  purposes.  But  what  they 
lack,  though  it  may  surprise  them  to  near  it,  is  not  theory,  but  practice.  If 
they  had  had  any  real  practical  experience  in  deep  mining  and  the  natural 
ventilation  of  mines,  they  would  not  have  talked  such  rubbish  to  the  com- 
mission on  that  subject.  When  a  man  pronounces  his  particular  locality  to 
be  "an  anomaly;"  says  you  can't  tell  which  way  the  air  will  ^o  in  his  mine; 
that  a  deep  tunnel  connecting  the  bottom  of  his  mine  with  daylight,  on  a  level 
two  thousand  feet  below  the  top,  will  give  him  no  better  ventilation  than  a 
level  connecting  the  bottoms  of  two  shafts,  or  that  the  natural  air-cufrent 
developed  by  such  an  enormous  difi'erence  in  altitude  and  temperature  can- 
not be  conducted  wherever  it  is  wanted  throughout  the  mine,  he  is  really 
propounding  the  wildest  kind  of  theory,  and  what  he  needs  is  practice." 

(a)  See  Test,,  pp.  179,  199,  395,  624,  625,  700,  739,  749. 
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The  opinion  given  here  iff  hj  a  genitleillan  who  mttsf  be 
seventy  j^ears  of  age,  for  he  is  mentioned  itt  "Ward's  book 
on  Mexico,  published  in  1827,  as  a  leading  mining  engi- 
neer in  Mexico,  and  who  is  now  looked  upon  as  one  of  the 
great  authorities  of  Germany  on  mining  questions.  This 
gentleman  has  taken  a  great  interest  in  the  mines  of  th^ 
Comstock  lode  and  a  deep  tunnel^  and  he  has  managed  to 
obtain  all  the  documents  and  all  the  publications  on  the 
subject.  I  do  really  believe  that  he  is  more,  familiar  to- 
day with  that  lode  and  all  its  general  details  than  almost 
any  other  man,  even  out  in  that  country  where  these  mines 
are  located.  About  the  great  improvement  in  ventilation  of 
the  mines  there  can  be  no  question :  (a)  after  the  tunnel  is 
completed,  connecting  with  shafts  from  the  surface  2,000 
feet  in  depth,  there  will  be  a  draft  of  air  through  there 
that  will  bring  a  welcome  supply  to  the  miners  who  are 
compelled  to  delve  and  labor  for  eight  or  ten  hours  every 
day  in  that  stagnant  atmosphere.  We  have  reports  here 
of  a  commission  appointed  by  the  English  Parliament,  and 
it  is  stated  that  forty-two  per  cent,  of  the  miners  die  of 
miners'  consumption;  that  they  don't  find  it  out  that  they 
are  becoming  consumptive  until  they  leave  the  mines. 
They  feel  unwell,  and  go  off  somewhere  to  die.  It  is 
highly  desirable  to  have  the  thorough  ventilation  which 
this  tunnel  will  make  possible. 

In  regard  to  the  saving  of  timbers,  we  find,  according  to 
the  testimony,  there  are  16,000,000  feet  of  lumber,  used  in 
that  lode  every  year.  It  will  last  two  or  three  years  with 
poor  ventilation,  and  probably  tea  years  on  the  average 
with  good  ventilation.  That  would  make  an  annual  saving 
of  several  hundred  thousand  dollars. 

TEMPERATUEE.  (6) 

•  The  question  of  temperature  is  one  of  the  great  ques- 
tions connected  with  ventilation,     According  to  the  state- 


a)  See  Test.,  pp.  168, 169, 170, 171, 199,  624,  625. 

b)  See  Test.,  pp.  169, 170,  171,  172,  627. 
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ments  we  have  here,  the  heat  in  these  mines  is  from  85® 
to  110°,  and  nobody  will  pretend  to  say  that  men  can  do 
as  much  work  in  a  temperature  of  even  95°  as  thej^  can  at 
70°.  .  To  put  the  lowest  estimate  upon  it,  twenty-live  per 
cent,  in  the  cost  of  labor  will  be  saved  by  having  those 
mines  thoroughly*  ventilated,  over  what  can  be  done  with 
the  present  system  of  ventilation,  where  the  thermometer 
rises  to  100°  and  110°;  and  when  they  go  down  deeper  it 
will  be  still  higher.  One  of  the  most  important  things 
this  tunnel  will  do  is  this :  it  will  allow  the  sinking  of  a 
great  number  of  shafts,  {a)  which,  as  I  have  shown  in  this 
question  of  drainage,  can  only  be  made  under  the  present 
System  at  an  enormous  expense.  They  were  about  four 
years  and  a  half  sinking  the  shaft  of  the  Ophir  mine, 
whereas  if  they  had  had  a  bore-hole  down  to  the  tunnel 
they  could  have  put  i;heir  shaft  down  in  a  year.  If  they 
had  these  shafts  all  in,  they  could  connect  them  at  each 
level,  and  have  the  most,  perfect  system  of  ventilation  pos- 
sible. We  have  the  testimony  of  these  witnesses  about  the 
reduction  of  temperature  on  completion  of  the  tunnel  and 
the  sinking  of  these  shafts.  General  Foster  states,  on  page 
72,  some  facts  in  relation  to  this.     I  asked  him: 

"Should  you  think  they  could  do  two-thirds  as  much  work  with  this  high 
temperature  as  with  the  lower  one? 

"A.  I  don't  think  they  would  do  half  as  much." 

On  page  173  we  have  Dr.  ]^ewcomb's  testimony.  I 
asked  him : 

"Would  you  consider  that  the  working  capacity  of  the  men  employed  in 
the  mines  below  the  1,000-foot  level  would  be  increased  twenty-five  per  cent? 

"  A.  To  what  other  depth? 

"Q.  To  the  tunnel  level;  from  1,000  to  2,000  feet? 

'*  A.  Well,  I  should  think  it  would.  The  lower  a  level  the  greater  t,he 
heat,  and  the  more  difficult  to  work  in  the  mines.". 

The  other  witnesses  were  asked  a  great  number  of  ques- 
tions on  this  subject,  and  they  all  agreed  in  their  answers.  (6) 

General  Banks.  There  is  no  question  about  that. 

Mr.  SuTRO.  These  gentlemen  have  disputed  this  all  the 
time.     They  make  the  wildest  kind  of  arguments  against 

(a)  See  Test.,  pp.  42,  43,  44, 198, 438,  439, 440,  443. 

(6)  See  Test.,  pp.  72,  74, 172, 173,  392,  393,  394,  395-,  627, 699,  700,  703,  704. 
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it.  Mr.  Kaymond  and  Mr.  Luckhardt,  and  in  fact  all, 
agree  there  will  be  au  increase  of  twenty-live  per  cent,  in 
the  capacity  of  labor.  All  these  shafts  could  be  made, 
and  connections  therefrom,  with  the  greatest  facility.  It 
becomes  a  very  important  question,  when  you  employ  3,000 
miners  at  $4  each  a  day,  (^12,000  a  day?)  If  you  can  save 
twenty-five  per  cent,  of  that  sum,  or  $3,000  a  day,  you 
save  over  $1,000,000  a  year.  That  the  commissioners  have 
not  taken  into  account  at  all. 

TRANSPORTATION,    (o) 

I  now  come  to  transportation.  Instead  of  hoisting  out 
this  ore  as  it  is  done  now,  to  the  top  of  the  ground,  then 
carrying  it  on  this  railroad  down  to  the  mills,  (b)  the  ore  may 
be  lowered  down  at  a  cost  of  ten  cents  a  ton,  and  it  can  be 
carried  out  on  the  railroad  for  from  eight  to  ten  cents  a 
ton  for  the  whole  distance  by  stationary  engines  at  the 
mouth  of  the  tunnel,  running  cars  in  and  out  by  means  of 
a  wire  rope — ten  cents  a  ton  delivered  at  the  mills  at  the 
m.outh  of  the  tunnel,  (c) 

General  Banks.  What  does  it  cost  now? 

Mr.  SuTRO.  It  costs,  according  to  the  statements  of  these 
superintendents 

General  Banks.  What  do  you  think  it  costs? 

Mr.  SuTRO.  It  costs  $1  a  ton  to  raise  it  out,  and  waste 
rock  costs  $2,  or  $3,  or  $4  a  ton,  in  mines  where  no  ore 
is  taken  out.  It  costs  more  a  ton  to  take  out  a  small 
quantity  than  it  does  to  take  a  large  quantity.  Then 
it  costs  from  $1  60  to  $2  50  a  ton  to  transport  it  to  the 
mills  on  the  river,  (d)  Where  we  propose  to  erect  the 
mills  it  will  cost  for  transportation,  accordiog  to  the  state- 
ments of  several  of  the  witnesses,  twenty-five  cents  a  ton. 
I  put  it  at  about  ten  cents  a  ton.  According  to  these  state- 
ments, hoisting  and  transportation  now  cost  from  $2  to 


(a)  See  Test.,  pp.  20,  21,  22,  24, 26,  202, 457, 458,  663,  704, 705. 

(b)  See  Test.,  pp.  158,  309. 

(c)  See  Test.,  p.  309. 

(d)  See  Test.,  p.  158. 
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$2  50  a  ton,  but  I  know  it  certainly  costs  from  $3  to  $4. 
Genera]  Dodge  states  it  costs,  on  ordinary  railroads,  IJ  cents 
per  ton  a  mile.  We  have  to  transport  it  over  four  or  five 
miles  of  tunnel.  At  five  miles  the  cost  would  be  6J  cents. 
Call  it  10  cents  to  carry  it  out,  and  5  cents  to  lower  it  to 
the  cars.  One  of  the  commissioners  gives  the  cost  at  about 
35  cents.  It  is  a  known  fact,  in  all  the  reports  we  have 
here  on  mines  in  Europe,  that  stationary  engines,  with 
wire  ropes  attached,  for  a  distance  of  from  one  to  five 
miles,  are  the  cheapest  appliances  that  can  be  used.  It 
is  cheaper  than  rolling  stock  and  locomotives  on  railroads. 
It  certainly  would  not  cost  any  rnore  than  25  cents  under 
any  circumstances.  What  probably  costs  them  now  from 
$8  to  $4:  a  ton,  if  the  whole  truth  were  known,  and  the  sav- 
ing made,  would  amount  to  at  least  |8,000  a  day;  that  is, 
on  the  present  yield,  without  counting  any  increased  pro- 
duction. 

REDUCTION   OP   ORES. 

I  will  now  refer  to  the  reduction  of  these  ores.  At  pres- 
ent they  are  taken  to  little  mills  all  along  these  ravines, 
and  down  the  river  to  mills,  which  are  scattered  all  over 
the  country,  where  they  have  no  chance  for  concentrating 
independently  of  the  difficulties  from  lack  of  water,  which 
by  themselves  would  be  insurmountable.  They  lose  35 
per  cent.,  as  I  have  shown  already  by  testimony  which  can- 
not be  questioned,  although  these  people  try  to  show  that 
they  have  taken  out  as  high  as  90  per  cent.  It  is  not  cor- 
rect, and  is  shown  to  be  impossible. 

An  important  question  connected  with  this  tunnel  and 
wdth  the  whole  mining  interest  is  the  concentration  of  the 
ores,  (a)  We  all  know  that  the  metallic  parts  contained  in 
this  ore  are  of  greater  specific  gravity  than  the  vein  mat- 
ter itself,  whether  it  be  limestone,  or  quartz,  or  any  other 
gangue;  and  consequently,  by  allowing  the  pulp  after  it  is 
reduced,  to  pass  over  concentrating  tables,  of  which  there  is 

(a)  See  Test.,  pp.  153,  248,  628,  708,  709. 
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|i  great  variety  in  use  in  Europe,  we  can  get  rid,  in  ten  tons 
of  ore,  of  nine  tons  of  waste,  and  retain  one  ton,  which  con- 
tains almost  the  whole  value,  (a) 

LARGE  ADDITIONAL  YIELD. 

IN'ow,  I  mean  to  say  this,  provided  there  are  concentrat- 
ing works  at  the  mouth  of  the  tunnel,  for  the  erection  of 
which  extraordinary  facilities  exist,  that,  after  the  ore  is 
amalgamated,  these  tailings  maybe  run  over  concentrating 
tables,  and  nine  tons  out  of  ten  got  rid  of,  which  leaves  us 
one  ton  to  be  reduced ;  we  can  put  that  one  ton  in  a  chlori- 
dizing  Stetefeldt  furnace,  and  get  90  per  cent,  out  of  those 
concentrations.  In  fact,  the  figures  given  by  Mr.  Luckhardt, 
which  are  quite  conclusive,  show  that,  instead  of  getting  65 
per  cent,  out  of  these  ores,  we  can  get  out  90  per  cent., 
making  full  allowance  for  loss  in  concentration.  Conse- 
quently, we  save  25  per  ceilt  above  the  present  yield.  The 
value  of  the  ore  extracted  is  $23,000,000  per  annum,  (b) 
which  yields  $15,000,000;  the  additional  25  per  cent,  would 
amount  to  $5,750,000.  (c)  We  get  that  out  in  addition  to 
what  is  taken  out  now.  The  reason  why  we  can  do  that, 
and  they  cannot  at  their  present  mills,  is  this  :  In  order  to 
establish  those  concentrating  works,  you  have  to  have,  in 
the  first  place,  an  abundance  of  water ^  which  the  tunnel  will  fur- 
nish,  (d)  and  a  large  space  adapted  to  that  purpose.  At  the 
mouth  of  the  tunnel  there  are  hundreds  of  acres  of  the  very 
best  land,  sloping  down  towards  the  river  gradually — a  grad- 
ual decline  of  155  feet,  in  a  distance  of  a  mile  and  a  half.  It 
gives  the  natural  slope  necessary  to  make  these  concentrat- 
ing works  self-acting.  The  pulp,  by  means  of  the  water,  will 
pass  from  one  machine  to  another,  and  it  does  not  require 
the  labor  of  hands  at  all  hardly.  It  does  its  own  work, 
and  the  worthless  part  of  the  rock,  the  nine  tons  out  of  ten, 
passes  off,  and  we  rej:ain  only  one ;  and  in  that  manner  we 
can  get  some  90  per  cent,  out  of  the  ore. 

(a)  See  Test.,  pp.  205, 20Q,  207,  214,  629,  708,  709. 

(b)  See  Test,  p.  160. 

(c)  See  Test.,  p.  161. 

{d)  See  Test.,  pp.  628,  629,  710. 
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GREAT  WATER  POWER  WITHOUT  ANY  DAM. 

The  commissioners  have  stated  in  their  report,  that 
there  must  be  a  large  dam  constructed  on  the  river,  in 
order  to  secure  a  water  power.  We  have  shown  most 
conclusively,  by  several  of  the  witnesses,  that  we  can  re- 
duce the  ore  at  $5  a  ton,  and  that  the  w^hole  difference 
between  water  and  steam  power  is  only  $1  on  a  t6n,  and 
the  saving,  by  means  of  concentration  and  otherwise,  will 
probably  average  |15.  General  "Wright  states  that  we 
would  get  86,445  (a)  horse  power,  if  a  large  dam  be  con- 
structed on  the  river;  but  if  there  is  no  dam  at  all  con- 
structed, if  the  water  is  taken  out  at  that  same  point,  we 
get  100  feet  of  fall  at  the  mouth  of  the  tunnel;  and  if 
reservoirs  are  provided  in  the  mountains,  to  store  up  the 
watier  accumulated  frona  rain  and  winter;  snows,  to  be  used 
in  summer  time,  we  would  still  get  33,900  horse  power,  as 
deduced  from  the  above  figures,  at  the  mouth  of  the 
timnel;  and  all  that  is  required  at  the  present  rate  of  pro- 
duction is  2,000  horse  power;  that  is,  to  reduce  1,000  tons 
a  day.  That  is  all  that  is  required;  yet  we  would  get 
83,900  horse  power,  even  if  we  make  no  dam  at  all. 

Mr.  Sunderland  says  the  commissioners  state,  that  if 
that  dam  is  not  made  the  tunnel  will  be  of  no  value.  That 
statement  is  founded  upon  the  reports  furnished  by  the 
superintendents,  which  we  have  already  shown  are  not 
correct.  We  have  the  testimony  of  two  of  the  witnesses, 
both  Raymond  andLuckhardt,  that  the  tunnel  itself  will  fur- 
nish water  for  all  these  concentrating  purposes.  (6)  You  will 
acquire  a  large  quantity  of  water  by  draining  six  or  seven 
or  eight  square  miles  of  country,  at  a  depth  under  Mount 
Davidson  of  3,600  feet.  It  will  be  quite  sufficient  for  all 
concentrating  operations.  That  water  is  absolutely  neces- 
sary, (c)  and  they  cannot  obtain  it  in  the  caiions,  {d)  while 
at  the  present  mills  on  the  river  they  cannot  secure  the 


l?l 


a)  See  Test.,  pp.  380,  S81,  382.         (c)  See  Test.,  pp.  153,  384,  628. 

b)  See  Test.,  pp.  628,  629,  VXO.         (d)  Sae  Test.,  Pvl54. 
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proper  fall,  where  they  have  only  8  or  10  feet  of  slope,  and 
are  crowded  in  near  the  banks  of  the  river,  (a)  We  have  at 
the  mouth  of  the  tunnel  155  feet  of  fall.  (6)  We  can  erect 
the  largest  kind  of  concentrating  works,  (c)  as  I  have 
stated,  and  concentrating  can  be  done  there,  according 
to  Mr.  Luckhardt's  statement,  at  75  cents  a  ton.  {d) 

Mr.  Waldron.  Then  your  theory  is,  that  the  tunnel 
will  furnish  all  the  water  required  for  concentrating,  but 
not  for  power  ? 

Mr.  SuTRO.  Yes,  sir.  We  mean  to  use  coal  or  wood  (e)  for 
generating  power,  and  we  can  mill  for  $5  a  ton  by  steam 
power  where  they  are  paying  $12  a  ton  now.  We  can  get  coal 
there,  by  constructing  35  miles  of  railroad,  at  $12  a  ton.  (/) 
So  that  all  the  elaborate  testimony  in  regard  to  that  dam, 
and  the  removal  of  the  present  mills  on  the  river,  amounts 
to  nothing.  We  do  not  want  any  dam.  We  do  not  require 
any  dam  there.  We  do  not  interfere  with  other  people's 
mills.  We  do  not  have  any  interference  in  any  shape  at  all. 
We  can  pay  65  per  cent,  for  the  ore  at  the  mine,  without  any 
charge  for  milling  whatever;  (g)  for  we  can  go  to  work  and 
take  out  90  per  cent,  of  the  ore  at  the  mouth  of  the  tun- 
nel, using  the  water  it  furnishes,  and  driving  our  mills  by 
steam  power.  That  would  make  a  clear  saving  to  the 
mining  companies  of  $12  on  each  ton,  or  $12,000  per  day, 
or  $4,380,000  per  annum,  and,  deducting  the  only  expense 
they  would  be  under — that  is,  the  royalty — it  would  still 
leave  them  a  clear  saving  of  $3,680,000  per  year.  (A) 

EXPLORATION  OF  THE  COUNTRY. 

Another  important  consideration  in  the  construction  of 
the  tunnel  is  the  exploration  of  the  country  through  which 
it  will  pass.   It  will  cut  a  number  of  lodes  nearly  at  right  an- 


(a)  See  Test,  pp.  154, 156,  383, 384. 

(6)  See  Test.,  pp.  155,  156,  157. 

(c)  See  Test.,  p.  630. 

{d)   See  Test.,  p.  769. 

(e)  See  Test.,  pp.  187,  188, 189. 

(/)  See  Test.,  pp.  630,  670,  713,  773,  774,  775. 

(g)   See  Test,  pp.  633,  634,  710,  712. 

{h)   See  Test^  pp.  634,  711. 
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gles  before  it  reaches  the  Comstock  lode,  {a)  as  we  find  it 
stated  in  the  commissioner's  report.  That  these  veins  of  ore 
are  of  considerable  value  they  do  not  doubt.  They  contain 
immense  masses  of  low-grade  ores,  which  can  be  reduced  at 
the  mouth  of  the  tunnel  with  advantage  and  profit,  and  will 
largely  increase  the  production  of  bullion  in  that  section. 
As  a  question  of  science,  as  a  question  of  geology,  of  cut- 
ting at  that  depth  through  a  section  of  country  composed 
of  volcanic  rocks  of  three  dififerent  geological  ages,  it  is  of 
the  highest  value.  Our  knowledge  of  geology  is  largely  de- 
rived from  superficial  observations,  and  is  to  a  great  extent 
supposititious.  Here  we  make  an  exact  examination  of  the 
geological  formation  of  that  mountain,  going  through  it  at 
right  angles,  which  will  be  of  immense  value  geologically, 
and  contribute  largely  to  our  knowledge  on  the  subject. 

WATER-PRESSURE  ENGINES.  (6) 

To  recur  now  to  the  value  of  this  tunnel,  as  far  as  min- 
ing is  concerned,  it  gives  us  a  new  basis  of  operations  2,000 
feet  below  the  present  surface  of  much  greater  advantage 
than  exists  commencing  at  the  original  surface,  (c)  In  this 
connection  I  must  refer  to  this  question  of  water  again, 
and  will  state  that  this  very  water  that  is  found  to  exist  in 
those  mines,  which  gives  so  much  trouble  to  get  out,  can  be 
collected  within  the  mines ;  and  since  a  large  amount  of  that 
occurs  within  the  first  500  or  600  feet  from  the  surface,  (d) 
it  can  be  carried  down  in  pipes  to  the  tunnel  level,  1,000  or 
1,500  feet  below  the  point  where  it  is  collected,  which  gives 
a  column  of  water  capable  of  operating  a  vast  amount  of 
machinery  by  means  of  water-pressure  or  other  hydraulic 
engines.  We  have  the  evidence  here  that  we  get  1,400 
horse  power,  and  in  that  way  we  get  power  to  go  down 
below  the  tunnel  level  at  least  2,000  feet,  or  4,000  feet 
from  the  surface. 

(a)  See  Test.,  p.  651. 

(b)  See  Test,  pp.  215,  216,  217,  218,  389,  390,  458,  459,  618,  649,  696. 

(c)  See  Test.,  pp.  216,  217,  218,  219,  449,  450,  618,  676,  698,  699. 

(d)  See  Test.,  p.  216. 
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WB  WILL  REACH  GJllSATBR  DEPTH  THAN  HAS  EVER  BEEN  REACHED 

BEFORE, 

-.  "^e  turn  this  very  water,  which  is  now  of  immense  trou- 
ble in  the  mines,  to  account;  we  utilize  it  to  go  down  be- 
low the  tunnel  level.  Kow,  what  do  we  attain?  Why,  we 
get  down  below  the  tunnel  level  2,000  or  3,000  feet.  It 
allows  us  to  go  down  into  the  bowels  of  the  earth  6,000 
feet,  while  the  deepest  hole  dug  by  man  since  the  world 
has  existed  is  only  2,700  feet  deep;  (a)  and  it  remains  for  the 
youngest  nation  on  earth  to  contribute  more  to  acience  and 
geology,  by  giving  opportunities  of  studying  the  formation 
of  mineral  veins  at  greater  depth,  than  has  ever  been  ac- 
complished by  any  other  nation  in  the  world.  We  reach 
down  a  mile  into  the  earth.  If  we  show  practically  what 
scientific  men  theoretically  know  to  be  the  case,  that  these 
veins  reach  down  indefinitely,  it  will  give  a  value  to  our 
mineral  lands  w^hich  we  cannot  compute.  It  is  beyond  all 
calculation,  the  increased  value  it  will  give  to  our  mineral 
domain.  It  will  give  confidence  to  people.  It  will  give 
confidence  in  mining  operations.  I  have  already  shown 
what  an  immense  saving  the  tunnel  will  make  in  all  these 
different  manipulations  of  mining.  It  will  make  a  great 
highway  under  the  mountain.  It  will  be  a  little  under- 
ground world  by  itself  in  the  course  of  time.  We  are 
asking  aid  from  the  Government  now  to  help  us  make  four 
miles  of  that  tunnel,  which  will  result  in  200  miles  of 
tunnel.  After  that  four  miles  is  completed,  we  have  a 
main  artery,. as  it  were,  and  we  can  spread  out  and  drift 
U.nder  that  mountain,  and  open  up  new  avenues  of  explora- 
tion everywhere.  We  shall  have  streets  and  avenues  be- 
neath that  mountain.  We  may  employ  20,000  people  then. 
All  the  capital  required  will  be  bone  and  sinew.  (6) 

General  Banks.  Is  that  on  one  lode? 

Mr.  SuTRO.  On  that  and  others.  There  will  be  ramifi- 
cations of  drifts  on  that  lode  and  also  on  other  lodes  under 

(a)  See  Test.,  p.  312.  (6)  See  Test.,  pp.  213,  371,  373. 


mi 

that  monntain,  (a)  and  it  will  take  hundreds  of  miles  of 
streets  and  avenues  to  reach  them  all. 

General  Banks.  You  will  want  no  farther  aid  from  the 
Government  at  all? 

Mr.  SuTRO.  ]^o  further  aid  at  all. 

General  Banks.  Why  will  you  not  want  more  aid? 
/•  Mr.  SuTRO.  Because,  after  we  make  that  four  miles  of 
tunnel  we  reach  the  mines,  and  have  an  income  then  that 
will  niake  it  self-sustaining,  and  we  can  run  drifts  in  every 
direction,  and  the  loan  we  ask  from  the  Government  will 
be  repaid  in  two  or  three  years  after  the  main  tunnel  is 
completed.  We  shall  continue  running  tli^se  tuunels  and 
drifts  all  under  that  mountain  in  every  direction.  There 
can  be  no  question  about  it. 

IMMENSE  SAVING  TO  THE  MINING  COMPANIES. 

The  royalty  these  people  will  pay,  which  is  a  perfect  trifle 
to  them  compared  to  the  benefits  the}^  derive,  will  3deld  us 
a  large  revenue.  We  have  shown  here  in  this  testimony, 
by  several  of  the  witnesses,  that  not  over  §  (one  witnesa' 
said  only  I)  (b)  of  the  mines  are  producing,  and  only  |,T 
therefore,  will  have  to  pay  any  royalty  to  the  tunnel,  (c) 
The  others  will  get  the  benefit  for  nothing,  though  their 
mines  will  be  drained  and  ventilated.  We  do  not  ask  a 
single  cent  of  contribution  to  the  tunnel  company  until 
a  mine  finds  ore  and  is  able  to  pay.  Probably  only  -^^ 
of  what  they  save  will'  be  contributed  to  the  tunnel 
company;  {d)  and  that  is  under  the  contracts  and  under  tlie 
law  of  Congress.  Here  is  where  the  commissioners  have 
made  their  mistake.  The}^  give  a  statement  of  the  cost, 
which  does  not  make  a  fair  comparison;  they  have  left 
out  the  most  important  facts,  (e)  What  they  do  state  they 
give  upon  the  basis  of  what  these  superintendents  fur- 


(a)  See  Test.,  p.  734. 
(6)  See  Test.,  pp.  367,  368. 

(c)  See  Test.,  pp.  40,  41,  44,  45,  46,  47,  48,  213,  224,  225,  226,  362,  363, 
364,  365,  369,  371,  556. 
{d)  See  Test..,t)p.  159,  203,  204,  225,  226. 
(e)  See  Test.,  pp.  209,227. 
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nish  them;  the  people  who  are  the  enemies  of  this  great 
work,  and  whose  only  aim  is  to  break  it  up  if  they  can, 
and  get  hold  of  it  themselves.-  'Now,  I  want  to  give  a 
few  figures  to  show  the  difference  between  ,the  state- 
ments which  the  commissioners  have  furnished  and  those 
which  have  been  elicited  by  the  testimony.  I  will  show 
how  entirely  wrong  and  incomplete  these  statements  are. 
According  to  the  commissioners'  estimate  it  would  cost 
about  as  much  to  work  by  the  tunnel,  and  according  to 
one  of  their  calculations  would  cost  more,  than  what  it 
costs  by  the  present  method.  I  have  taken  their  figures 
as  far  as  given,  for  it  is  quite  unnecessary  to  question  them 
in  this  calculation.  I  have  simply  added  what  they  left 
out;  what  they  did  not  bring  into  account;  and  they  are 
the  most  important  items.  But  these  figures  will  tell  their 
own  story;  they  cannot  be  doubted,  for  they  are  based 
upon  the  testimony  furnished  by  the  commissioners  them- 
selves upon  their  examination,  and  that  of  other  witnesses. 
I  will  now  read  this  comparative  statement,  which  most 
conclusively  shows  an  annual  saving  by  the  mining  com- 
panies of  $9,891,151,  after  paying  the  royalty  and  all  other 
expenses. 

FAIR  COMPARATIVE  STATEMENT. 

Cost  of  working  hy  the  present  method.     Taking  the  commis- 
sioners figures,  (a)  and  adding  what  they  left  out. 

Hoisting  365,600  tons  of  pay  ore,  at  0.51.19 

cents-— $187,077 

Transportation  of  same  to  mills,  at  $1.50 548,400 

Pumping  for  last  year  (commissioners'  esti- 
mate)   \ 124,674 

Hoisting  and  lowering  3,000  miiiers,  at  8  cents 

each  way,  16  cents 175,000 

To  this  should  he  added: 
Hoisting  365,000  tons  waste  rock,  at  $2  (6).—         731,200 

(a)  See  Commissioners'  Report,  p.  9, 

(6)  See  Test.,  pp.  8,  9,  10,  11,  12,  13,  209,  465,  46G. 
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Indirect  cost  of  pumping  at  the  16  mines  now 
being  worked,  including  wear  of  machinery 
and  additions,  $3,000  per  month $456,000 

Wages  of   3,000    miners,    at    $4    per    day, 

$12,000  (a) 4,380,000 

Consumption  of  timber,  16,000,000  feet  per 

annum,  $25  (6)- 400,000 

Cost  of  milling  365,000  tons  of  ore,  $10.50  (c)-       3,838,800 

Loss  by  present  method  of  reduction,  35  per 

cent,  on  $23,000,000,  assay  value  (^) 8,050,000 

Total- - —  $18,891,151 

Cost  of  working  hy  the  Suiro  tunnel.     Taking  the  commissioners' 
figures^  (e)  and  adding  what  they  left  out. 

Lowering  365,600  tons  pay  ore,  at  10  cents-—  $36,560 
Transportation  of  same,  average  of  5  miles, 

50  cents i 182,800 

Transportation  of  3,000  miners,  at  20  cents, 

$600  per  day 210,000 

Royalty  on  365,000  tons,  at  $2—- 731,000 

To  this  shoidd  6<  added  : 
Lowering  365,600  tons  waste,  at  10  cents  (,/)--  36,560 

Transportation    of   the    same,    5    miles,    50 

cents  (^) 182,800 

Wages  2,250  miners,  at  $4==$9,000  per  day—       3,285,000 
(]Sr.  B.  2,250  miners,  with  the  thermome- 
ter  at  70°,  will  do  as  much  work  as 
3,000  at  90°.     Capacity  increased   25 
per  cent.)  {h) 

Consumption  of  timber  per  annum,  8,000,000 

(a)  See  Test.,  pp.  72,74,  172,  173,  392,  393,  304,  395, 627,  699,  700,  703,  704. 

(b)  See  Test,  pp.  37,  38,  70,  71,  369.     « 

(c)  See  Test.,  pp.  58, 157, 158. 

{(i)  See  Test.,  pp.  159, 160,  256,  311,  354,  630,  631,  632,  706,  707,  708,  754. 

(e)  See  Commissioners'  Report,  p.  10.  / 

(/)  See  Test.,  pp.  20,  24,  25,  202,  620,  621,  622. 

(<7)  See  Test.,  pp.  20,  21,22,  24,  26,  202,  457,  458,  663,  704,  705. 

(h)  See  Test.,  pp.  72,  74, 172, 173, 392,  393,  394, 395,  627, 699,  700,  703,  704. 
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feet,  $25,  (8,000,000  saved  by  good  Tentila- 

tion  (a) — .       $200,000 

Cost  of  milling  at  mouth  of  tunnel  365,600  tons, 
at  §5  (6)-.- — - 1,828,000 

Loss  at  mouth  of  tunnel  in  reducing  and  con- 
centrating ores,  10  per  cent,  on  $23,000,000. 
(Assay  value.)  (c) — 2,300,000 

Cost  of  concentrating,  365,600,  at  75  cents  {d)-  274,200 

Cost  of  roasting  and. working  concentrations, 

36,560  tons,  at  $8  (e)— - 232,480 

$9,499,400 
Annual  saving  by  means  of  the  tunnel,  after 

paying  royalty  and  all  other  expenses 9,391,751 

$18,891,151 

That  is  a  fair  comparison.  The  commissioners  say  it 
will  cost  more  to  work  by  the  proposed  m.ethod.  What  I 
have  stated  here  is  taken  from  the  testimony.  That  is 
clear;  and  when  the  people  out  there  say  they  are  fighting 
against  this  royalty  to  the  tunnel  company,  they  do  not 
give  their  true  motives,  for  they  still  save  over  $9,000,000  per 
annum.  It  is  the  Bank  of  California  that  opposes  us,  be- 
cause if  we  get  mills  at  the  mouth  of  the  tunnel  they  can- 
not get  the  tailings  they  keep  now,  and  these  enormous 
charges  for  reducing  the  ore.  It  is  the  Bank  of  Califor- 
nia and  its  satellites,  I  repeat,  who  are  fighting  this  great 
enterprise.  (/)  Any  one  who  examines  my  statement  will 
see  I  am  correct;  common  sense  will  teach  us  that  it  is  so. 

THE  SUTRO  TUNNEL  COMPANY. 

But  I  will  drop  these  figures  now,  and  leave  them  to  the 

examination  of  thinking  men.     Mr.  Sunderland  has  made 

i , 

(a)  See  Test.,  pp.  37.  38,  70,  71,  369. 
(6)  See  Test.,  pp.  157,  158,  159,  634,  711,  712.  769. 
(c)  See  Test.,  pp.  161,  628,  708,  709. 
{d)  See  Test.,  p.  769. 
(e)  See  Test.,  p.  736. 
if)  See  Test.,  pp.  164,  165,  177,  355,  356. 
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• 
a  motion  to  admit  Mr.  Foster's  statement  in  relation  to 
the  Satro  Tunnel  Company.  We  never  objected  to  its 
admission  at  all.  General  Foster  came  back  here  at  the 
request  of  the  attorney  of  the  Bank  of  California  from  New 
York  voluntarily,  without  any  orders  from  the  Secretary  of 
War,  or  any  of  his  superior  officers,  to  testify  a  second  time; 
and  he  had  a  paper  which  he  would  not  show  to  anybody. 
We  learned  it  was  a  statement  in  relation  to  the  Sutro 
Tunnel  Company.  It  is  stated  that  our  stock  is  unassess- 
able. 'I  have  said  in  the  course  of  my  remarks  that  these 
mining  companies  levy  assessments  on  their  stock,  and 
make  the  holders  pay  up  for  what  is  spent  in  milling  and 
other  manipulations.  We  did  not  want  to  start  out  on 
any  such  basis.  We  wanted  to  protect  the  miners  and 
laboring  men  who  put  their  money  in  the  company.  We 
put  our  stock  at  $10  a  share,  so  that  these  men  shonld 
have  a  chance  to  buy  it;  and  made  it  unassessable,  so  they 
should  not  be  "froze,  out,"  as  this  game  is  called.  The 
attorney  of  the  Bank  of  California  finds  fault  with  this 
arrangement,  which  is  intended  to  protect  all  the  stockhold- 
ers. Then  he  states  that  $7,000,000  of  stock  have  already 
been  disposed  of,  whereas  only  §5,000,000  remained  last 
year  in  the  hands  of  the  company.  Why,  gentlemen,  this 
California  Bank  has  been  fighting  us  for  six  years  in  this 
enterprise.  We  had  to  dispose  of  our  stock  at  a  sacrifice. 
It  is  the  history  of  every  large  undertaking.  It  is  the  his- 
tory of  every  railroad  company  that  a  part  of  its  stock  has 
gone  at  low  prices  in  order  to  interest  capitalists.  We 
have  gone  through  immense  difficulties,  and  in  getting  the 
first  money  we  had  to  sell  at  a  very  low  price;  yet  Mr, 
Sunderland  makes  out  that  this  is  a  very  bad  condition  of 
afiairs.  I  think  it  is  quite  a  natural  condition  of  afikirs. 
I  have  stated  already  that  \^e  have  $1,450,000  secured, 
and  we  do  not  owe  a  single  dollar.  I  think  that  is  doing 
very  well  indeed.  We  are  giving  this  to  the  Government 
as  security.  Our  means  were  limited.  These  men  would 
not  permit  us  to  raise  money.  They  wanted  to  Ibreak  us 
up.     J^ow  they  turn  round  and  charge  na  with  poverty; 
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after  keeping  us  as  poor  as  it  was  in  their  power  to  keep  us, 
they  charge  us  with  not  having  spent  a  sufficient  amount 
of  money  heretofore.  But  we  are  spending  a  great  deal 
of  money  now,  as  is  shown  by  a  report  published  a  few 
days  ago  by  me  as  superintendent  of  the  works.  It  is  a 
report  embracing  the  three  months  just  past,  and  gives 
the  figures  as  taken  from  the  books  of  the  company. 

THE  REPORT  SAYS : 

You  will  perceive  by  the  annexed  statements  that  the  expenditures  were— 

For  the  month  of  December,  1871 $28,821  04 

For  the  month  of  January,  1872 43,517  40 

For  the  month  of  February,  1872 50,490  41 

Or  a  total  for  the  three  months  of $122,828  85 

This  does  not  include  any  expenditures  incurred  by  the  San  Francisco  office. 

In  December  last  work  was  commenced  on  all  four  of  our  shafts,  and  the 
same  has  been  prosecuted  since  with  due  energy  by  day  and  night.  On  the 
24th  of  this  month  the  progress  at  the  different  points  was  as  follows : 

Length  of  tunnel 2,801  feet. 

Depth  of  shaft  No.  1 120    " 

Depth  of  shaft  No.  2 282     " 

Depth  of  shaft  No.  3 147    " 

Depth  of  shaft  No.  4 120    " 

The  slow  progress  of  shafts  Nos.  1  and  4  is  accounted  for  by  the  fact  that 
ft  considerable  quantity  of  water  has  been  encountered,  and  that  the  pumping 
machinery  was  delayed  on  the  road.  Shaft  No.  2,  in  which  the  quantity  of 
water  was  small,  has  been  progressing  steadily  ever  since  its  first  commence- 
ment. 

In  December  last  a  contract  was  made  with  the  Diamond  Drill  Company  for 
the  use  of  diamond  drills  in  all  portions  of  the  works.  One  of  these  drills  has 
arrived  at  the  tunnel,  and  experiments  are  being  made  for  the  purpose  of  as- 
certaining the  best  mode  of  employing  it.  With  these  drills  it  is  confidently 
expected  that  the  monthly  advance  in  the  tunnel  will  be  250  feet,  and  that  of 
the  shafts  150  feet.  We  may  therefore  look  for  a  more  rapid  progress  as  soon 
as  these  are  in  full  operation,  which  we  hope  will  be  the  case  by  June  next,  (a) 

Temporary  steam  engines  and  buildings  have  been  erected  on  all  the  shafts; 
also  extra  boilers  and  steam  pumps  have  been  placed  in  operation,  all  of  suffi- 
cient capacity  to  reach  a  depth  of  500  to  800  feet.  After  that  depth  is  reach- 
ed machinery  of  much  larger  dimensions  will  be  required,  both  for  hoisting 
and  pumping. 

We  have  received  estimates  for  the  hoisting  machinery  from  four  of  the 
machine  works  at  San  Francisco,  the  lowest  bid  amounting  to  $65,000.  The 
cost  of  transportation  and  erection,  including  buildings,  will  probably  amount 
to  a  similar  sum.  , 

No  specifications  for  large  pumping  machinery  have  as  yet  been  submitted. 
They  will  be  made  out  shortly,  and  bids,  based  upon  them,  invited  from  the 
foundries.  A  rough  estimate  of  its  cost,  and  placing  the  same  in  running  order, 

(a)  See  Test.,  pp.  314,  315,  316,  317,  318,  319,  320,  328,  626,  627. 
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may  be  given  at  $200,000.  All  this  heavy  machinery  should  be  contracted 
for  within  the  next  sixty  days,  since  it  will  require  at  least  four  months  to 
construct  and  erect  the  same,  it  being  highly  desirable  for  the  rapid  prosecu- 
tion of  the  work  that  no  delay  should  occur  on  that  account. 

The  necessary  tools  for  a  first-class  machine  shop  at  the  mouth  of  the  tun- 
nel— such  as  lathes,  planing  machines,  drills,  &c. — have  arrived,  and  a  suitable 
building  and  steam  engine  have  been  erected. 

We  have  almost  completed  an  excellent  wagon  road,  commencing  at  the 
mouth  of  the  tunnel,  leading  over  the  first  summit,  at  an  elevation  of  1,350 
feet,  to  shaft  No.  2,  situated  in  a  ravine  just  beyond.  From  that  point  an  old 
road  to  Virginia  City  has  been  placed  in  repair. 

The  poles  for  a  telegraph  line  from  Dayton  to  the  mouth  of  the  tunnel,  and 
from  thence  to  the  four  shafts  and  Virginia  City,  have  been  placed  in  position, 
and  instruments  at  seven  different  stations  will  be  in  operation  before  long. 

We  have  erected  commodious  boarding  and  lodging  houses  for  the  accom- 
modation of  the  men  at  each  of  the  four  shafts ;  also  a  new  one  of  much  larger 
dimensions  at  the  mouth  of  the  tunnel. 

The  number  of  men  employed  was: 

During  December 159  men. 

During  January 231    " 

During  February 326    " 

I  have  since  received  the  accounts  for  March.  The  ex- 
penses for  that  month  were  $47,589  94,  and  the  progress 
at  the  different  points  was  as  follows; 

Length  of  tunnel 2,852  feet. 

Depth  of  shaft  No.  1 165      " 

"      "      "       *•    2 384      " 

"      "      "       "    3 210      " 

"      "      "       "   4 200      " 

Mr.  Sunderland  has  informed  us  here  that  the  Bank  of 
California  is  not  a  stock-jobbing  concern;  but  that  the  Su- 
tro  Tunnel  Company  is,  because  we  have  not  made  our 
shares  assessable.  I  do  not  see  the  philosophy  of  that.  If 
you  have  stock  that  is  assessable,  you  can  break  it  down 
or  put  it  up,  according  to  the  assessments  which  are  levied. 
If  they  are  unassessable,  you  cannot  do  that;  they  have  a 
certain  given  value.  Mr.  Sunderland,  furthermore,  goes 
on  to  say  that  we  started  seven  years  ago,  when  these  con- 
tracts were  made  six  years  ago ;  and  that  they  refused  to 
put  in  any  money  in  l^ew  York  and  California  for  a  long 
time.  Why,  that  is  nothing  to  be  wondered  at.  The 
machinations  of  the  Bank  of  California  were  going  on  all 
this  time,  and  they  determined  to  stop  us;  and  now  they 
have  the  assurance  to  charge  us  with  not  raising  money 
any  sooner,  when  it  is  a  known  fact  they  repudiated  all 
subscriptions. 


988 


HISTORICAL  OPPOSITION  TO  GREAT  IMPROVEMENTS. 

It  is,  however,  a  historical  fact,  that  there  has  been  op- 
position to  all  kinds  of  improvements  either  by  the  ignorant, 
the  envious,  or  by  those  who  were  interested  in  keeping 
up  the  old  state  of  affairs,  since  the  world  began.  If  you 
even  look  back  to  the  great  mechanical  improvements 
that  have  been  made,  the  introduction  of  the  spinning 
jeun}',  and  even  that  of  sewing  machines,  you  will  find 
there  was  opposition.  Every  sewing  girl  in  the  country 
opposed  sewing  machines.  They  thought  their  occupation 
would  be  gone.  We  find  many  curious  things  related  in 
history.  Take  G-alileo,  when  he  announced  the  discovery 
of  a  new  planet.  They  scouted  the  idea.  There  had  only 
been  seven  planets  known  before  that;  and  the  whole  of 
Italy  stood  up  in  perfect  horror.  They  preached  against 
him  from  the  pulpit  everywhere,  and  the  argument  used 
against  his  discovery  was,  that  it  was  impossible  that  there 
should  he  more  than  seven  planets,  because  there  were  no 
more  than  seven  days  in  a  week,  and  no  more  than  seven 
openings  in  a  man's  skull.  That  is  the  kind  of  argument 
they  used,  and  some  as  unreasonable  have  been  used 
against  many  new  ideas.  Look  at  the  arguments  used 
against  the  first  railroad  in  England.  They  were  of  the 
most  extraordinary  and  unreasonable  kind.  It  makes  us 
smile  to  read  them  now.  There  are  many  points  resem- 
bling this  fight  against  the  tunnel.  If  you  substitute  the 
Bank  of  California  for  the  Duke  of  Bridgewater,  and  Mr. 
Sharon  for  Mr.  Bradshaw,  you  have  a  perfectly  parallel 
case    But  I  will  read : 

THE  LIVERPOOL  AND  MANCHESTER  RAILWAY,  (o) 

The  rapid  growth  of  the  trade  and  manufactures  of  South  Lancashire  gave 
rise,  about  the  year  1821,  to  the  project  ot"  trararoad  for  the  conveyance  of 

f)ods  between  Liverpool  and  Manchester.  Since  the  construction  of  the 
ridgewater  canal  by  Brindley,  some  fifty  years  before,  the  increase  of  the 
business  transacted  between  the  two  towns  had  become  quite  marvelous. 
The  steam  engine,  the  spinning  jenny,  and  the  canal,  working  together,  had 

(a)  See  "  Lives  of  the  Engineers,"  by  Sam.  Smiles,  vol.  III.    London,  1862. 


accumulated  %t  one  focus  a  vast  aggregate  of  population,  manufactures,  and 

trade. 

The  Duke's  canal,  when  first  made,  furnished  a  cheap  and  ready  means  of 
conveyance  between  the  seaportand  the  manufacturing  towns,  but  had  now 
become  entirely  inadequate.  Mr.  Huskisson,  in  the  House  of  Commons,  re- 
ferring to  the  ruinous  delays  occasioned,  observed  that  cotton  was  sometimes 
delayed  a  fortnight  at  Liverpool,  whil*  the  Manchester  manufacturers  were 
obliged  to  suspend  their  labors. 

Expostulation  with  the  canal  companies  was  of  no  use.  They  were  over- 
crowded with  business  at  their  own  prices,  and  disposed  to  be  very  dicta- 
torial. 

Under  these  circumstances  any  new  mode  of  transit  between  the  two  towns, 
which  offered  a  reasonable  prospect  of  relief,  was  certain  to  receive  a  cordial 
welcome.  Mr.  Sanders,  an  influential  Liverpool  merchant,  was  among  the 
first  to  advocate  a  tramroad.  Having  caused  inquiry  to  be  made  as  to  the 
success  which  had  attended  the  haulage  of  heavy  coal  trains  by  locomotive 
power,  he  was  led  to  form  the  opinion  that  the  same  means  might  be  em- 
ployed in  the  transportation  of  merchandize.  He  ventilated  the  subject' 
among  his  friends,  and  about  the  beginning  of  1821  a  committee  was  formed 
for  the  purpose  of  bringing»athe  scheme  of  a  railroad  before  the  public. 

The  novel  project,  having  become  noised  abroad,  attracted  the  attention  of 
the  friends  of  railways  in  other  quarters.  Sir  Richard  Phillips,  in  his  •'  Morn- 
ing Walk  to  Kew,"  already  saia,  in  1813:  "I  found  delight  in  witnessing  at 
Wandsworth  the  economy  of  horse  labor  on  the  iron  railway.  Yet  a  heavy 
sigh  escaped  me  as  I  thought  of  the  inconceivable  millions  of  money  which 
had  been  spent  about  Malta,  four  or  five  of  which  might  have  been  the  means 
of  extending  double-line  railways  from  London  to  many  parts  of  England.  ' 
Such  would  have  been  a  legitimate  motive  for  overstepping  the  income  of  a 
nation,  and  the  completion  of  so  great  and  useful  a  work  would  have  afforded 
national  ground  for  public  triumph  or  general  jubilee." 

Thomas  Gray,  of  Nottingham,  v/as  another  speculator  on  the  same  subject. 
Though  he  was  no  mechanic  or  inventor,  he  had  au  enthusiastic  belief  in  the 
railroad  system.  It  would  appear  that  Gray  was  residing  in  Brussels,  in  1816, 
when  the  project  of  a  canal  from  Charleroi  was  the  subject  of  discussion,  and 
in  conversation  with  Mr.  John  Cockerill  and  others,  he  took  advantage  of 
advocating  tlie  superior  advantages  of  railways.  He  occupied  himself  for 
sometime  with  the  preparation  of  a  pamphlet  on  the  subject.  He  shut  him- 
self up  in  his  room.,  secluded  from  his  wife  and  relations,  declining  to  give 
tbera'  suny  information  on  the  subject  of  his  mysterious  studies,  beyond  the 
assurance  that  his  scheme  "  would  revolutionize  the  whole  face  of  the  material 
world  and  society." 

In  1820  Mr.  Gray  published  the  result  of  his  studies  in  his  "  Observations 
on  a  General  Iron  Railway." 

The  publication  of  this  essay  had  the  efiect  of  bringing  the  subject  of  rail- 
ways prominently  under  the  notice  of  the  public.  Although  little  able  to 
afford  it,  Gray  also  pressed  his  favorite  project  on  the  attention  of  public  men: 
mayors,  members  of  Parliament,  and  prime  ministers.  Pie  sent  memorials  to 
Lord  Sidmouth  in  1820,  and  to  the  Lord  Mayor  and  corporation  of  London 
in  1821.  In  1822  he  addressed  the  Earl  of  Liverpool,  Sir  Robert  Peel,  and 
others,  urging  the  great  national  importance  of  his  plan.  In  the  year  follow- 
ing he  petitioned  the  ministers  of  state  to  the  same  effect.  He  was  so  perti- 
nacious that  public  men  pronounced  him  to  be  a  "bore;"  and  in  the  town  of 
Nottingham,  where  he  then  lived,  those  who  knew  him  declared  him  to  be 
"cracked."  William  Howitt,  who  frequently  met  Gray  at  that  time,  has 
published  a  long  portraiture  of  this  indefatigable  and  enthusiastic  projector, 
who  seized  all.  men  by  the  button,  and  would  not  let  them  go  until  he  had 
unraveled  to  them  his  wonderful  scheme.  With  Thomas  Gray,  says  he,  "be- 
gin where  you  would,  on  whatever  subject — the  weather,  the  news,  the  polit- 
ical movement  or  event  of  the  day — it  would  not  be  many  minutes  before  you 
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would  be  enveloped  with  steam,  and  listening  to  a  harangue  on  the  practicn.- 
bility  and  immense  advantages  to  the  nation,  and  to  every  man  in  it,  of  a 
general  iron  railway." 

These  speculations  show  that  the  subject  of  railways  was  gradually  becom- 
ing familiar  to  the  public  mind,  and  that  thouglitful  men  were  anticipating 
with  confidence  the  adoption  of  steam  power  for  railway  traction.  At  the 
same  time  a  stikl  morfe  profitable  clas^  of  laborers  was  at  work:  first,  men  like 
Stephenson,  who  were  engaged  in  improving  the  locomotive;  and,  next,  those 
like  Edward  Pease,  of  Darlington,  and  Joseph  Sandars,  of  Liverpool,  who  were 
organizing  the  means  of  laying  down  the.  railways. 

in  1821  Mr.  Sandars  authorized  Air.  William  James,  of  Bromwich,  to  sur- 
vey the  proposed  railway  line  between  Liverpool  and  Manchester,  and  agreed 
to  pay  him  for  the  survey  at  the  rate  of  £10  per  mile,  or  £300  for  the  survey. 

The  trial  survey  was  then  proceeded  with,  but  it  was  conducted  with  great 
difficulty,  the  inhabitants  Of  the  district  entertaining  the  most  violent  prejudices 
against  the  formation  of  the  proposed  railway.  In  some  places  Mr.  James 
and  his  surveying  party  even  encountered  personal  violence.  Near  Newton- 
in-the- Willows,  the  farmers  stationed  men  at  the  field  gates,  with  pitchforks 
and  sometimes  with  guns,  to  drive  them  off.  A  number  of  men,  women,  and 
children  collected  and  ran  after  the  surveyors,  bailing  nicknames  and  throw- 
ing stones  at  them. 

Mr.  Sandars  had  by  this  time  visited  George  Stephenson  at  Killingworth, 
and  was  charmed  with  him  at  first  sight.  The  energy  which  he  had  displayed 
in  carrying  on  the  works  of  the  Stockton  and  Darlington  railway,  his  readi- 
ness to  face  difficulties,  and  his  practical  ability  in  overcoming  them ;  the 
enthusiasm  which  he  displayed  on  the  subject  of  railways  and  railway  loco- 
motion concurred  in  satisfying  Mr.  Sandars  that  he  was,  of  all  men,  the  best 
calculated  to  help  forward  the  Liverpool  undertaking  at  this  juncture. 

On  his  return  he  stated  this  opinion  to  the  committee,  and  George  Stephen- 
eon  was  unanimously  appointed  engineer  of  the  projected  railway. 

A  public  meeting  was  held  to  consider  the  best  plan  to  be  adopted,  and  a 
committee  was  appointed  to  take  the  necessary  measures  for  the  construction 
of  the  road.  Before  entering  upon  their  arduous  duties  they  first  waited  on 
Mr.  Bradshaw,  the  Duke  of  Bridgewater's  canal  agent,  in  the  hope  of  persuad- 
ing him  to  increase  the  means  of  conveyance,  as  well  as  to  reduce  the  charges ; 
but  they  were  met  with  an  unqualified  refusal.  They  suggested  the  expe- 
diency of  a  railway,  and  invited  Mr.  Bradshaw  to  become  a  proprietor  of 
shares  in  it.  But  his  reply  was,  "  All  or  none."  The  canal  proprietors,  con- 
fident in  their  imagined  security,  ridiculed  the  proposed  railway  as  a  chimera-. 
It  had  been  spoken  about  years  before,  and  nothing  had  come  of  it  then.  It 
would  be  the  same  now. 

In  the  meantime  the  survey  was  proceeded  with,  in  the  face  of  the  great 
opposition  on  the  part  of  the  proprietors  of  the  lands  through  which  the  rail- 
way was  intended  to  pass.  The  prejudices  of  the  farming  and  laboring  classes 
were  strongly  excited  against  the  persons  employed  upon  the  ground,  and  it 
was  with  the  greatest  difficulty  that  the  levels  could  be  taken. 

When  the  canal  companies  found  that  the  Liverpool  merchants  were  de- 
termined to  proceed  with  their  scheme— that  they  had  completed  their  survey, 
and  were  ready  to  apply  to  Parliament  for  an  act  to  enable  them  to  form  the 
railway — they  at  last  reluctantly,  and  with  had  grace,  made  overtures  of  con- 
ciliation. The  promised  to  supply  steam  vessels,  both  on  the  Mersey  and  the 
canal.  At  the  same  time  they  made  a  show  of  lowering  their  rates.  But  it  was 
nil  too  late;  for  the  project  of  the  railway  had  now  gone  so  far  that  the  pro- 
moters (who  might  have  been  conciliated  at  an  earlier  period)  felt  they  were 
very  fully  committed  to  it,  and  now  they  could  not  very  well  draw  back.  Ar- 
rangements were  therefore  made  for  proceeding  with  the  bill  in  the  parlia- 
mentary session  of  1825. 

On  this  becoming  known,  the  canal  companies  prepared  to  resist  the  meas- 
ure tooth  and  nail.     The  public  were  appealed  to  on  the  subject;  pamphlets 
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were  written,  and  newspapers  were  hired  to  resist  the  railway.  It  was  declared 
that  its  formation  would  prevent  cows  grazing  and  hens  laying.  The  poisoned 
air  from  the  locomotives  would  kill  birds  as  they  flew  over  them,  and  render 
the  preservation  of  pheasants  and  foxes  no  longer  possible.  Householders 
adjoining  the  projected  line  were  told  that  their  houses  would  be  burnt  up, 
wliile  the  air  around  would  be  polluted  by  clouds  of  smoke.  There  would  no 
longer  be  any  use  for  horses,  and  if  railways  extended  the  species  would  be- 
come extinguished,  and  oats  and  hay  be  rendered  unsaleable  commodities. 

A  Birmingham  journal  invited  a  combined  opposition  to  the  measure,  and 
a  public  subscription  was  entered  into  for  the  purpose  of  making  it  effectual* 
The  newspapers  generally  spoke  of  the  project  as  a  mere  speculation,  some 
wishing  it  success,  although  greatly  doubting,  others  ridiculing  it  as  a  delu- 
sion, similar  to  the  many  other  absurd  projects  of  that  madly  speculative 
period.  The  idea  thrown  out  by  Mr.  Stephenson,  of  traveling  at  a  rate  of 
speed  double  that  of  the  fastest  mail  coach,  appeared  at  the  time  so  preposter- 
ous, that  he  was  unable  to  find  an  engineer  who  would  risk  his  reputation  in 
supporting  such  "  absurd  views."  Speaking  of  his  isolation  at  the  time,  he 
subsequently  observed  that  he  had  then  no  one  to  tell  his  tale  to  but  Mr.  San- 
dars,  of  Liverpool,  who  did  listen  to  him,  and  kept  his  spirits  up;  and  his 
schemes  were  at  length  carried  out  only  by  dint  of  sheer  perseverance. 

George  Stephenson's  idea  was  at  that  time  regarded  as  but  a  dream  of  a 
chimerical  projector.  It  stood  before  the  public  friendless,  struggling  hard  to 
gain  a  footing,  and  scarcely  daring  to  lift  itself  into  notoriety,  for  fear  of  ridi- 
cule; and  when  no  leading  man  of  the  day  could  be  found  to  stand  forward 
in  support  of  the  Killingworth  mechanic,  its  chances  of  success  must  indeed 
have  been  pronounced  but  small. 

Parliamentary  contest  on  the  Liverpool  and  Manchester  bill. 

The  Liverpool  and  Manchester  bill  went  into  Committee  of  the  House  of 
Commons  on  the  21st  of  March,  1825.  There  was  an  extraordinary  array  of 
legal  talent  on  the  occasion,  but  especially  on  the  side  of  the  opponents  to  the 
measure.  Their  wealth  ^nd  influence  enabled  them  to  retain  the  ablest  coun- 
sel at  the  bar. 

Evidence  was  taken  at  great  length  as  to  the  difficulties  and  delays  of  for- 
warding goods  from  Liverpool  to  Manchester,  the  utter  inadequacy  of  the 
existing  modes  of  conveyance,  and  as  to  the  practicability  of  a  railroad  worked 
by  locomotive  power.  Mr.  Adams,  in  his  opening  speech,  referred  to  the  cases 
of  the  Hilton  and  Killingworth  railway,  where  heavy  goods  were  safely  and 
economically  transported  by  means  of  locomotive  engines.  "  None  of  the 
tremendous  consequences,"  h^  observed,  "have  ensued  from  the  use  of  steam 
in  land  carriage  that  have  been  stated.  The  horses  have  not  started,  nor*  the 
cows  ceased  to  give  their  milk,  nor  have  ladies  miscarried  at  the  sight  of  these 
things  going  forward  at  the  rate  of  four  miles  and  a  half  an  hour." 

Mr.  Stephenson  stood  before -the  committee  to  prove  what  the  public  opin- 
ion of  the  day  held  to  be  impossible.  The  self-taught  mechanic  had  to  demon- 
strate the  practicability  of  that  which  the  most  distinguished  engineers  of  the 
time  regarded  as  impracticable.  Clear  though  the  subject  was  to  himself,  and 
familiar  as  he  was  with  the  powers  of  the  locomotive,  it  was  no  easy  task  to 
bring  home  his  convictions,  or  even  to  convey  his  meaning,  to  the  less  informed 
minds  of  his  hearers.  In  his  strorig  Northumbrian  dialect  he  struggled  for 
utterance,  in  the  face  of  the  sneers,  interruptions,  and  ridicule  of  the  opponents 
of  the  measure,  and  even  of  the  committee,  some  of  whom  shook  their  heads 
and  vvhispered  doubts  as  to  his  sanity  when  he  energetically  avowed  that  he 
could  make  the  locomotive  go  at  the  rate  of  twelve  miles  an  hour. 

One  of  the  members  of  the  committee  pressed  the  witness  a  little  further, 
and  put  the  following  case:  "Suppose,  now,  one  of  these  engines  to  be  going 
along  a  railroad  at  the  rate  of  nine  or  ten  miles  an  hour,  and  that  a  cow  were 
to  stray  upon  the  line :  would  not  that,  think  you,  be  a  very  awkward  circyp- 
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Btence?"     "Yes,"  replied  the  witness,  with  a  twinkle  in  his  eye,  "  verj'-  awk- 
ward— for  the  coo." 

After  pome  distinguished  engineers  had  been  examined,  Mr.  Alderson 
Euramed  up  in  a  speech  which  extended  over  two  days.  He  declared  Mr. 
Stephenson's  plan  to  be  "the  most  absurd  scheme  that  ever  entered  into  the 
head  of  a  man  to  conceive.  My  learned  friends,"  said  he,  "almost  endeav- 
ored to  stop  my  examination;  they  wished  me  to  put  in  the  plan,  but  I  had 
rather  have  the  exhibition  of  Mr.  Stephenson  in  that  box.  I  say  he  never 
had  a  plan — I  believe  he  never  had  one — I  do  not  believe  he  is  capable  of 
raakiugone." 

Mr.  Harrison,  in  summing  up  the  case  of  the  canal  companies,  said:  "At 
length  we  have  come  to  this:  liaving  first  set  out  at  twelve  miles  an  hour,  the 
speed  of  these  locomotives  is  reduced  to  six,  and  now  comes  down  to  two  or 
two  and  a  half.  They  must  be  content  to  be  pulled  along  by  horses  and  don- 
keys, and  all  those  fine  promises  of  galloping  along  at  the  rate  <)f  twelve  miles 
an  hour  are  melted  down  tc  a  total  failure." 

After  further  personal  abuse  of  Mr.  Stephenson,  whose  evidence  he  spoke 
of  as  "  trash  and  confusion,"  he  closed  the  case  of  the  canal  companies  on  the 
3d  of  May.  Mr.  Adams  replied  for  the  promoters,  vindicating  Mr.  Stephen- 
son and  the  evidence  which  he  had  given  before  the  committee. 

The  committee  then  divided  on  the  preamble,  which  was  carried  by  a-m'a- 
jority  of.-only  one.  The  clauses  were  next  considered,  and,  on  a  division,  the 
first  clause,  empowering  the  company  to  make  a  railway,  was  lost;  also  the 
next  clause,  empowering  the  company  to  take  land. 

Thus  ended  this  memorable  contest,  which  had  extended  over  two  months; 
carried  on  throughout  with  great  pertinacity  and  skill,  especially  on  the  part 
of  the  opposition,  who  left  no  stone  unturned  to  defeat  the  measure. 

The  result  of  this  first  application  to  Parliament  was  so  far  discouraging. 
Mr.  Stephenson  had  been  so  terribly  abused  by  the  leading  counsel  for  the 
opposition,  stigmatized  by  them  as  an  ignoramus,  a  fool,  and  a  maniac,  that 
even  his  friends  seem  for  a  time  to  have  lost  faith  in  him  and  his  locomotive 
system,  whose  efficacy  he  nevertheless  continued  to  uphold.  Things  never 
looked  blacker  for  the  success  of  the  railway  system  •than  at  the  close  of  this 
great  parliamentary  struggle,  and  yet  it  was  on  the  very  eve  of  its  triumph. 

The  Committee  of  Directors,  appointed  to  watch  the  measure  in  Parliament, 
determined  at  once  to  make  a  new  survey,  and  not  to  employ  Mr.  Stephenson 
for  th(»  purpose.  The  survey  was  completed,  and  the  bill  again  went  before 
Parliament.  It  went  before  the  committee  on  the  6th  of  March,  and  on  the 
16th  the  preamble  was  declared  proved.  On  the  third  reading  in  the  House 
of  Commons  an  animated  debate  took  place,  and  the  bill  carried ;  it  almost 
unanimously  passed  the  House  of  Lords.  • 

Mr.  Stephenson  was  now  elected  principal  engineer  of  the  road,  and  to  his 
skill  and  intelligence  were  mainly  due  its  early  and  satisfactory  completion. 

THE  BANK  OF  CALIFORNIA  AND  THE  DUKE  OF  BRIDGEWATER. 

We  might  search  through  history  and  not  find  a  more 
parallel  case  than  the  one  I  have  just  quoted.  As  I 
have  stated,  all  we  have  to  do  is  to  substitute  the  Bank  of 
California  for  the  Duke  of  Bridgewater  arid  the  name  of 
Sharon  for  that  of  Bradshaw,  and  the  parallel  is  perfect. 
The  Duke  of  Bridgewater,  with  an  army  of  attorneys,  went 
to  Patliament  and  presented  his  budget  of  objections.  We 
finfd  the  Bank  of  California   present   here  in   Congress 
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witll  theirs,  (a)  Look  at  the  testimony  which  has  been  taken 
in  this  case,  and  see  how  absurd  some  of  the  objections 
raised  must  appear  to  you;  in  ten  years  from  now  the 
parties  making  them  will  be  ashamed  of  ever  having 
occupied  such  a  position. 

They  have  come  here  to  prove  that  it  is  cheaper  to  pump 
out  water  from  a  depth  of  2,000  feet  than  to  let  it  flow  out 
by  itself.  They  would  have  you  believe  that  white  is  black, 
or  that  water  will  fl^ow  up  hill  of  its  own  accord. 

It  took  years  of  persistent  efforts  to  succeed  with  the 
first  railroad  against  the  machinations  of  its  enemies.  I 
have  been  for  years  trying  to  sustain  myself  against  the 
unscrupulous  influence  of  the  Bank  of  California,  and  am 
proud  to  say  we  are  now  on  the  full  road  to  success^ 
thanks  to  the  noble-hearted  friends  I  have  found  in  and 
out  of  Congress.  Mr.  Stephenson  found  one  .sterling,  un- 
flinching friend  to  stand  by  him,  and  that  was  Mr.  Joseph 
Sandars,  of  Liverpool;  and  I  want  to  pay  tribute  right 
here  to  a  noble-hearted,  far-seeing,  generous,  and  true  man, 
who  has  stood  by  me  in  the  darkest  hours  of  my  trials,  who 
has  counseled  and  assisted  me  at  all  times,  who  has  ap- 
preciated the  magnitude  and  importance  of  the  work  to 
which  I  have  devoted  myself  That  man's  name  is  Joseph 
Aron,  a  resident  of  San  Francisco. 

I  have  recited  the  objections  which  were  raised  against 
the  first  railroad  not  quite  fifty  years  ago.  That  road  was 
built,  notwithstanding  the  bitter  and  persistent  oppposition 
of  the  Duke  of  Bridgewater,  who  considered  himself  ag- 
grieved and  injured  in  his  canal  property  should  the  road 
be  constructed.  And  what  was  the  result?  The  develop- 
m,ents  and  industry  created  by  the  new  facilities  for  traffic 
were  so  great,  that  the  canal  property  became  more  valuable 
than  ever,  and  the  example  set  immediately  created  a  per- 
fect furor  for  building  railroads,  not  only  in  England,  but  all 
6ver  the  world.  To  the  success  of  this  first  railroad  was 
due  the  construction  of  railroads  in  every  country  on  the 

(a)  See  Test.,  p.  16. 
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globe.  The  public,  which  is  skeptical  and  unbelieving,  only 
needed  one  single  practical  illustration  of  success.  The 
moment  that  was  achieved  opposition  to  railroads  ceased  to 
exist. 

A  THOUSAND  TUNNELS  IN  THIS  COUNTRY. 

Let  this  one  tunnel  be  constructed,  and  the  magnificent 
results  become  known  which  will  flow  from  it,  it  will  re- 
sult in  the  construction  of  a  thousand  more  (a)  by  private 
enterprise  throughout  our  vast  mining  regions.  (6)  A  new 
system  of  mining  and  reduction  will  be  inaugurated,  and 
the  necessary  capital  will  flow  in  that  direction  without 
any  further  effort,  (c)  The  magnificent  inheritance  of  our 
mineral  domain  will  commence  to  be  fully  appreciated; 
that  great  treasure  chest,  which  Providence  has  given  us, 
will  be  unlocked;  the  nation  will  be  enriched;  (d)  trade  and 
traffic  will  receive  an  impetus  unknown  heretofore ;  and 
our  national  debt  will  sink  into  insignificance  compared  to 
the  wealth  this  country  will  then  be  known  to  possess. 

The  treasure  contained  in  this  Comstock  lode  alone  is 
beyond  computation ;  the  developments  made  within  the 
last  twelve  months,  at  the  greatest  depth  which  has  yet 
been  reached — 1,500  feet  beneath  the  surface  (e) — has  con- 
vinced the  most  incredulous.  It  is  sufficient  to  stag- 
ger the  mind  when  contemplating  what  treasure  will 
be  developed  at  a  depth  of  4,000  or  5,000  feet,  which  can  be 
reached  by  means  of  this  tunnel. 

DUTY   OF   THE    GOVERNMENT. 

As  far  as  the  duty  of  the  Government  is  concerned,  it  is 
very  plain.  There  can  be  no  question  that  these  mines  on  the 
Comstock  lode  are  the  most  important  in  the  whole  world, 
and  I  do  not  believe  that  any  other  nation  ever  possessed  a 

(a)  See  Test.,  pp.  210,  211,  220,  302,  615,  616. 

(b)  See  Test.,  pp.  599,  600, 

(c)  See  Test.,  pp.  210,  220,  302,  313,  601,  615,  616,  637,  638,  657,  668. 

(d)  See  Test.,  pp.  221,  295. 

(e)  See  Test.,  pp.  220,  286,  303,  640,  684. 
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series  of  mines  as  valuable  as  these  are.  (a)  Any  nation  oti 
the  globe  would  be  proud  to  possess  such  a  property  within 
the  boundaries  of  its  country.  If  we  inquire  as  to  the  mo- 
tives of  I*^apoleon  in  sending  an  expedition  of  conquest  to 
Mexico,  we  find  thiat  he  was  anxious  to  secure  the  mineral 
products  of  that  country.  We  have  in  li^evada  a  single 
vein  of  ore  almost  as  important  as  all  the  mineral  wealth 
of  Mexico.  These  mines  are  now  worked  for  stock-job- 
bing purposes,  and  are  the  worst  managed  property  on  the 
face  of  the  globe,  {b)  Having  mines  of  that  importance,  it  is 
to  the  interest  of  the  Government  to  have  that  state  of 
affairs  cease  to  exist.  They  are  worked  in  the  most  ex- 
travagant manner,  (c)  The  precious  metals  are  wasted,  an4 
they  furnish  the  worst  kind  of  an  example  for  other  mines. 
They  discourage  the  people  from  going  into  mining  ope- 
rations; and  what  we  want  is  capital  to  flow  into  that 
western  country.  As  long  as  we  have  no  capital  flowing 
there  we  cannot  open  up  our  mineral  wealth.  "We  have 
authentic  accounts  that  those  mines  have  yielded  $125, 
000,000,  and  that  they  are  now  yielding  $15,000,000  a 
year ,;;  and  I  mean  to  say  that  if  the  tunnel  was  in,  the 
yield  would  be  increasedlio  from  $30,000,000  to  $50,000,000 
per  annum. 

Scientiflc  men  may  say  what  they  please  about  the- cour 
tinuance  of  mineral  veins  in  depth;  it  has  no  effect.  I  have 
been  for  six  or  seven  years  in  contact  with  financial  men, 
and  they  do  not  believe  in  any  theories.  In  the  first  place, 
they  are  too  unscientific  as  a  class  to  understand  geological 
evidences  and  deductions;  and,  in  the  second  place,  they, 
are  too  much  occupied  to  bother  themselves  about  it.  They 
can  make  money  easy  enough  without  naaking  such  inves- 
tigations, and  they  will  not  trouble  themselves  about  it. 
But  if  you  demonstrate  it  practically  that  these  mines  reach 
down,  and  that  they  can  be  worked  profitably,  to  great 
depth,  money  will  flow  in  that  direction  of  its  own  accord ;  (d) 

[a)  See  Test.,  pp.  63,  2^7?  '^^^  --^^fc)  See  Test.,pp.  212,  281,  663. 


(b)  See  Test,  pp.  301,  662,  663.     (d)  See  Test.,  pp.  210,  211,  214,  220,  684. 
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and,  as  I  stated,  thousands  of  tunnels  will  be  made  in  our 
western  hills;  thousands  of  millions  of  taxable  property  will 
be  created,  and  the  increase  of  bullion  will  be  immense. 
As  regards  political  economy,  I  will  not  tire  you  out  by 
quoting  any  authorities  thereupon.  You  all  know  that  it 
has  an  important  bearing  upon  the  payment  of  the  national 
debt,  (a)"  We  have  the  authority  of  Chevalier,  John  Stuart 
Mill,  Bowe^j,  and  others,, on  that  subject. 

SlSCUEItY'TO  oraE  GOVERNMEIirT. 

'^'As  fer  a8%e6iecutity  weMoiFer  is  concerned,  it  is  ample. 
We  have  asked  that  question  of  almost  every  witness 
we  have  had  here,  and  they  do  not  doubt  it.  They 
know  this  royalty  alone  will  enable  us  to  pay  back  the 
mohey  loaned  us.  J*rbfes8or  Kewcomb  and  Mr.  Luck- 
hardt  say  that  it  cannot  be  questioned ;  (b)  and  I  venture  to 
say  that  many  times  the  amount  could  be  returned,  if  it 
were  required  All  we  ask  is  the  good-will  of  the  Govern- 
ment td' help  us  make  the  first  "four  kniles  of  this  tunnel, 
and  then  we  will  make  a  hundi^ed  miles  in  addition.  We 
do  not  ask  any  gift  of  the  Q^overnment.  We  only  ask  for  so 
ihtibh  help  to  get  this  tunnel  in.  We  give  the  <jroVernment 
the  first  mortgage  on  this  property;  and,  as  has  been  shown 
here  by  every  witness,  there  is  no  question  about  the  security 
at  all.  Even  if  there  were  not  an  abundance  of  ore  below 
the  tunnel  level,  the  low-grade  ores,  which  amount  to  hun- 
dreds of  millions  of  dollars,  which  we  shall  be  able  to  extract 
above  the  tunnel-  alone,  will  secure  several  times  what  we 
a$k.:(c)  These  people  who  oppose  the  tunnel  say  there  is  n6^ 
necessity  for  any  aid;  that  the  land  at  the  mouth  of  the  tun- 
nel will  be  worth  $8,000,000,  (d)  and  that  the  income  will  be 
$6,000,000  per  annum.  That  is  ^  all  Vef  Jr  well  to  tell  us ; 
but  we  may  not  have  a  dollar  <)fi  income  until  the  tunnel' 
is  completed  to  the  Gomstock  lode.    If  we  have  an  in- 

-= 1    ■     ,  )       ' :;:         :    .'/M     :•     .         -1 ■ '■—- ■ 

(a)  See  Test.,  pp.  313,  542. 

(6)  See  Test.,  pp.  210,  211,  636,  672. 

(c)  See  Test.,  pp.  19,  63, 151, 152,  205,  206, 267,  208,  398,  555,  684,  685,  733. 

(d)  See  Test.,  Pf  557.  * 
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come  of  from  $2,000,000  to  $6,000,000  per  annum  there- 
after,  we  can  pay  that  money  back  very  soon.  "We  are  now 
at  work  on  this  tunnel.  We  are  pushing  it  forward  day 
and  night.  We  have  inveeted  the  limited  capital  we  have, 
and  are  pushing  it  along,  to  show  our  own  faith  in  the  work. 
Now,  the  Government  ought  to  step  in  and  come  to  the 
rescue.  Our  money  will  probably  be  exhausted  in  another 
year  from  now,  and  the  work  may  come  to  a  stand-still. 

Mr.  Sunderland  has  criticized  this  bill.  Jle  says  this 
bill  is  for  Mr.  Sutro,  and  that  it  does  not  mortgage  all  the 
property.  I^ow,  we  ask  you.  gentlemen  of  the  committee, 
to  make  that  bill  so  perfect  that  there  can  be  no  doubt 
about  the  security  given  'joj  a  first  mortgage.  We  want  to 
mortgage  to  the  Govorriment  the  royalty  we  receive  from 
these  mines;  and  that  royalty  is  as  good  security  as  the 
Government  would  ask;  and  we  want  to  mortgage  every- 
thing we  have  besides.  According  to  the  statements  made, 
we  have  $700,000  a  year  to  receive  from  royalty,  while 
these  people  are  saving  $9,000,000  at  the  present. capacity 
alone.  If  the  yield  is  trebled,  which  it  likely  will  be,  why 
the  income  from  that  source  will  be  $2,100,000,  and  the 
saving  to  the  mines  $27,000,000  per  annum.  We  are  ask- 
ing for  a  loan  here,  and  not  for  a  gift.  The  Government 
will  have  entire  control  and  revision  of  our  accounts.  Un- 
less we  make  a  correct  report  of  the  income,  our  rights, 
are  forfeited;  and  there  are  commissioners  to  be  appointed 
under  the  law  who  make  their  reports  to  the  Government. 

THE  BANK  OF  CALIFORNIA  COMPOSED  OF  PATRIOTIC  MEN. 

Mr.  Sunderland  has  told  us  that  if  the  Government  puts 
its  money  in,  it  ought  to  own  the  tunnel.  It  is  not  the 
policy  of  this  Government  to  go  itself  into  such  enter- 
prises ;  but  it  is  the  policy  of  the  Government  to  foster 
great  interests,  and  aid  in  the  development  of  the  country 
The  Government  does  not  want  to  go  into  mining  operations 
and  own  these  works.  The  attorney  of  the  Bank  of  Cali- 
fornia has  told  us  that  if  we  get  this  aid,  our  stock  would 
go  up  to  par,  thus  enabling  us  to  fight  them.     He  cannot 
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mean  that  we  will  fight  them,  but  we  will  be  able  to  take 
care  of  ourselves  and  resist  their  opposition;  but  if  we  do 
not  get  this  aid,  they  can  continue  their  fight  and  prevent 
us  from  obtaining  the  means  to  -construct  the  tunnel,  for 
they  still  cling  fondly  to  the  hope  that  they  can  delay  us  in 
obtaining  the  means,  and  thus  possibly  break  us  up  yet. 
What  interest  have  they  in  coming  on  here  to  Washington 
and  opposing  a  loan  to  this  work  ?  Are  they  such  patriotic 
men  that  they  come  here  to  advise  the  Government  what 
to  do?  Why,  the  very  fact  that  they  have  agents  here  to 
oppose  us  ought  to  help  us.  They  have  been  trying  to  show 
all  along  that  this  tunnel  is  useless.  They  come  here  lob- 
bying against  us,  and  trying  to  upset  this  great  work,  in 
order  to  leave  us  to  our  fate.  We  have  spent  hundreds  of 
thousands  of  dollars  already,  and  we  expect  to  expend 
$1,000,000  before  we  will  receive  a  dollar  from  the  Gov- 
ernment. 

WlUi  CONGRESS  ASSIST  THE  LABORING  MEN. 

Let  us  look  at  the  other  side  of  this  question.  Who  are 
the  people  favoring  this  work?  Why,  the  laboring  men. 
Every  one  of  these  witnesses  has  shown  that  the  laboring  men 
and  the  Miners'  Union  are  favoring  it,  (a)  while  the  Bank 
of  California  is  opposed  to  it.  Now,  I  say,  will  the  Gov- 
ernment consider  the  interests  of  these  laboring  men  ?  They 
have  invested  their  savings  in  this  tunnel;  and  while  this 
Government  has  done  much  for  great  corporations,  let  it 
come  forward  now  and  assist  these  laboring  men.  (6)  These 
working  men  are  interested  in  this  tunnel ;  hundreds,  nay, 
thousands  of  them  are  now  or  will  be.  {c)  They  want  to  see 
this  work  carried  out.  They  want  to  be  relieved  from  the 
terrible  doom  they  are  condemned  to  in  those  mines,  ex- 
posed to  a  heat  of  110°,  breathing  air  almost  deprived  of 
oxygen,  which  slowly  kills  them.  We  have  had  an  instance 
at  Gold  Hill  where  forty-two  miners  were  burned  to  death,  {d) 


(a)  See  Test.,  pp.  17,  166,  168,  208,  311,  355,  463,  464. 
(6)  See  Test.,  pp.  186,  385,  386,  387,  395. 
c)  See  Test.,  p.  312. 
)  See  Test.,  p.  465. 
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Every  mine-owner  ought  to  be  compelled  by  law  to  con- 
struct shafts  and  outlets,  and,  if  that  tunnel  goes  in,  we 
shall  have  an  outlet  for  them;  they  will  have  a  chance  to 
escape. 

Take  the  humanitarian  view.  These  mine-owners  ought 
to  be  compelled,  everywhere  throughout  the  United  States — 
in  Pennsylvania  and  all  the  other  mining  sections — to  fur- 
nish outlets  of  escape.  Good  ventilation,  besides  giving  an 
immense  saving  to  the  mine-owners,  is  a  great  relief  to 
these  poor  men,  and  protects  their  health.  These  com- 
missioners were  not  allowed  to  go  into  a  single  mine,  as 
they  have  stated,  but  that  they  were  accompanied  by  the 
superintendent;  and  they  asked  these  miners  how  they  felt, 
and  they  said  \' quite  well,"  yet  these  commissioners  could 
not  imagine  how  that  could  be  when  they  felt  so  faint  them- 
selves. All  the  inquiries  were  made  in  the  presence  of 
these  superintendents,  and  the  miners  did  not  tell  what 
they  desired  to  say  for  fear  of  being  discharged,  (a) 

POLICY  OF  THE  GOVERNMENT. 

-{fo'B:  ..  '  ■   Ji-iGt^  lO  b' 

It  has  been  the  policy  of  this  Government  td'  Aid  great 
interests  and  foster  science.  We  have  had  numerous  ex- 
ploring expeditions;  extensive  geological  surveys;  sent 
ships  to  the  north  pole;  and  sent  an  expedition  into 
Brazil  to  explore  for  coal;  have  sent  others  to  make  astro- 
nomical observations.  An  appropriation  just  passed  gives 
$50,000  to  observe  the  transit  of  Venus  in  three  years  from 
now.  It  has  been  the  policy  of  this  Government  to  foster 
science  and  the  acquisition  of  knowledge.  Here  we  have 
a  work  that  will  do  more  for  science  and  geology  than  any 
investigation  heretofore  made,  (6)  and  at  the  same  time  will 
directly  add  to  the  wealth  of  the  nation,  (c)  Thousands  of 
millions  will  be  added  to  our  Wealth,  and  fill*  this' will  be 
accomplished  without  the  actual  contribution  of  a  single 
tiollar  by  the  Government.     We  are  spending  millions 

(a)  See  Teat.,  pp.  109, 166, 167, 168,  208.        (6)  Se^  Test.,  pp.  65,  210. 
(c)  See  Test.,  pp.  616,  617. 
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every  year  for  commerce.  Here  is  an  interest  as  important 
as  any  we  have  in  this  country;  and  I  mean  to  say  that, 
in  ten  or  twenty  years  from  now,  this  mining  interest  will 
be  almost  the  leading  one  in  this  country,  (a) 

The  Government  has  done  nothing  for  the  mining  inter- 
-est  as  yet.  We  have  paid  our  proportion  of  taxes  in  these 
mining  regions.  We  have  no  manufactures  to  protect.  We 
have  no  commerce,  and  no  rivers  and  harbors  to  be  im- 
proved. The  mining  regions  have  not  received  a  dollar 
from  the  Grovernment  in  any  shape  whatever.  We  have 
contributed  more  than  $3,000,000 — ^yes,  many  times  $3,- 
000,000- — during  our  short  existence,  in  paying  towards 
the  support  of  the  manufacturing  interests  in  the  east. 
l!Tow,  what  do  we  ask  here  for  this  mining  interest?  We 
ask  simply  a  loan  of  $3,000,000  in  carrying  out  a  work 
that  will  do  more  than  anything  else  you  could  do  to  pro- 
mote that  interest. 

I  have  hurried  over  the  latter  part  of  this  subject  some- 
what, and  still  I  have  almost  wearied  you  out.  It  is  a  vast 
one,  and  of  great  importance.  It  is  one  which  you,  gen- 
tlemen, living  in  this  part  of  the  country,  hardly  realize ; 
but  if  once  you  travel  over  that  immense  country  to  the 
Pacific  coast,  you  will  be  astonished.  You  may  read  de- 
scriptions, but  without  seeing  for  yourselves  you  cannot 
fully  understand  them.  That  vast  area  of  country  has  been 
designated  on  the  maps  as  the  Great  American  Desert,  but 
while  the  land  there  is  almost  unfit  for  agriculture,  those 
mountains  are  perfect  fountains  of  wealth,  and  I  come  to 
Congress  and  ask  you  to  help  us  along  against  the  over- 
whelming monopoly  which  is  keeping  our  prosperity  back, 
and  which  has  been  trying  to  crush  us  out  for  years.  I 
believe  that  during  all  these  struggles  I  have  contributed 
somewhat  to  the  knowledge  of  our  vast  mineral  resources. 
I  have  published  books,  maps,  and  pamphlets,  which  have 
been  seen  and  read  by  public  men,  and  awakened  an  inter- 
est in  the  examination  of  this  great  subject  of  mining  for 
the  precious  metals. 

(a)  Spe  Test.,  p.'BOO. 
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Mr.  Chairman  and  gentlemen  of  the  committee,  I  will 
now  close  my  remarks.  I  must  have  almost  exhausted  your 
patience  in  having  you  listen  to  me  so  long,  though  I  am 
sure  I  have  not  done  half  justice  to  this  great  subject. 

In  closing,  then,  I  want  to  call  your  attention  to  the  fact 
once  more,  that  this  is  not  a  gift,  not  a  subsidy,  not  an  ab- 
solute expenditure  by  the  Government;  but  simply  the  ex- 
tension of  its  good-will,  the  granting  of  a  loan,  with  the 
most  ample  security,  to  assist  in  the  execution  of  a  work 
which  must  enhance  the  property  value  of  this  country  to 
the  extent  of  thousands  of  millions;  and  let  me  say  to  you, 
gentlemen,  that  you  will  point  with  a  feeling  of  pride  to 
the  day  when,  by  voice  and  vote,  you  assisted  in  the  exe- 
cution of  a  work  which  will  hereafter  be  looked  upon 
as  a  proTixl  monument  to  the  enterprise  of  the  American 
people. 
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REPORT    OF   THE    COMMITTEE    ON    MINES 
AND   MINING. 


The  Committee  on  Mines  and  Mining,  to  whom  was  re- 
ferred H.  R.  1173,  entitled  ^^A  bill  to  aid  in  the  construction 
of  the  Sutro  tunnel  from  the  proceeds  of  the  sale  of  mineral 
lands,"  after  careful  consideration,  have  prepared  the  accom- 
panying substitute,  and  recommend  its  passage: 

Your  committee  have  patiently  and  carefully  investigated 
all  the  questions  having  any  bearing  upon  the  subject;  they 
have  heard  the  evidence  of  the  commissioners  and  other  ex- 
perts ;  they  have  listened  to  the  arguments  for  and  against 
the  bill ;  and,  without  commenting  at  length  upon  the  details 
of  their  investigations,  beg  leave  to  submit  the  following 
statement  oifsLcta  and  conclusions: 

1st.  Our  mineral  domain  is  almost  unlimited  in  extent, 
and  of  inestimable  value. 

2d.  The  mines  on  the  Comstock  lode  are  the  most  valuable 
ip.  the  world.     ,, 

3d.  They  have  yielded  already  $130,000,000  in  bullion. 

4th.  Their  present  annual  yield  exceeds  $15,000,000. 

5th.  Their  future  yield,  by  means  of  a  deep  tunnel,  will 
be  almost  incalculable. 

6th.  Deep  tunnels  are  necessary  for  the  full  development 
of  our  mining  interests.   ..^A'^n  3^/■.  jxiiv/ j^a^ 

Yth.  The  Sutro  tunnel  is  of  the  highest  importance  to  the 
future  profitable  working  of  the  mines  on  the  Comstock  lode. 

8th.  The  construction  of  this  tunnel  was  authorized  by 
the  Legislature  of  Nevada. 

9th.  The  mining  companies  on  the  Comstock  lode  con- 
tracted for  its  construction. 

10th.  The  Legislature  of  Nevada  memorialized  Congress 
to  aid  in  its  construction. 

11th.  Congress,  by  special  law,  endowed  it  with  certain 
rights  and  privileges. 
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12th.  Congress  reaffirmed  those  rights  by  a  refusal  to  in- 
terfere with  them. 

13th.  Congress  again  reaffirmed  them  "by  provisions  iE 
two  general  mining  laws.  t 

14th.  Congress  sent  out  a  commission  to  report  upon  the 
facts  concerning  it. 

15th.  The  commissioners  made  a  report,  recommending 
the  work  to  favorable  consideration. 

16th.  Some  points  in  the  report  not  being  entirely  clear, 
the  commissioners  were  fully  examined  by  your  committee. 

17th.  Other  witnesses,  amongst  whom  Professor  Ray- 
mond, the  United  States  Commissioner  on  Mining,  were 
also  examined. 

18th.  The  testimony  (which  accompanies  this  report, 
embracing  810  pages)  makes  a  conclusive  case  in  favor  of 
the  tunnel. 

19th.  The  construction  of  the  tunnel  is  entirely  feasible, 

20th.  It  will  cost  from  $4,000,000  to  $5,000,000. 

2l8t.  It  will  take  from  2^  to  3^  years  to  complete  it. 

22d.  It  will  be  of  immense  benefit  to  the  legitimate  own- 
ers of  the  mines. 

23d.  It  will  secure  the  health  of  the  miners  by  good  ven- 
tilation. 

24th.  It  will  create  an  outlet  for  escape  in  case  of  fire. 

25th.  It  will  establish  a  new  basis  of  operations  2,000 
feet  below  the  surface. 

26th.  It  will  drain  the  water  to  that  depth  by  its  own 
flow,  and  dispense  with  the  numerous  steam  engines  now- 
required. 

2'7th.  The  water  contained  in  the  mines  may  be  utilized 
as  a  great  water  power  to  pump  the  water,  by  means  there- 
of, from  below  the  tunnel  level. 

28th.  Greater  depth  may  be  reached  thereby  than  has 
ever  been  reached  before  on  any  mines  in  the  world. 

29th.  It  will  stimulate  explorations  on  a|l  portions  of  the 
Comstock  lode,  and  may  increase  itis  yield  to  $50,000,000 
per  annum. 
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SOth.  It  will  develop  several  lodes  in  the  course  of  its 
construction. 

31st.  Immense  quantities  of  low-grade  ores  exist  in  the 
Comstock  lode  and  other  lodes  cut  hy  the  tunnel. 

3 2d.  These  low-grade  ores  can  only  be  utilized  by  means 
of  concentrating  works. 

33d.  Extraordinary  facilities  exist  at  the  mouth  of  the 
tunnel  for  the  erection  of  improved  concentrating  and  re- 
duction works. 

34th.  The  tunnel  itself  will  furnish  sufficient  water  for 
concentrating  and  amalgamating  purposes. 

35th.  Cheap  motive  power  can  be  secured  with  coal  from 
the  Rocky  Mountains  and  firewood  floated  down  Carson 
river. 

36th.  As  a  geological  survey,  penetrating  into  this  argen- 
tiferous mountain,  it  will  be  of  the  highest  value  to  science. 

37th.  It  will  serve  as  a  pattern  work  for  all  the  other 
mining  districts. 

38th.  Its  success  will  give  confidence  in  mining  opera- 
tions. 

39th.  A  practical  illustration  of  the  downward  continu- 
ance of  mineral  lodes  will  give  a  high  value  to  our  mineral 
domain. 

40th.  It  will  make  capital  flow  in  that  direction. 

41st.  It  will  result  in  the  construction  of  hundreds  of  tun- 
nels by  private  enterprise. 

42d.  It  will  populate  our  vast  mining  regions,  and  create 
millions  of  dollars  of  taxable  property.  fj 

43d.  It  will  establish  a  mart  for  western  produce  and 
eastern  manufactures.  iC.  -> 

44th.  The  total  yield  of  gold  and  silver  will  be  largely 
increased. 

45th.  The  increase  of  the  stock  of  the  precious  metals  has 
a  tendency  of  increasing  the  money  value  of  all  property. 

,  46 til.  That  increased  value  relieves  the  burdens  of  the 
people  by  reducing  the  rate  of  taxation. 

47th.  It  has  a  most  important  bearing  on  the  payment  of 
the  national  debt. 
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48th.  The  Sutro  tunnel  is  now  in  full  progress  of  con- 
struction. 

49th.  The  company  has  secured  funds  to  the  amount  of 
$1,500,000,  and  is  expending  upon  the  work  at  the  rate  of 
$50,000  per  month. 

50th.  The  work  is  of  national  importance,  and  the  aid 
provided  for  in  this  hill  will  secure  its  early  conipletion. 

51st.  The  security  to  the  G-overnment  is  unquestionable, 
ample,  and  satisfactory:  one  half  of  the  royalty  alone  yield- 
ing at  the  present  rate  of  production  $365,000  per  annum. 

52d.  Under  the  bill  reported  the  aid  extended  shall  not 
exceed  $2,000,000. 

53d.  The  company  is  required  to  spend  an  equal  amount 
to  that  loaned  by  the  Government. 

54th.  One  half  of  all  the  income  will  be  paid  over  to  the 
Government  semi-annually. 

55th.  The  sum  loaned,  together  with  interest,  will  prob- 
ably be  repaid  to  the  Government  within  a  few  years  after 
its  completion. 

56th.  No  money  will  be  paid  until  the  commissioners  to 
be  appointed  shall  report  the  completion  of  each  section^  as 
prescribed  by  law. 

57th.  A  non-compliance  with  the  provisions  of  this  bill 
will  forfeit  all  rights  under  the  same. 

58th.  The  aid  extended  only  applies  to  the  first  four 
miles  of  tunnel  to  the  Comstock  lode. 

59th.  This  first  section  of  the  tunnel  will  form,  as  it  were_, 
the  main  artery  or  highway,  from  which  one  hundred  miles 
of  branch  tunnels  may  be  constructed. 

60th.  No  further  aid  will  be  required;  for  after  the  tun- 
nel reaches  the  mines,  the  income  will  be  sufiicient  to  make 
it  self-sustaining. 

61st.  We  would  in  conclusion  indorse  the  language  used 
in  the  closing  paragraph  of  a  report  to  Congress  made  by  a. 
former  committee,  recommending  a  loan  of  "$5,000,000,  in 
the  following  words : 

"That  taking  into  consideration  the  magnitude  of  the  undertaking,  the 
large  yield  of  bullion-  which  will  be  directly  secured  thereby,  the  great  influ- 
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ence  by  its  successful  completion  upon  all  our  mining  interests,  the  etimtlus 
it  will  give  to  mining  generally,  the  positive  proof  it  will  furnish  of  our  im- 
mense mineral  wealth,  and  considering  the  importance  of  attaining  these  results, 
in  view  of  our  large  national  debt,  ordinary  wisdom  and  foresight  should 
command  that  the  aid  asked  for  the  construction  of  this  important  work,  or 
a  much  larger  eum,  if  it  were  necessary,  should  be  granted,  even  were  no 
eecurity  whatever  offered  for  its  repayment." 

For  further  and  detailed  information  upon  the  suhjects 
embraced  in  this  report,  your  committee  refers  to — 

Ist.  The  act  of  the  Nevada  Legislature,  entitled  *^An  act 
granting  the  right  of  way,  and  authorizing  A.  Sutro  and 
his  associates  to  construct  a  mining  and  draining  tunnel," 
approved  February  4,  1865.  (See  book  on  Sutro  Tunnel, 
p.  71.) 

2d.  The  contracts  with  the  mining  companies.  (See 
bpok  on  Sutro  Tunnel,  p.  1Y3.) 

3d.  Law  of  Congress,  entitled  **An  act  granting  the 
right  of  way  and  granting  other  privileges  to  aid  in  the 
construction  of  a  draining  and  exploring  tunnel  to  the 
Comstock  lode  in  the  State  of  Nevada,"  approved  July  25^ 

1866.  (See  U.  S.  Statutes  at  Large,  vol.  14,  p.  242.) 
4th.  The  Comstock  Lode,  its  Character,  &c.     By  Ferdi- 
nand Baron  Eichthofen,  Dr.  Phil,  San  Francisco:  Towne 
&  Bacon  printers,  1866.^  (See  Book  on  Sutro  Tunnel,  p.  95.) 

5th.  Joint  memorial  and  resolutions  by  the  Nevada  Leg- 
islature, asking  Government  aid  in  the  construction  of  the 
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SUBSTITUTE  FOR  H.  R.  1173, 


As  agreed  on  by  the  Committee  on  Mines  and  Mining. 


A  BILL 


To  aid  in  the  construction  of  the  Sutro  tunnel  from  the  proceeds  of  the  sale 
of  mineral  lands. 

Whereas  our  public  lands  contain  mines  of  the  precious 
metals  which  are  unsurpassed  in  extent,  and  can,  with 
proper  development,  be  made  speedily  to  enhance  the 
value  of  all  property,  and  thereby  relieve  the  burdens  of 
the  people;  ^ 

And  whereas  a  wise  policy  indicates  that  the  revenue 
derived  from  our  mineral  lands  should,  to  some  extent, 
be  devoted  again  to  the  much-needed  development  of 
that  important  interest;  ^^ 

And  whereas  Congress,  by  an  act  approved  July  twenty- 
fifth,  eighteen  hundred  and  sixty-six,  authorized  the  con- 
struction of  a  draining  and  exploring  tunnel  to  the 
Comstock  lode,  in  the  State  of  Nevada,  and  granted  td 
Adolph  Sutro  certain  rights  and  privileges,  which  have 
been  assigned,  transferred,  and  set  over  to  a  corpora- 
tion, duly  organized  under  the  laws  of  the  State  of  Cal- 
ifornia, and  known  as  the  "Sutro  Tunnel  Company;" 

And  whereas  great  benefits  w^ill  accrue  to  the  people  of  the 
United  States  from  the  construction  of  said  tunnel,  which, 
as  a  great  geological  survey,  penetrating  into  an  'argen- 
tiferous mountain  to  a  greater  depth  than  has  yet  been 
reached  by  any  similar  work  in  the  world,  will  establish 
the  value  of  our  mineral  domain ;  > 

And  whereas  the  principal  wealth  of  our  mineral  regions 
consists  in  low-grade  ores,  which  can  only  be  utilized  by 
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means  of  improved  reduction,  concentration,  and  smelt- 
ing works,  for  the  erection  of  which  extraordinary 
facilities  exist  at  the  mouth  of  said  tunnel; 
And  whereas  this  work  bears  a  national  character,  and 
its  magnitude  is  beyond  the  capacity  of  private  enter- 
prise, and  the  security  offered  to  the  Government  is 
ample  for  the  repayment  of  any  sums  to  be  advanced 
under  this  act:  Therefore, 

Be  it  enacted  hy  the  Senate  and  House  of  Representatives  of 
the  United  States  of  America  in  Congress  assembled,  That  the 
Secretary  of  the  Treasury  is  hereby  authorized  and  directed 
to  keep  a  separate  account  of  all  moneys  received  by  the 
United  States  from  the  sale  of  mineral  lands,  and  the  same 
shall  be  used  in  fostering  the  mining  interest,  as  Congress 
may  hereafter  direct. 

Sec.  2.  That  whenever  the  Sutro  Tunnel  Company,  a 
corporation  duly  organized  under  the  laws  of  the  State  of 
California,  shall  have  hereafter  completed  five  hundred 
lineal  feet,  in  the  aggregate,  of  its  tunnel  and  shafts,  the 
Secretary  of  the  Treasury,  upon  application  to  him  by  said 
companj5,  shall  from  the  aforesaid  moneys,  or  from  any  other 
moneys  in  the  Treasury  not  otherwise  appropriated,  pay  as 
a  loan  to  said  company  fifty  thousand  dollars;  and  in  like 
manner  shall  pay  as  a  loan  to  said  company  a  like  sum 
upon  the  completion  by  said  company  of  each  and  every 
additional  five  hundred  feet  of  said  tunnel  and  shafts, 
as  hereinafter  specified:  Provided,  That  each  install- 
ment of  said  loan  shall  be  paid  by  the  Secretary  of  the 
Treasury  to  said  company  only  after  the  said  company 
shall  have  expended,  according  to  the  report  of  the  com- 
missioners hereinafter  provided  for,  an  additional  equal 
amount  of  its  own  funds  in  the  construction  of  said  tunnel 
and  shafts:  And  provided  further,  That  all  payments  under 
this  act  shall  be  made  out  of  appropriations  hereafter  to 
be  made. 

Sec.  3.  That  the  President  of  the  United  States  is  here- 
by authorized  to  appoint  a  board  of  three  commissioners 
and  fix  their  compensation,  and  to  fill  vacancies  in  said 
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board  whenever  they  occur;  and  whenever  the  superin- 
tendent of  said  company  shall  file  in  the  Interior  De- 
partment his  sworn  ^affidavit,  setting  forth  that  five 
hundred  lineal  feet  in  the  aggregate  of  said  tunnel  and 
shafts  have  been  completed  in  accordance  with  the  pro- 
visions of  this  act,  the  Secretary  of  the  Interior  shall 
thereupon  notify  the  said  board  of  commissioners  to  exam- 
ine the  same,  and  it  shall  be  the  duty  of  said  commissioners 
forthwith  to  make  such  examination ;  and  if  they  find  the 
same  completed  in  conformity  with  this  act,  and  in  accord- 
ance with  plans  and  specifications  of  said  tunnel  and  shafts^ 
to  be  approved  by  them,  and  filed  in  the  office  of  the  Sec- 
retary of  the  Interior,  they  shall  file  their  report  thereof 
with  the  Secretary  of  the  Interior,  who  shall  thereupon  no- 
tify the  Secretary  of  the  Treasury  that  said  company  has 
become  entitled  to  the  payment  of  fifty  thousand  dollars 
under  section  two  of  this  act,  and  the  Secretary  of  the 
Treasury  shall  thereupon  pay  to  said  company  the  sum 
of  money  to  which  it  is  entitled;  and  from  time  to  time, 
as  other  five  hundred  feet  of  said  tunnel  and  shafts  are 
completed,  they  shall  be  examined,  reported  upon,  and 
like  sums  of  money  paid,  as  hereinbefore  provided. 

Sec.  4.  That,  in  order  to  secure  to  the  United  States  the 
repayment  by  said  company  of  the  sums  so  loaned,  with 
interest  thereon,  and  of  the  compensation  of  the  commis- 
sioners, the  payment  of  said  sums  shall,  ipso  facto,  consti- 
tute a  first  mortgage  and  lien  on  the  whole  of  said  tunnel, 
together  with  all  the  lands,  franchises,  easements,  privileges, 
engines,  buildings,  and  appurtenances  thereunto  belonging. 
And,  after  the  completion  of  said  main  tunnel  to  its  inter- 
section with  the  said  Comstock  lode,  fifty  per  centum  of 
the  net  amount  collected  for  royalty,  tolls,  drainage,  trans- ^ 
portation  of  ore,  rock,  and  material,  or  in  any  other  man- 
ner, after  deducting  the  necessary  expenses,  shall,  on  the 
first  day  of  January  and  on  the  first  day  of  July  in  each 
year,  be  paid  by  the  said  company  into  the  Treasury  of  the 
United  States,  which  moneys  shall,. be  applied  to  and  be 
used  for  the  repayment  of  the  sums  so  loaned  and  paid, 
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together  with  interest  thereon  at  the  rate  of  -^ve  per  centum 
per  annum  until  the  whole  amount  shall  be  repaid  to  the 
United  States,  and  such  net  amount  shall  he  ascertained 
and  reported  by  the  commissioners  upon  inspection  of  the 
books  and  accounts  of  said  company,  or  otherwise,  as  they 
may  deem  proper;  and  on  failure  or  refusal  of  said  com- 
pany to  pay  the  said  sums  of  money,  or  any  part  of  them, 
when  required  so  to  do  by  the  Secretary  of  the  Treasury, 
in  accordance  with  the  provisions  of  this  act,  the  said  tun- 
nel, with  all  the  lands,  franchises,  easements,  privileges, 
engines,  buildings,  and  appurtenances  thereunto  belong- 
ing, may  be  taken  possession  of  by  the  President  of  the 
United  States  for  the  use  and  benefit  of  the  United  States, 
as  hereinafter  provided. 

Sec.  5.  That  the  conditions  upon  which  aid  shall  be  ex- 
tended to  said  work  are  as  follows: 

First.  That  the  aggregate  amount  to  be  loaned  under 
this  act  shall  not  exceed  the  sum  of  two  millions  of  dol- 
lars; and  said  company  shall  prosecute  the  construction  of 
said  tunnel  with  all  reasonable  diligence,  and  shall  com- 
plete the  same  to  the  Comstock  lode  within  five  years  from 
the  date  of  this  act. 

Second.  That  the  said  tunnel  shall,  from  its  initial 
point  in  the  foot-hills  near  Carson  river,  extend  in  a  west- 
erly direction  four  miles,  more  or  less,  to  and  beyond  the 
easterly  limit  of  the  Comstock  lode,  and  branches  shall  be 
constructed  from  said  tunnel  northerly  and  southerly  to 
such  extent  as  may  by  said  company  be  deemed  profitable 
and  expedient. 

Third.  That  said  main  tunnel  shall,  throughout  its  entire 
length,  have  a  cross  sectional  area  of  at  least  one  hundred 
and  iForty  square  feet,  including  timbers  and  space  for 
drainage,  and  shall,  on  or  before  its  completion,  be  pro- 
vided with  all  necessary  timber  supports,  double  railroad 
tracks,  and  working  shafts,  the  whole  vt-ork  to  be  substan- 
tial, permanent,  and  workmanlike,  and  to  be  subject 
during  its  progress  to  the  examination  and  approval  of  the 
board  of  commissioners  herein  provided  for. 
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Fourth.  That  the  last  five  hundred  thousand  dollars  to 
be  h)aned  under  this  act  shall  be  retained  by  the  United 
States  until  after  the  said  company  shall  have  erected  re- 
duction, concentration,  and  smelting  works,  of  the  most 
approved  kind,  at  or  near  the  mouth  of  said  tunnel,  at  a 
costof  at  least  five  hundred  thousand  dollars;  and  the  said 
sum  retained  shall  be  paid  to  said  company  by  the  Secre- 
tary^ of  the  Treasury,  whenever  the  said  commissioners 
shall  report,  in  the  manner  hereinbefore  provided  for,  that 
the  said  company  has  complied  with  all  thd  provisions  of 
this  act. 

Fifth.  That  before  any  moneys  shall  be  loaned  by 
the  United  States,  the  said  company  shall  file  with  the 
Secretary  of  the  Interior  an  acceptance  of  this  act,  and  a 
declaration  that  said  company  consents  to  be  bound  by  the 
conditions  herein  imposed. 

Sec.  6.  That  in  case  of  failure  on  the  part  of  said  com- 
pany to  prosecute  said  work,  or  to  complete  said  main 
tunnel  within  the  period  herein  specified,  or  to  keep  the ' 
same  in  good  repair  and  condition,  or  to  repay  the  full 
amount  of  said  loan  and  interest  thereon  within  twenty 
years  from  the  date  of  the  passage  of  this  act,  or  of  neglect 
to  perform  any  and  all  the  conditions  hereinbefore  stated, 
at  any  time  prior  to  the  repayment  to  the  Government  of 
the  said  sums  so  loaned  and  paid,  the  President  of  the 
United  States  may  declare  all  rights  of  said  company  un- 
der this  act  forfeited,  and  may  take  such  proceedings  as 
he  may  deem  advisable  to  terminate  the  possession  of  said 
^*ompany. 
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•water  from  drainage  and  Carson  river  sufficient  for,  454. 
effect  upon  of  erection  of  reduction  works  at  tunnel,  148. 
number  of  mines  in  operation,  561. 
proportionate  yield  of  gold  to  silver,  561. 
each  body  of  ore  in,  found  further  east  than  preceding  ones, 

500. 
United  States  Government  justified  in  expending  money  to 

develop,  636,  637. 
to  United  States  Government,  immense  benefit  of,  640. 
equal  in  importance  to  any  other  one  hundred  mines,  640. 
fall  of  water,  in  649. 

Sutro  tunnel,  least  expensive  mode  of  exploring,  658,  744. 
saleable  value  of,  067,  668. 

cause  of  decrease  of  water  in,  695.  . 

Justis  mine  a  part  of,  724. 
use  of  safety  cages  upon,  724. 
difficulties  of  mining  upon,  738. 
temperature  of,  745. 
cost  of  mining,  766. 
character  of  ores  upon,  764. 
Concentration  of  ores,  machinery  for,  119,  159,  248. 

cost  of,  735. 

how  expenses  are  reduced,  120,  675,  708,  765. 

comparative  cost  of,  at  mills  and  Sutro  Tunnel,  121,  708, 
765,770. 

cost  of  attaching  to  mills  machinery  for,  121,  249. 

estimated  cost  of  steam  and  water  power  for,  712,  765, 
768,  769,  776. 

two  essentials  for,  153,  628,  670. 

space  required  for  works  for,  157,  628. 
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Concentration  of  ores,  loss  by  present  method  of,  159,  160,  266,  754,  756, 758, 
761. 
loss  by  present  method  of,  in  Europe,  160. 
machinery  at  Comstock  mine  not  suitable  for,  249. 
*  fall  necessary  for  successful  working  in,  255,  628. 

sufficiency  of  water  power  at  mouth  of  tunnel  for,  476, 

628,  708. 
first  requisite  for,  is  water,  628,  670. 
steam  requisite  for,  713,  776. 
process  of,  674,  675,  735,  736. 
llO-ore  will  pay  a  profit  in,  708,  765. 
Crown  Point  mine,  fire  at,  98,  105, 107,  470. 
depth  of  shaft  of,  126,  193. 
temperature  of,  146. 
stock-jobbing  at,  300. 
flooded,  338. 
Dams,  value  of  one  large  one  over  a  number  of  small  ones,  382,  485,  518. 
no  difficulty  in  erecting,  so  as  to  bear  any  pressure,  385. 
character  of  lands  adjacent  to  the  proposed,  255. 
rock  adjacent  to  the  proposed,  583. 
height  of,  ;22,  576,  579. 
chutes  required  to  be  open  in,  187. 
on  Louisville  and  Portland  canal,  480. 
on  Carson  river,  economy  in  constructirf^,  251,  416,  579. 
how  constructed,  416,  474,  584. 
will  not  affect  Mexican  mill,  252. 
estimated  cost  of,  417,  579,  585,  5-86,  588. 
mill,  property  destroyed  by,  493.  ' 

water  power  destroyed,  543. 
suitableness  of  banks  for,  564. 
lands  overflowed  by,  567,  582. 
155  feet  high  pressure  of  water  upon,  578. 

practicability  of  erection,  580.  ' 

maximum  heighth  of,  576. 
best  kind  for  Carson  river,  579. 
on  Croton  river,  heighth  of,  580. 
Deep  George  tunnel,  6^  ifliles  long,  depth  of,  604. 

depth  of  from  Ernst- August  tunnel,  714. 
depth  of  mines  reckoned  from  adit  level  down,  698. 
Diamond  drill  preferable,  315. 

how  operated,  315. 
Drainage,  amount  of  cost  of  saved,  see  Sutro  tunnel,  202, 
Draughts,  theory  of,  105,  625. 

in  mines,  direction  of,  624.  f 

Dropping  ores,  limit  of  distance  of,  109. 
Empire  City,  population  of,  124,  254. 
small  value  of,  ^54. 
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England,  mineral  wealth  of,  about  exhausted,  600. 
evaporation  in,  amount  of,  in  1872,  483. 
Ernst- August  tunnel  14  miles  long,  603. 
depth  of,  603,  714. 

shafts,  before  completion  of,  603,  704. 
Eureka  mill,  capacity  of,  121. 

percentage  of  ores  saved  by,  504. 
Europe,  mining  in,  is  carried  on  with,  highest  intelligence,  606,  655,  715, 
mines  in,  worked  to  great  depth,  640. 
tunnels  are  always  u.^ed  in  dov^eloping  mines  of,  607. 
great  authorities  of,  on  mining  questions,  613,  614,  615. 
mines  of,  use  of  water  poweV  in,  618. 
water  power  utilized  by  engines  in  mines  of,  618, 
Evaporation,  amount  of,  in  England  in  1872,  483. 
United  States,  483. 
theory  of,  484. 

cause  of  disappearance  of  western  streams,  635, 
Expenses,  discrepancies  in  statement  of,  at  Ophir  mine,  13, 
Fahrkunst,  description  of,  623,  650. 

advantage  of,  in  American  mines,  624,  650. 
manner  of  working,  650. 
■  slow  but  safe,  706. 
Fire  in  mines,  Sutro  tunnel  woul(i  provide  means  of  escape  from,  99, 
Franklin  mill,  cause  of  susperi^ion  of,  494. 
Gould  &  Curry  mine,  productiveness  of,  in  depth,  45. 
depth  of  shaft  of,  125. 
cost  of  pumping  at,  96. 
*  time  shafts  will  reach  the  tunnel,  125. 

mill,  cost  of,  563. 
mine,  trustees  of,  574. 
Hale  &  Norcross  mine,  amount  of  water  in,  96. 

flooding  of,  96. 
Hoisting  of  miners,  method  of,  28,  29,  229,  230,  231,  620,  621,  706,  752. 
velocity  of,  29. 
general  cost  of,  3,  11,  14,  465,  745. 
ore,  cost  at  Opliir  mine,  4,  15. 
rock,  comparative  cost  of.  at  Ophir  mine,  9,  227. 

difference  in  cost  of,  for  large  and  small  quantities,  11. 
actual  cost  of,  for  large  and  small  quantities,  10. 
cost  of,  at  Comstock  lode,  15,  54,  465. 
water,  cost  of,  83,  84,  374,  433. 

comparative  cost  of,  by  pump  and  tank,  85,  375,  433. 
ore,  cost  of,  109,  126,  136. 
and  lowering  miners,  cost  of,  140,  230,  231. 
time  of  lowering  and  hoisting,  230,  231. 
water,  machinery  for  obviated  by  Sutro  tunnel,  17&,  328,  374* 
ores  of  low  grade  and  waste  rock,  208. 


Hoisting   of  rock,  amount  of,  compared  with  hoisting  of  ore,  223. 

cost  of,  not  included  in  comimissioners'  computation,  227. 
ore,  within  tunnel,  by  compressed  air,  328. 
water,  cost  of,  saved  by  bore-holes  into  tunnel,  339,  374. 

Sutro  tunnel,  374. 
ore,  when  two  compartments  are  used,  434. 
rock,  cost  of,  465. 
miners  by  water  power,  advantage  of  Sutro  tunnel  in,  620,  621. 

use  of  ore,  623. 
ore  by  means  of  water,  649. 
miners  by  means  of  safety  cages,  753 
Infiltration,  amount  of,  486. 

rocks  on  Carson  river  not  liable  to,  670. 
on  Carson  river,  577,  635. 
Jones,  Mr.,  why  elaborate  statement  was  not  forwarded  by  him,  56. 
Kerl,  Bruno,  letter  of,  concerning  extraction  by  Sutro  tunnel,  612. 
Labor,  effect  of  price  of,  upon  mining,  148. 
Lady  Bryan  mine,  value  of  ore  at,  153. 
Lowering  rock,  estimate  of  cost  of,  25. 

and  transportation,  total  cost  of,  26. 
timber  into  mines,  cost  of,  140. 
Luckhardt,  C.  A.,  education  of,  as  an  engineer,  677,  697. 

employed  by  Bank  of  California,  678,  721. 
opportunity  of,  for  studying  mines,  680. 
obtains  permits  to  enter  mines  from  Bank  of  California,  680. 
present  business  of,  716,  771. 
where  formerly  employed,  718,  719. 
indorsed  by  Baron  Richthofen,  721. 
employed  to  free  mines  from  water,  721,  726. 
Machinery,  how  often  replaced  in  mills,  163. 

for  concentrating  ores,  how  testimony  of,  obtained,  119. 
Mills,  advantage  of  location  at  mouth  of  tunnel,  162,  422. 
wear  and  tear  of  machinery  in,  163,  508. 

owners  of,  would  be  benefited  by  moving  to  mouth  of  tunnel,  163. 
character  of  buildings  of,  164. 
comparative  distance  of,  from  mines,  via  Virginia  City  and  via  Sutro 

tunnel,  309. 
owners  of,  opposed  to  Sutro  tunnel,  reason  why,  310, 
as  now  situated,  have  not  power  sufiicient  for  stamps,  384 
running  on  Carson  river,  by  whom  owned,  411. 
great  advantage  of  removal  of  to  mouth  of  Sutro  tunnel,  422. 
upon  Carson  river  much  annoyed  by  high  water,  506.  , 

upon  Carson  river,  name,  value,  and  capacity  of,  487,  514. 

expense  of  removal,  488,  507. 
property,  amount  that  will  be  destroyed  by  dam,  493. 
how  often  appliances  iu,  must  be  renewed,  508. 
how  long  thoy  last,  510. 
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Mills,  how  estimate  of  cost  arrived  at,  512. 
by  whom  owned,  513,  515. 
when  first  constructed,  541. 

amount  of  yield  of  ores  returned  to  mines  by,  632. 
Mines,  comparison  of  amount  of  rock  and  ore  hoisted  from,  223. 
small  number  of,  yielding  ore,  224. 
extent  of  gold  and  silver,  283. 
silver,  greatest  depth  of,  287. 

managed  for  benefit  of  mining  rings  rather  than  for  stockholders,  300 
fraudulent  election  of  trustees"  for,  350. 
in  which  ores  are  found  below  1,000-feet  depth,  365. 
fee  simple  in,  bought  subject  to  rights  of  Sutro  tunnel,  373, 
•    unproductive,  relieved  entirely  of  expense  of  exploration,  373. 
advantage  of  bore-holes  in  developing,  442,  658. 
causes  of  litigation  about,  500. 
United  States  "Government  has  never  extended  aid  to,  595. 

developing  of,  by  means  of  railroads,  596. 
in  Europe,  regularity  of  dividends  paid  by,  601,  660. 

regulated  and  controlled  by  government,  601,  660. 
construction  of  tunnels  encouraged  by  government,  602. 
in,  laws  of,  602. 

500  years  ago,  603. 
Mexico,  yield  of,  640,  731. 
Germany,  history  of,  603. 

wat^  from,  used  for  navigation,  643. 
working  of,  will  form  most  important  branch  of  industry,  600. 
effect  upon,  of  rational  system  of  working,  615,  661. 
politico  economical  view  of  developing,  616. 
amount  of  ores  in,  returned  by  mills,  632. 
private  enterprise  shrinks  from  developing,  638, 
disWnce  of,  from  mouth  of  Sutro  tunnel  to  mills,  645. 
expenditure  of  money  on,  at  early  day,  661. 
loss  of  capital  invested  in,  668, 
»      ^  extreme  depth  at  which  worked,  676. 

Sutro  tunnel  will  thoroughly  ventilate,  702,  703. 
how  often  timbers  in,  are  replaced,  740, 

commissioners  only  allowed  to  visit  in  company  with  superintend- 
ents, 182. 
only  such  portion  visited  as  superintendents  permitted,  182, 
titles  to,  subject  to  contracts  with  Sutro  tunnel,  197,  222,  223,281, 

373,541, 
depth  of,  how  reckoned,  194,  449,  695. 
depth  of^in  England,  195. 
how  information  of  strikes  in,  is  procured,  192. 
extent  to  which  Sutro  tunnel  will  open,  193. 
Sutro  tunnel  will  be  finished  before  reached  by,  193. 
German,  explorations  in,  many  years  ahead,  214. 
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Mines,  in  Comstock  lode,  how  worked,  215. 

working  of,  to  great  depth  below  tunnel,  215,  299,  442,  691. 

employing  water  power  in,  218. 

titles  to,  derived  from  United  States  Government,  222,  223,  281,  373. 

settled  by  Congress,  223,  373. 
difference  of  titles  to  gold  and  iron,  281. 
usual  time  required  for  caving  of,  36,  229,  401. 

to  provide  timbers  in  caving  of,  229. 
immense  wealth  of,  63,  64,  65. 
worked  in  stock-board  at  San  Francisco,  174,  466. 
information  of  discovery  of  bonanzas  in,  kept  from  public,  174. 
in  whose  interest  they  are  worked,  175,  466, 
San  Francisco  Chronicle  upon  management  of,  467. 
superintendents  of,  grown  wealthy,  176. 
how  owned,  177. 

stock  in,  continually  changing  hands,  178,  466. 
simply  a  foot  ball,  178. 
managed  for  stock -jobbing  purposes,  466. 
superintendents  object  to  visits  therein,  182. 
Miners,  mode  of  reaching  place  of  labor  by,  27,  138,  230,  231. 

transportation  of,  through  tunnel,  27,  228. 

hoisting  of,  from  place  of  labor,  28,  229. 

speed  of  conveying,  through  tunnel,  31,  138,  230,  231. 

number  of,  lowered  at  same  time,  32,  230. 

mode  of  working  of,  299. 

time  required  to  lower,  32. 

inch,  86,  358. 

afraid  to  speak  contrary  to  employers'  wishes,  100,  132. 

cost  of  lowering  and  hoisting,  into  mines,  140,  230,  231. 

why  information  was  not  sought  from,  168. 

Union  in  favor  of  Sutro  tunnel,  168. 

believe  Sutro  tunnel  would  improve  ventilation,  168. 

English,  percentage  of  deaths  of,  from  consumption,  169. 

effect  of  high  temperature  upon,  172. 

increased  capacity  for  labor  of,  by  Sutro  tunnel,  173. 

when  strike  made,  furnished  champagne,  175. 

reduction  of  wages  of,  290. 

league,  who  compose  its  members,  208.  ^        V 

name  of  president  of,  208. 

intelligent  character  of,  463. 

investing  in  Sutro  tunnel,  464. 

mode  of  conve3^ing,  into  tunnel,  138. 

affected  by  price  of  labor  and  material,  148. 

from  tunnel  upward  compared  with  cost  of  mining  downward,  202. 

advantage  of  tunnel  over  shaft  in,  203. 

interests,  effect  of  rational  system  of  mining  upon,  220. 

will  always  be  chief  industry  in  Nevada,  221. 
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Mining  prosperity  in,  benefits  other  industries,  221. 

rings,  those  not  members  lose  money  by  investment,  302. 
legitimate,  would  induce  immigration  and  investment,  302. 
schools,  graduates  of,  104. 
laws,  change  of,  065,  6QQ. 
interference  of  Government  in,  666. 
Mineral  wealth  absolutely  necessary  to  commercial  supremacy,  601. 

highly  important  trust  of  Government,  601, 
National  Government,  duty  of,  towards  miners,  65. 

debt  can  be  paid  by  ore  in  Comstock  lode,  313. 
Occidental  mine,  ventilation  of,  101. 

character  of  ores  at,  151. 
Ophlr  mine,  cost  of  sinking  shaft  at,  5,  7,  305.  .- 

actual  cost  of,  7,  305. 
quantity  of  rock  extracted  from,  8. 
v^cost  of  timber  at,  37. 
royalty  upon,  40,  362. 

advantage  to,  of  completion  of  Sutro  tunnel,  42  43,  82,  83,  362. \ 
productiveness  of,  in  depth,  44. 
probability  of  finding  ore  in,  52. 
difficulty  of  working,  by  hoisting,  82. 
quantity  of  water  in,  359,  374,  780. 
no  royalty  to  be  paid  by,  for  drainage,  362. 
decrease  of  cost  of,  by  Sutro  tunnel,  42,  43. 
company,  report  of  superintendent  of,  780,  791. 
superintendent's  reports  of  amount  of  water  in,  791. 

pumped  from,  791. 
cost  of  pumping  at,  "frightful"  796. 
water  in,  a  "  monster  elephant,'"  800. 
"breaking  backbone"  of  water  in,  802. 
water  in,  "getting  the  best  of  tis,"  806. 

pumped  from,  146,000  gallons  per  day,  808. 
expenses  of,  from  August,  1867,  to  January,  1872,  809. 

for  January,  1872,  809. 
actual  cost  of  pumping  water  in  for  January,  1872,  809. 
indirect  cost  of  pumping  water  in  for  January,  1872,  809. 
Ore,  low  grade,  large  quantities  of,  19,  151,  206,  215,  397,  425. 

what  enters  into  total  cost  of  reduction,  62,  63,  203,  205. 
royalty  upon,  40..  226.  664. 

comparative  cost  of  transportation  of,  to  mouth  of  tunnel,  57,  58,  158, 
machinery  for  concentration  of,  119,  153. 

vast  quantities  not  worked  on  account  of  cost,  151,  255,  613,  684. 
value  of,  at  Occidental  mine,  151. 
Crown  Point  mine,  296. 
Lady  Bryan  mine,  151. 
Comstock  lode,  205,  207,  208. 
concentration  of,  two  essentials  for,  153,  159,  384,  628,  670. 
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Ore,  facilities  for  reduction  of,  greater  at  Sutro  tunnel  than  at  Virginia  City, 

154,155,157,381,592. 
lack  of  space  for  redaction  of,  at  mills,  as  now  situated,  154. 
amount  of  assay  value  lost,  154,  255,  495,  496,  671. 
expenses  of  reduction  of,  lessened  one  half  by  Sutro  tunnel,  155,  383, 

204,634,733,734.  -■ 

expenses  of  reduction  of,  at  Savage  minei  268. 

comparative  cost  of,  at  Sutro  tunnel,  157,  158, 

159,398. 
water  in  abundance  necessary  for  reduction  of,  384,  415,  670. 
expenses  of  reduction,  157,  205,  381,  570,  492,  708,  765,  770. 
loss  of  quicksilver  in  reduction,  270,  4()9. 

cost  of  transportation  of,  by  railroad  from  Virginia  City,  158,  422. 
loss  of,  by  present  means  of  concentration,  159,  310,  384,  569. 

in  Europe,  by  concentration,  160,  248,  495. 
low  grade,  in  mining  downward,  removed  with  high  grade,  203. 

hoisting  of,  208, 
how  slimes  of,  are  worked,  569. 

explorations  for,  stimulated  by  Sutro  tunnel,  213,  226. 
cost  of  explorations  for,  reduced  by  Sutro  tunnel,  226,  711,  765,  770. 
low  grade,  large  bodies  of,  will  be  found  in  construction  of  tunnel,  215, 

425. 
only  one  fourth  of  Comstock  lode  yielding,  226. 
royalty  upon,  only  to  be  paid  for  taking  out  through  tunnel,  and  not 

prospecting  for,  226  232.  -"^^ 

no  royalty  upon,  taken  out  of  shafts  to  be  paid,  226. 
ventilation  and  drainage  cost  nothing  while  prospecting  for,  232. 
percentage  of  saving  of,  at  Savage  mine,  256. 
assay  value  of,  amount  required  to  be  returned  by  mills,  256. 
loss  in  roasting  of,  257,  736. 
where  gold,  goes'in  melting,  259. 
how  computation  of,  assay  made,  259. 
tailings  of,  better  saved  at  mouth  of  tunnel  than  by  present  appliances, 

262,266,310,415,496. 
tailings  of,  swept  away  by  flooding  ftf  Carson  river,  262,  310,  496, 548. 

0  amount  saved  at  Birdsall's  mill,  266. 

fraudulently  mixed  with  rock,  353. 
number  of  mines  on  Comstock  lode  in  which  found,  364. 
••     .•  ;i.ni?/.  i  ..'    •     below  1,000-foot  level  in  which  found,  366. 
power  required  to  reduce  one  ton  of,  381,  628. 

space  at  mouth  of  tunnel  ample  for  mills  for  reduction  of,  383,  384,  415. 
mills,  as  now  situated,  have  not  sufficient  power  for  reduction  of,  384. 
low  grade,  reduced  at  less  cost  on  large  scale  than  in  i&olated  mills,  398. 
water  power  of  Carson  river  would  last  all  year  for  reduction  of,  415. 
cost  of  transportation  through  tunnel,  422,  698. 
low  grade,  where  found,  425,  555,  733.  i. 
cost  of  reduction  of,  by  Sutro  tunnel,  204,  398,  708, 761. 
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description  of,  732. 
to  preserve  mines,  absojditejy  necessary  to  extract, rich  witb  p^r  ^613. 
commissioners'  repprt  of,  amauut  reduoed  per  4^}%  59,3. 
-.aip^lint  ^rfuvie^  hy  ijanii^l  m  redijLctijaa  Ojf,  59^,  7p,8,  76^. 
low  grade,  amount  of,  in  Chollar  Potosi  mine,  5$$. 
cost  of  reduction  of,  at  XjJfaoUsur  Po,to!si  BSJgiP,  f>i9(. 
-^(ii  ,V«'  i  , fl-mpsportntioo  of,  a^  OhoUar  |'iOto?i  mine,  519. 
milling  by  steam  power,  521. 

I.wo  thif  4sjstQana  -ftad  ,Qm  Mrd  water  ^w^,  5^1.  ■ 
nxip^tig..  9:66, 7-^7.       i,  ,  i^.,-  , ., 

amount  returned  by  Union. Miull  and  .Mining  Comply,  546^,^3^      ; 
metb-od  <3€  woriking,  explaiaed,  495, 497,  732. 
presen t  method .  of  working,  €rxpl*i-ned ,  on  OomstOiclj:^  49$,  49f . 
found  on  Comstock  lode,  ea-ah.body  ^^i  of,  preceding  ope,  5Q0. 
amor^t  of  Wiftter  power  ij/cces^ary  in  coaeeatxatiop  -of,  628. 
amount  of,  returned  to  mines  by  mills,  632,:686^  706,  7(>7,  709,  727. 
low  grade,  Sutro  tunnel  will  cause  extraction  of,  .663^  733,  734. 
r-eduoe  cost  pf  extriaotion  of,  ,^3». 
oijOoiDstoGk  lode,  value  of,  .685. 
iagioiHjt  of  b[ase  metal,  in,  707. 
best  methods  of  reduction  of,  761,  762,  763. 
on  Comstock  lode,  charapter  of,  764. 
amoujit  of  coall.  iieeessary  in  r^uction  of,  768. 
Overman  mine,  cost  of  mining  and  milling,  116.  :. 
Piratical  mining,  Sutro 'tujaiaeil  will  prevent,  663. 
Pumping,  ?cost  of,  4.  307,  308,  3^0,  37^,433,  453. 
how  arrived  at,  4. 
power  of  iiftachintery  iised  at  Sayag^  Eftkie  f qt^  ^PS.     ,. ....    , 
commissioners'  report  of,  annual  cost  pf,, 307. ..  yy~y:^ctn  n]  p.y-l 
immense  cost  of,  saved  by  Sutro  tunjj^l,  30S,^J^l,,6|i*. 
water,  compressed  air  to  be  used  within  tunne^lfqr,  328,, 39|,. 

at  Ophir  mine,  cost  of,  340,  809. 
of  water,  below  Sutro  tunnel,  effected  by  drainage  ^oia;a^<>ye,  391. 
. ,.  :  ;    .'  I  •;     ;leas«t  expense  attending  presence  of,. iin)*i»e?,;  77,^,  . 
Railroad,  difficulties  attending iconstructiaa  of  ^rst,  615.  ■      .;;  -^ 

Raymond,  Prof  R,  W.,  President  of  Amkerican  Inetitpl^.of  Mitfi*9g:^Sii3ligiaeer8, 
:  .   ,598.     \  .  „'   :,," 

Uni,ted  States  Coramispioner  of  Mines  and  Mining,  597. 
how  called  before  committee,  597. 
where  he  studied  engineering,  588,  642. 
•L  ;U^d  pracM<;al  .^j?|)^ie^j5,oei  ^5^. 

JRccfeiittatiQUe.iexpl^ipe^,  7?7. 

aeaGfuut -paid,  706,  7a7,  753. 
Report  of  Commissioners,  upon  ^wl^t  material  .bfl6e4,f^.,  104. 
Requa,  I.  L.,  time  engaged  in  mining  ^od  iinxljipg,^87„  50|i. 
salary  !<yf,  "633. 
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Beqoa,  R.  L.,  stock,  operations  of,  535. 

)      wby  he  appeared  before  the  committee,  548. 

will  be  reimbursed  his  expenses  in  coming  to  testify,  550. 
sends  telegraijQS  in  cipher  to  President  of  Ohollajr  Fotdsi  min^ 
553.  ^'^ 

opinion  of,  concerning  Sutro  tunnel,  556. 
Bival  companies,  strife  between,  143. 
Eoasting  or^s,  cost  of,  736. 
Eock,  lowering  of,  from  shaft  into  tmnnd,  24. 

waste,  quantity  indefinite,  11.  "'^^ 

Rocky  Mountain  Coal  and  Iron  Co.,  who  controls  the,  Y77.  '  '^ 

where  coal  of,  is  used,  TfS. 
supply  of  coal  of,  unlimited,  778. 
Royalty,  estimate  of,  upon  Comstocfi:  lode,  40,  371. 
©pon  Ophir  mine,  40. 
to  be  paid  by  Savage  miae,  46. 

Bullion  mine,  47.  -' 

Empire  miine,  47.  !' 

wb§n  only,  48. 
to  Sutro  tunnel,  authorized  by  United  States  <j(»T«rament,  222. 
only  to  be  paid  for  taking  out  ore,  and  not  for  prospecting,  226. 
upon  Comstock  lode,  ampLe  to  secure  the  Governnwat  ia  loaning  Sn- 

tro  Tunnel  Co.  $3,000,000,  210,  636,  672.  '         "8 

less  than  present  expense  of  mining  and  milling,  664. 
S%n  FraBcisco  ChronicLs  on  Bank  of  California,  349. 

mining  management,  467. 
Sampson  shaft,  depth  of,  604.     • 
Savage  i;mne,  rate  of  pumping  at,  92. 

cost of.for  1869,  135.  -    .  ^  .. 

percentage  of  saving  of  ore  ai,  256.  ujo^k  uo 

cost  of  reduction  of  ores  of,  at  Occidental  nft!9, 889. 
total  net  profit  of,  290. 

character  of  machinery  used  for  pumping  at,  306. 
Shaft,  co^  of  sinking  at  Ophir  mine,  5,  809, 
depth  of  deepest,  145. 
new  system  of  sinking,  316. 
Sharon,  agent  of  Bank  of  California,  opposed  to  Sutro  tunnd,  164, 177, 355, 

purchases  stock  by  telegraph,  191, 
-  manes  controlled  by,  310. 

'  connected  with  UmoBMiJIlCoaipany,  and 
has  more  to  say  about  It  than  any  one 
fiJee,  162,411,516. 
Sharon,  plan  of,  for  si^plying  Virginia  City  with  water,  426. 
President  of  milling  com^pany,  162,  515. 
agent  of  Bank  of  Califoruia,  163. 

"the  power  behind  the  throne,"  177. 
requests  I.  L.  Requa  to  testify  before  committee,  549. 
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Sharon,  Bends  witnesses,  575.  j 

would  set  aside  a  law  of  Congress  in  his  opposition  to  Sutro  tunnel, 

356. 
gives  orders  for  admission  into  mines^  680,  681. 
Sierra  Nevada  mine,  233. 

simply  placer  diggings,  298. 
yield  of,  235. 

advantage  to,  of  Sutro  tunnel,  in  ventilation,  405. 

Speech  of  Hon.  M.  C.  Kerr,  in  reference  to  Sutro  tunnel,  372. 

Governor  Blair,  "  "  356. 

Hon.  Mr.  I^elly,  of  Pa.,  "  464. 

Stock  gambling,  objection  to  introduct'ion  of  evidence  of,  537. 

Chollar  Potosi  mine,  by  superintendent,  639. 

mines  are  managed  for,  466. 

will  be  prevented  by  Sutro  tunnel,  168,  193,  278,  300. 
deleterious  effect  upon  mining,  301,  601. 
how  and  by  whom  carried  on,  278,  435. 
opinion  of  Alta  California,  344, 
operations  in  Crown  Point  mine,  300. 
Bank'of  California  engaged  in,  349. 
Stockholders,  assessed  for  benefit  of  mill  owners,  354.  -to 

entirely  at  mercy  of  stock  gamblers,  343.  " 

Stocks  hypothecated  for  debt  voted  by  the  Bank  of  California,  196. 
Stock  board  of  San  Francisco,  keeps  an  agent  at  mines,  191. 

of  mines,  held  for  speculation,  and  not  for  permanent  investment,  301, 
466.  r. 

Strikes  in  mines,  how  information  of,  is  procured,  192. 
Sunderland,  attorney  for  opponents  of  Sutro  tunnel,  who  employs  him,  357. 
Superintendents  did  not  always  give  information  in  regard  to  mines,  672. 
on  Comstock  lode  elected  by  proxies,  687. 
reports' not  correct,  289,  380. 

reluctant  to  have  commissioners  visit  mines,  279,  306. 
reports  relied  on  for  commissioners'  report,  97. 
statements  rebutted  by  professors  of  engineering,  612. 
of  mines,  character  of,  131,  297,  462,  681.  729. 
Bank  of  California  prefers  uneducated,  681,  729. 
how  they  become  wealthy,  177. 
Sutro,  Adolph,  speech  of,  143. 

capital  for  Sutro  tunnel  procured  in  Europe  by,  295. 
Si^jxo  ipnnel,  opposition  to,  by  superintendents  and  managers  of  mines,  16, 
?,..-..  464. 

Miners'  Union,  laboring  men,  favorable  to,  17,  311,  355. 
Sutro  tunnel  opposed  by  Bank  of  California,  17, 163, 164, 165.  '        '  ;  ■ 
advantage  of,  to.  Ophir  mine,  41,  83,  87.  ^I'i 

Gould  and  Curry  mine,  46,  88.  ":« 

Savage  mine,  46. 
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Sotro  tnnnel,  advantage  of,  to  Bullion  mine,  47. 
Empire  mine,  47. 
.:'T  Comstock  lode,  53, 118,  368,  471. 

reduction  in  cost  of  working  ores  by,  67,  204,  607,  617. 
ventilation  of,  103  275,  276,  738,  739. 
advantage  of,  to  mines,  126,  193,  199,  203,  300,  311,  368,  423 

442,  617,  644,  664,  676,  724,  743. 
expense  of  connecting  shafts  with,  128. 
method  of  conveying  miners  into,  138. 
opposition  to,  on  account  of  royalty,  144, 
effect  of  erection  of  mills  at  mouth  of,  148. 
character  of  country  through  which  it  will  pass,  151. 
greater  facilities  at  mouth  of,  for  reducing  ores,  154,  633. 
incline  of,  to  Carson  river,  155. 

•expense  of  reduction  of  ores  lessened  one  half  by,  155,  633 
distance  of,  from  Carson  river,  155. 
comparative  cost  of  reducing  ores  at  mouth  of,  157,  633. 
advantage  of  locating  mills  at  mouth  of,  162,  422. 
mill  owners  would  be  benefited  by  moving  to  moutb  of,  163, 

263,204,413. 
opposed  by  Sharon,  agent  of  Bank  of  California,  164,  165. 
motives  of  opponents,  165,  355,  464. 
influence  exercised  by  opponents  of,  166. 
will  prevent  stock  gambling,  168, 193,  278. 
reduction  of  temperature  by  means  of,  170,  738,  739,  750. 
increased  capacity  for  labor  by,  173. 
advantage  of,  in  drainage,  ventilation,  and  transportation,  1V9, 

199,  216,  229,  275,  276,  339,  462, 610,  628,  648,  698,  743. 
mouth  of,  compared  with  Virginia  City  as  residence,  185,  270, 

385. 
mouth  of,  growing  of  vegetables  at,  186,  388. 

cost  of  firewood  at,  188,  630.    '    ^^1  '    . 
extent  to  which  mines  can  be  opened  by,  19^^",  215, 429, 442,  443, 

663, 676,  698. 
Avill  be  finished  before  mines  reach  it,  193,  629.   . 
a  safe  investment,  210. 

very  important  in  a  scientific  point  of  view,  210. 
will  lead  to  similar  enterprises,  210. 

demonstrate  character  of  fissure'  veins,  210,  442,  443. 
most  favorable  point  from  which  to  steike  low  level,  211,  423, 

440.  .  ''0  M'vjI  ('i  V  i,  TU..18  [■■'-■^la  iliv,' 

will  consolidate  min^S  irit6"tirlited  a'ctibn.  Si's. 
will  stimulate  explorations  for  ore,  at  less  ex'pense,  213,  226, 
286.  371,  397,  431.  658. 
do  four  most  important  things,  214. 
effect  upon  cost  of  ventilation,  199, 652,  654. 
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Sutro  tunnel  completion  of,  aids  raining  upward  atnd  do\wnWard  afc  sjrtne  tiifie, 

202,  300,  423. 
advant^^  of  mining  by,  over  shafts,  203,  664,  676. 
cost  of  reducing  ores  by,  204,  250,  408,  633. 
in  construction,  large  bodies  of  low-grade  ores  will  be  found, 

215,663. 
how  drainage  of  water  into,  to  be  titilized,  216,:  390,  617,  648, 696. 
mode  of  utilizing  water  power  by,  219,  390,  617^620,  696. 
arguments  against,  for  last  five  years^  219. 
authoriaejd  by  Legislature  of  Nevada,  221. 

special  act  of  Congress ^  221. 
rights  of/  derived  from  United  States  Government,  222. 
titles  to  mines  subordinate  to  grants  to,  223,  282,  373. 
cost  of  prospecting  for  ores  reduced  by,  226,  408,  663. 
transportation  of  miners  in,  by  railroad,  228,  646. 
transportation  of  timber  in,  229,  646. 
interests  of,  identical  with  mining  interests,  239,  240. 
practicability  of  placing  reduction  works  at  mouth  of,  250,  383, 

384,  385,  629. 
members  of  company,  large  owners  of  mining  stocks,  267.. 
will  induce  capitalists  to  invest  in  mines,  293^  657. 
beneficial  to  Sierra  Nevada  mine,  299. 
give  greater  yield  of  ore  to  mines,  311,  592,  630,  633,  663. 
large  amount  of  stock  in,  owned  by  laboring  men,  311,  312,464. 
Commissioners'  report,  construction  of,  feasible,  314.  » 

expenses  of,  in  January,  1872,  315. 

power,  by  compressed  air,  can  be  transmitted  through,  320, 627. 
work  upon,  much  easier  than  in  Hoosac,  321. 
character  of  rock  to  be  penetrated  by,  322.  u. 
estimate  of  time  required  for  completion  of,  327,  629. 
avoids  pumping  water,  by  use  of  bore-holes,  339,  629,  648,  695, 
proportion  of  Comstock  lode  to  be  benefited  by,  368,  471,  644. 

724,  743. 
speech  of  Hon.  M.  C.  Kerr,  in  reference  to,  372. 
ground  at  mouth  of,  suitable  for  water  power,  383,  489. 
dimensions  of,  399,  645,  654,  649,  733,  738,  752, 
upon  what  success  of,  depends,  418. 

Comstock  lod«  can  be  worked  more  economically  by,  408,  744. 
will  probably  strike  other  mines,  431,  663. 
advantage  of,  to  Chollar  Potosi  mine,  447. 
will  afford  security  to  lives  of  miners,  465. 
banks  of  Carson  river,  at  mouth  of,  height  of,  489. 
fall  of  Carson  river  at  mouth  of,  482,  490. 
will  render  engines  for  drainage  unnecessary,  610,  617,  620, 648, 

696,  743. 
necessary  to  proper  working  of  Comstock  lode,  607,  592,  733, 

734.  ^ 
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Sutrof  tantfdl  opens  tip  n^w  base  of  opeiratidns  2,000  feet  belbw  sorfsce,  607, 

618,  676,  698. 
letter  of  Baron  Von  Beust  concerning,  608. 

Bernhard  Von  Gotta,  608. 
highly  indorsed  by  Professor  Weisabadh,  611. 
letter  of  Bruno,  Kerl,  concerning  exploration  by,  612. 

transportation  by,  612. 
contract  of,  with  Chollar  Potosi  mine,  557. 
distance  of,  from  Carson  City,  568. 

amount  saved  in  reduction  of  ores  by,  592,  630,  632,  711,  765. 
wise  policy  for  the  Government  to  aid,  594. 
if  financial  success,  will  cause'  capital  to  flow  into  mining 

regioiiSr  61'5. 
value  of  drainage  froro^  for  water  power,  620,  648,  670. 
use  of  water  power  by, . rot  hoisting  men,  620. 
amount  of  water  drained  by,  629,  670. 

completed,  629. 
reduction  works  at  mouth  of,  will  bupersede^' those  now  in  use, 

629,  ^ 

cost  of  coal  at  mouth  of,  630. 
amount  of  \^ater  drained  by,  629,  648. 
company,  contract  of,  for  transportation  of  ore',  646. 

could  pay  from  60  to  65  per  cent,  on  low-grade  ore, 
and  make  a  profit,  632,  633,  710,  765. 
advantages  of  for  transportation,  646,  698. 
veins  cut  by,  651. 
.  eaves  present  cost  of  pumping,  648. 
depth  of,  below  mouth  of  shafts^  649. 
where  lateral  branches  will  run,  659. 
will  prevent  piratical  mining,  663*-'  -'■  ■■'■■■'■    . ' 
will  treble  aruourit  of  ores  extracted,  711;" ' 
compared  with  Gertoan  tunnels,  715. ' 
necessity  for,  in  mining' low-grade  ores^,  733,  734. 
Tailingft  of  ores,  whose  property  they  become,  632. 

waste  of,  754,755.      •  - 

cannot  be  saved  by  pfesetttftwthdd^s,  '755, '.756. 
Temperature  of  Crown  Point  and  Yellow  Jaciket  mind»,'  im,  272. 
reduction  of,  by  means  of  tunnel,  170.      ' 
effect  upon  nHries  of  high,  172,  699, 700,  702. 
increase  of,  at  great  depths,  174. 
of  Yellow  Jacket  mine,  greatest,  272,  704. 
rate  of  increase  downward,  274.  '- 

reduced  by  condensed  air,  891.  '*  ^• 

increase  of,  proportioned  lo  depth,  894.      • 

due  to  earth's  temperature;' n^Jf  tJbiifinement,  395, 
1  626. 

3,000  feet  limit  of  work  in-  English  mines  on  account  of,  395. 
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Tepiperature,  miners  working  at  104°  in  Yellow  Jacket  mine,  403,  699. 

in  mines,  theory  of,  026,  702. 

increased  capacity  for  labor  in  low,  7-15,  746,  747,  750. 
in  Comstock  lode,  745,  746,  747,  750. 
Timber,  conveying  of,  into  mines  by  railroad,  30,  229. 

cage,  tlirough  shaft,  30. 
cost  of,  31. 

by  cars,  time  of,  34,  35. 
cage,  36. 
comparative  cost  of  delivery  at  mouth  of  tunnel,  37. 
cost  of,  at  Virginia  City,  37. 

Ojihir  mine,  37. 
amount  of,  used  in  Comstock  lode  per  annum,  70. 
in  mines,  how  often  replaced,  7^0,  741. 
effect  of  ventilation. upon,  71,^396. 
necessity  for,  in  mines,  131. 
preservation  of,  by  ventilation,  131,  396. 
cost  of  lowering  into  mines,  140. 
floating  of,  down  river  to  mouth  of  tunnel,  141. 
for  firewood,  easily  supplied  at  mouth  of  tunnel,  186. 

cost  of,  at  mouth  of  tunnel,  188.    ■ 
transportation  of,  by  Sutro  tunnel,  229. 
immense  saving  of,  by  proper  ventilation,  396. 
Transportation  on  railroads,  cost  of,  generally,  23,  158,  202,  292,  457. 
total  cost  of,  39,  157.  ; 

by  Sutro  tunnel,  cost  of,  20,  21,  419,  422,  456,  698. 

letter  of  Bruno  Kerl,  concerning,  612. 
of  ores  to  England,  an  absolute  loss,  148. 
advantage  of  Sutro  tunnel  in,  179,  419,  698. 
by  cars  in  tunnnel,  no  difficulty  in,  203.       •• 
of  miners  into  Sutro  tunnel  by  railroad,  228v 

timber  into  Sutro  tunnel,  229. 
lessened  by  railroad,  292. 

of  ore,  cost  of,  through  tunnel  to  mills  at  mouth,  419,  646. 
from  Comstock  lode  to  mills,  420. 
by  Sutro  tunnel,  cause  of  opposition  to,  468. 
-  ,  ■;  contract  of  Sutro  tunnel  company  for,  646. 
by  stationary  engines,  704,  705. 
by  stationary  engines,  cost  of,  705. 
Tunnels,  importance  of,  in  deep  mining,  606. 

300  feet  apart  considered  in  deep  mining  necessary,  606. 

names  of,  in  different  countries,  699.  ' 

in  Germany,  compared  with  Sutro  tunnel,,  715. 

mining  by  means  of,  714. 

best  method  , of  working,  324. 

in  Harz  mountains,  constructed  from  different  levels,  442,  714. 

commenced  after  shafts  were  below  its  level,  448. 
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Tunnels,  number  constructed  and  used  on  Comstock  lode,  111. 
in  Europe,  assisted  by  government,' 451^  699. 
Mexican  rules  in  regard  to,  280. 
Hoosac  tunnel  aided  by  State  Government,  451. 
great  number  constructed  in  Europe,  312. 
advantage  of,  in  ventilation,  624,  714. 
Union  Mill  and  Mining  Company,  owners  of,  515,  727. 

pay  no  reclamations,  686. 
owned  by  Bank  of  California,  727. 
United  States  amply  secured  in  giving  aid  to  Sutro  tunnel,  210,  636,  672, 
effect  of  Sutro  tunnel  upon  many  interests  of,  210. 
mineral  wealth  of,  unequaled  in  the  world,  599. 
justified  in  large  expenditures  to  develop  mines,  636,  637,  657, 
.   672. 
*  loss  to,  by  .piratical  mining,  638. 

Government,  control  of,  over  Sutro  tunnel,  673. 
Ventilation  of  mines  by  bore-holes,  41,  42,  50,  51,  232,  368. 
shafts,  43. 

better  method  of,  43,  624,  626. 
great  distance  apart,  practicability  of,  48, 198, 
740. 
theory  of,  59,  128,  402,  749,  750. 
use  of  water  in,  62,  219,  428,  626. 
effect  of,  upon  durability  of  timber,  71,  74,  396,  740,  741. 
capacity  for  labor  increased  by,  72,  274,  393,  627,  703,  704. 
effect  of  numerous  shafts  upon,  72,  73,  198. 
reduction  of  temperature  by,  74. 
}  by  tunnel,  101, 127. 130, 168, 170, 276, 572, 624, 652, 654,  738, 739. 

749,  750. 
down  shafts  and  out  tunnel,  104. 
advantages  of  Sutro  tunnel  for,  127,  168, 179, 199,  275,  276,  396, 

403,  405,  439,  699. 
cost  of,  by  means  of  Sutro  tunnel,  170,  200. 
method  of,  ia  mines,  128,  654. 

miners  believe  tuuuc4  would  improve,  168,  394,  624. 
in  Yellow  Jacket  mine,  169,  401,  438. 
all  possible,  desirable,  179. 
effect  of  movement  of  cars  in  tunnel  upon,  199. 
comparative  cost  of,  at  tunnel  level  and  surface,  200. 
air  condensed  by  water  power  used  for,  219,  242,  243,  391,  428, 

626.  .      ;    . 

and  drainage  to  be  had  gratis  while  prospecting  for  ore,  232, 368, 

369. 
improved  by  Sutro  tunnel,  ,275. 
by  means  of  blowers,  impossible  below  2,000  feet  without  tunnel, 

276,  654,  703. 
wretched  under  present  methods,  394^463. 
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Ventilation  of  mines  td  level  of  tunnel^  cam  be  had  from  ©urfao©  only,  regarel- 
less  of  expense,  403. 
driving  air  for,  horizontally  or  perpendicularly,  438. 
opinion!  of  Commissioners  as  to  effect  of  Sutro  tunnel  Upon,  439. 
tunnels  necessary  for,  in  deep  nrines,  624,  654,  703* 
Virginia  City,  population  of,  18. 

injury  i>(,  by  tunnel,  38, 

lack  of  water  at,  153. 

inimense  cost  of  water  ari^  153,  309. 

facilities  for  reducing,  and  eoncentaratiftg  dW  &%  1*6#  ihail  At 

mouth  of  tunnel,  154,  4^1. 
number  of  steam  engines  employed  at,-  179. 
Sierra  Nevada  mountains  to  supply  Watei'  pcrWer  for,  244. 
cost  of  railroad  from,  to  Carson,  494. 
distance  from,  t6  Carson,  by  railroad,  494^ 
Von  Beust,  Batofi,  letter  of,  concerning  Siatro  tunnel,  6C^. 
Von  Cotta,  Bernhard,  ktteir  of^  cotieeming  Stitro  ttinnel,  60®. 
Water,  facilities  for  getting,  at  mouth  of  tunnel^  56,  57,  383,  710. 
amount  of  foyatty  upon,  62,  63., 
cheapest  powers  66,  321. 
hoisting  of,  at  Imperial  mine,  76.. 

by  tank  afld  pamp,c6mpar'ison.of  power  required,  78, 375. 
presence  of,  ini  niines,  acciounted  for,  78,' 137/180,  330,  370,  741. 
decrease  of,  in  Gomgtock  lode",  78,  304,  695. 
•    cost  of  pumping,  at  G-ould  arid  Curry  mine,  87* 
expense  of  pumping,  93,  87,  424.     ,  ,. 
decrease  of,  in  Yellow  Jacket  miae^  93,,185. 

amount  of,  in  Ophir  mine,  14,  359,  374,  791,  796,  800,  802,  806,  808, 
'  809. 

Hale  and  Norctoss  mine,  96. 
Com$tack  lode,  78^  334,  643,  670,  691. 
Chollar  Potosi  mine,  110,  302. 
Sarvage  mine,  307. 
diminution  of,  in  descending  from  surface,  136. 
well  of,  at  Virginia  City,  137. 
in  Comstock  lode,  whence  derived,  137,  304^  330. 

fall  of,  649. 
insufficiency  of,  at  Virginia  City,  153,  426,  461. 
fabulous  cost  of,  at  Virginia  City,  153,  245,  309. 
sufficiency  of,  in  Carson  river,  153,  218,  381,  414,415^:464. 
insufficiency  of  supply  at  mills  on  canons,  154. 
information  concerningj  derived  frorfi  superintendents^  180. 
scarcity  of,  owing  to  dry  seasons,  180. 
Water,  advantage  of  tunnel  in  draiiiiiig,  215;  696,  695; 

'   bo^*■  drainage  ht^  into  tunnel  to  be  utilized,  216,  217;  1218,  219,  232, 
389,  424,  445,  618,  649,  696,  710. 
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Water,  how  drainage  of,  into  tunnel  to  be  utili«4}  fej  worfclo^e*  deipth*,  2i*!, 
389,423,618.  ;  >  sg^r.. 

WeJesbach'R  calculation  of  power  oii2Vf,~^^^  619. 
feasibility  of  creating  reservoirs  fori  oa  surface,  217,  414,  427,  428, 

458.    • 
power,  possibility  of  proctfrtng  all  required,.  218,  241,  304,  454,  649, 

710. 
employing  power  of,  in  mines,  218,  219,  423,  618. 

1  without  tunnel  impossible,  218,  648. 

drainage  of,  from  mines  by  means  of  bore-holea,  232,  362,  445,  610. 
in  mines,  how  supply  of,  obtained,  240. 

supply  of,  sufficient  for  power  in  mines,  218,  241,  304,  389,  619,  710. 
power,  compression  of  air  by  means  of,  242,  243,  321,  424,  492. 

supply  of,  to  Virginia  City,  from  Sierra  Nevada  Mountains,  244. 
•    in  mines,  greatest  obstacle  in  working  Comstock  lode,  304,  308. 
no  limit  to  depth  at  which  it  may  be  found,  304,  330. 
estimated  amount  to  be  pumped  out  of  Comstock  lode,  308,  619. 
power,  cheapest  for  compressing  air,  321. 

supplied  by  Carson  river  equal  to  88,445  horses,  381. 

ground  at  mouth  of  Sutro  tunnel  suitable  for,  383,  414. 

advantage  of  Sutro  tunnel  in  drainage  of,  from  shafts  below  its  level, 

424,  648. 
drainage  of,  from  mines,  to  be  used  as  power  at  mouth  of  tunnel,  424, 

445,  619. 
Sharon's  plan  for  supplying  Virginia  City  with,  426. 
supplying  of,  by  means  of  reservoirs  on  Mount  Davidson,  427. 
estimated  cost  of  bringing  onto  "  "  428.   ' 

of  Carson  river,  to  bring  up  to  Virginia  City  not  feasible,  461. 
supply  of,  at  Virginia  City  could  be  used  at  bottom  of  shafts,  460, 

economy  of,*  for  milling,  461,  710. 
effect  of  reservoir  of,  upon  Carson  City,  494. 

engines  for  drainage  of,  rendered  unnecessary  by  Sutro  tunnel,  610. 
of  dam,  property  to  be  destroyed  by,  543, 
how  power  of  fall  of,  calculated,  619. 

drainage  from  Sutro  tunnel,  immense  power  of,  619,  648,  710. 
in  German  mines,  used  for  navigation,  643. 
disappearance  of  western  rivers  accounted  for,  635. 
expense  of,  in  retarding  work,  greater  than  pumping,  772. 
superintendents'  reports  of  amount  in  Ophir  mine,  791. 

''frightfuV  cost  of  pumping  in  Ophir  mine, 
796. 
in  Ophir  mine,  a  **  monster  elephant,''  800, 

'  "breaking  backbone"  of,  802. 

pumping  146,000  gallons  per  day  from  Ophir  mine,  808. 
Weissbach's  calculation  of  the  power  of  water,  217,  389, 

reputation  as  an  engineer  the  best  in  the  world,  611. 
highly  indorses  Sutro  tunnel,  611. 
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Yellow  Jacket  mine  driest,  92. 

•  decrease  of  water  in,  93. 

water  running  to,  from  Crown  Feint  mine,  95, 185. 
temperature  of,  146,  272,  704.     " 
:  ventilation  of,  169.  • 

report  of  superintendent  of,  contradicted,  184. 

flow  of  water  in,  185. 

hottest,  272. 

working  in,  at  temperature  of  104**,  403,  699. 

name  of  superintendent  of,  500. 
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